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City Council Rooms, — 8. D. Gamel, 313 N. Washington ave. 
Lansing, May 3, 1920. Otto Perry, 226 N, Washington ave. 

The city council met in regular session Thos. Paltridge, 609 KE, Michigan ave, 

and was called to order by Mayor, J. W. Cc. L. Dell, 608 Turner st. 
Ferle. The Porter Co,, Lenawee and Town- 

Roll call: Present, Ald. Britten, Brown, gend sta. | 
Purgess, Dughty, Eddy, Fowler, Gross, Referred to committee on bonds and 
Howe, Leonard, McClellan, Neller, New- contracts. 4 

eom, Redfern, Sanders, Walters, Ward. T. Morton asked permiaston to stand } 
~~15. = his dray on E. Ottawa st. just east of the =| 

Absent—Neller.—1. Morgan pop-corn wagon. 

The record of the previous session™ was Referred to committee on atreets. 


approved as printed. 
Mrs. Mary A. Coburn and five others 


ss 





Bn motion of Alderman Leonard the petitioned for the graveling and\ grading a 
council adjourned sine dle. of Ohio ave., between Taft and Oak sts. aa 
JUDSON A. PARSONS, Referred to committee on street. C's 
City Clerk. ae, 
City Clerk’s Office, May 3, 1920. A cofhmunication was received from the el 
‘ Ingham county nurses’ association rela- 2 
‘ = . tive to public health work. S 
City Council Rooms, Referred to committee on health. Bel 
Lansing, May 3, 1920. om 
The city council met in, regular pes- D. Weinstock applied for license to loan — 
gion and was called to or@er by Mayor money under the provisions of act No. a 
B. A. Kyes. 228 of the Public acts of 1915, at 115 H. 22 
toll call: Present--Ald. Avery, Britten, Washtenaw st. Om 
Burgess, Doughty, Dymond, Eddy, Fowler, Referred to committee on city affairs = 
Gross, Howe, Klock, Leonard, Main, Mc- and city attorney. ry 
Clellan, Redfern, Sanders, Trager.—16. oun 
Absent—None. A communication was received from the < 


Lansing Fuel_& Gas Co., relative to con- 


PETITIONS AND COMMUNICATIONS templative request for change in rate. ra 
Referred to committee on city affairs : 


Geo. BE. Holt applied for building per- and city attorney, | 
mit to construct a building on lot 7, blk. a || 
| 


123, of galvanized iron. ; HE. P, McFadden asked permission for 
On motion of Ald. Britten, the permit tile to be placed under driveway at 114 
was granted. Clifford st, 


Referred to committee on sewers. 
The following applications were reé- 


eelyed for licenses to conduct pool-rooms: G. H. Ashworth petitioned to- have the 
George’ Katsarelos, 308 N. Washington low ,place in front of 413 N. Sycamore, 

ave. filled in. . 
A. D, Bradley, 309 EB. Michigan ave. Referred to committee on streets. 7. 











A petition .was received from Elmer 
Bray and six others for curb and gutter 
on Wall atreet, between Center and Cedar 
streets. 

Referred to committee on streets. . 

The resignation of H. G. Porter as 
a member of the board of health was re- 
celved. On motion of Ald. Fowler, the 
resignation was accepted. 


The resignation of W. E. Trager as a 
member of the board of cemetery and 
Park commissioners was received, On 
motion of Ald. Doughty the resignation 
was accepted. 


By Ald. Leonard— 
' Resolved by the city council 
eity of Lansing: 

That Ald, Howe be elected president 
pro tem, for the ensuing year. 

Adopted by the following vote: 

Yeas.—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Kiock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager,—15. 

Naysa.—None, 


of the 


To the Honorable City Council, 
Gentlemen:— 

In entering upon my first year as chief 
executive of the city of Lansing, I wish 
to say to you, my fellow officials, that 
we have much to congratulate ourselves 
upon in administering the government 

of our city. 

We should take pride in keeping pace 
with the steady growth of our city, not 
only in population, but in the increased 
number of industrial institutions as well. 
These steady increases bring added re- 
sponsibilities, and in meeting these re- 
sponsibilities we must be a united famtly, 
exercising our best judgment at all times 
in solving these great problems. 

We cannot render efficient service to 
our city and be engaged in bitter quar- 
rels. It is right that men should differ in 
opinions, for by so .doing, correct solu- 
tions of questions ‘are often reached. 
These differences must not, however, pre- 
yent us from working in harmony, 

So as we enter upon our duties for the 
coming year as Mayor, Aldermen and in 
all other official capacities, let us remem- 
ber that we are servants cf the people, 
‘working for the interest of all, and with 
this in mind remember that we owe our 
best efforts to the city. 

We should be faithful to the trust we 
have taken upon ourselves, always in at- 
tendance at meetings of this council, 
ever ready to meet in tommittees to 
thresh out the problems submitted, and 
eager at all times to make Lansing one 
of the best oities in which to live, If 
we do this I am sure we will have the 
e0-operation of every citizen of Langing, 
and at the expiratton of our term of 
office, we will be a little further advanced 
toward that perfection for which we are 
aiming. 


FUBLIC UTILITIES. 


Our city is growing so rapidly that in 
my opinion, special attention should be 
given to our privately owned public uttl- 
ities, to see that they are keeping place 
with- the growth that is evident. 
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We are indeed proud of our electric 
light and water plants for the splendid | 
service they have given in the past, not — 
only in service but in the low rates as 
well. It is of vital importance to the 
citizens of Lansing that these utilities — 
keep pace with the growth of the city, 
not only in furnishing water and elec- © 
tricity to our industrial plants but in | 
the equally important matter of seeing 
that the water supply is pure. The closest 
attention should be given to this for it 
it affects the health. and Hfe of every 
citizen of Lansing. 

I believe we have a most capable board 
in charge of this department, and much 
credit is due them for thelr efficient 


work, 
PARKS : 

This city has been especially fortunate 
in having received many valuable gifta 5 ~ 
of land for park purposes and in having o 
this land situated so desirably along a4 
the river banks. In some cases gifts of — 
money have accompanied the land to be 
used in making improvements, and it is 
our duty to see that these parks are 
made beautiful and attractive and that 
the people are encouraged to make use. 
of them as much ag possible, as the bene- 
fite that may be derived from out door 
recreation and amusements are greater 
that from any indoor amusement. The 
Board of Cemetery and Public Park Com- 
missioners have handled the park prob- 
lem very efficiently and we believe will 
continue to do ao. ‘ 

POLICH AND FIRE DEPARTMENTS 

The rapid growth of the city both in 
territory and in population has made it 
necessary to extend the work of the police 
and fire departments very considerably 
in order to keep up with this growth and 
to protect the lives and property of our 
eitizens. The responsibility of directing 
these departments is in the hands of the 
Police and Fire Commissioners but we 
are sure they will appreciate your co- 
operating with them in every way. 

HEALTH DEPARTMENT 

One of the most important boards of 
the city ia the Board of Health. Through 
this board a vast amount of good may be 
accomplished in safe guarding the public 
from communicable diseases and in see- 
ing that patients are treated with the 
utmost care. 

But In carrying on this work I urge the 
most efficient service, given with the 
strictest economy 
' SEWERS 


The time is fast approaching when cities 
will be refused the right to dump sewage 
in the streams of our atate. _I belleve it 
is only a question of time when our whole 
sewer system will have to be revised. 
Therefore in the construction of sewers 
great care should be taken to always keep 
in mind the future condition of our city, 
so that when the time comes we can 
connect the old system with the new with- 
out a vast expenditure of money. 

TAXATION 

Taxation, I believe, is one of the great- 
est problems that confronts the Amer- 
ican people at the present time. Unequal 
values are unjust. I believe we should 
co-operate with our assessors and tax 
commission in equalizing valuations, If 
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it is necessary to raise valuations let that 
raise be equal on all property throughout 
the state. 

But I am dpposed to the raising of 
veluations in cities for the purpose of 
increasing bonded indebtedness to buy 
public utilities, This would be unequal 
end unjust and increase the burden of 
taxation on the one who is striving to 
pay for his home, as well as the person 
who owns his home, 

Let ail values, both rural and city be 
raised alike, then we all sBhare alike in 
earryirg the load. 

PLANTING 

I believe it ig of vital importance that 
special attention be given to planting. 

Because of the scarcity of farm labor 


to produce, causing a decrease in the 
Production of ‘all farm commodities, 
thereby, causing prices to remain unus- 
velly high, I would recoinmend that 
every available piece of ground be plant- 
ed to help increase production and lower 
prices, \ 

I am sure that our friends in rural die- 
tricts stand ready to co-operate with ua 
in anyway possible to lower prices, if 
they have the assurance that values 
elong all lines will lower on an equal 
basis. 

I believe there ia no better way to 
prepare the soil_for future planting of 
shrubbery and treés especially in our 
cut-lying parks, than to plant the ground 
to a crop that can be cultivated. 

‘ By doing this a double benefit is de- 
rived. Firat from the crop produced, 
and second by keeping the soi} free from 
cbnoxious weeds, 

PAVING 

It is my opinion that in our paving 
work we should take into consideration 
the following program for work: 

Ist. Complete alt unfinished work. 

2rd. Pave all streetae that have been 
petitioned for that are essential to our 
fndustries, 

8rd. Pave ali connecting links lying 
btetween streets and state roads entering 
eur city, including Michigan avenue from 
Washington avenue to the east city Iim- 
its. 

STREET CAR SERVICE 

Special attention should be given, to 
ovr street car service at the earliest date 
posaible to determine wherein the service 
een be improved. 

If the poor service we nre getting is 
due to the management, this must be 
corrected, If due to steam railroad cross- 
ings, then the laws must be enforced s0 
Ahat the situation may be relieved. 

I am sure the street car employes are 
rendering the very best sérviee posaible 
considering equipment and other condi- 
tions and would be ready to co-operate 
with us at any time on any proposition 
that would relieve conditions, : 

We do not wish to resort to jitneys un- 
legs absolutely necessary, put conditions 
must be improved. 

FINANCES 

The city government as well as the in- 

Sividuala making up our population are 


passing through a very trylng period in. 


their history, owing to the unsettled con- 
ditions, general unrest, and the extreme- 
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ly high cost of all necessities of life. It 
is the duty of every department of our 
city to exer¢ise great care in expending 
the funds trusted to them, and to econ- 
cmize in every way compatable with 
g0cd service, and to eliminate waste of 
every character. 

In closing I wish to call special atten- 
tion to the different departments of our 
city government in making up their bud- 
gets for the year, to exercise the great- 
est care in considering the wages of men, 
for I feal first of all that men should re- 
ceive a living wage. I question whether 
it is a good policy for the council to fix 
the daily wage of city employes, but let 
the pric be erned by conditions” as 
they present themselves. I would recom- 
mend that this be left with the head of 
each department acting with the salary 
committee to be worked out from time to 
time as they deem advisable, keeping in 
mind at all times the strictest economy. 

I am sure that if we as city officials, 
from the highest to the lowest, become 
united and work together, we will have 
the hearty co-operation of every citizen 
of Lansing, ready an 
at every turn of the road, to make this 
year’a administration the best in the his- 
tory of Lansing. 

Very respectively, 
BENJAMIN A. KYES, 
Mayor, 
Received and placed on file. 


Following are 
standing 
year: 

Ways and Means—Howe, Britten, Mc- 
Clellan. 

City affairs, McClellan, Burgess, Avery. 

Streets—Britten, Redfern, Howe, 

Sewers—Leonard, Fowler, Gross. 

Bridges, Doughty, Gross, Trager. 

Sidewalks—Eddy, Klock, Main. 

Salaries—Doughty, Redfern Leonard. 

Claims and accounts—Redfern, Grogs, 
Klock, 

Bonds and contracts—Sanders, Klock, 
Avery. 

Ordinance—McClellan, Howe, Dymond. 

Public buildings—Avery, Grogs, Bddy. 

Fire department—Grosz, Doughty, 
Howe. 

Auditing—-Main, Burgess; Dymond, 

Police—Gross, Leonard, Trager, 

Public lighting—Dymond, 
Klock, ; 

Poor—Leonard, Fowler, Burgesa. 

Supplies—Fowler, Eddy, Dymond. 


my appointments of 
committees for tke ensuing 


Fowler, 


Street Railway—Avery, McCleljan, 
Doughty. . 

Jitney—Klock, Sanders, McClellan, 

Health—Trager, Leonard, Redfern, 


Market—Fowler, Burgess, Trager. 
Garbage—Eddy, Doughty, Main. , 
Legislation—Burgess, Fowler, Britten, 
Horticulture—Trager, Main, Redfern, 
Received and placed on file. 


I submit the following list of appoint- 
ments for the various boards and ap- 
pointive officers: 

Board of Police and Fire Commissioners: 
ist ward, E. W. Spencer. 

znd ward, H. D. Hill, 

3rd ward Jas. O’Conner, 

4th ward, J. M. Preston. 


eager to help us 
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Fr, L. Young. 
RF, J. Christopher, 
qth ward, C. E. Cady, 
Sth ward, A. R. Foster. 
Board of Health: 
jas ward, Mrs. W. E. Catty. 
2nd ward, Wm. VanAtta. 
8rd ward, G. O. Fuller. 
4th ward, C. F, Stabler. 
Sth ward, Anna L. Dixon, 
6th ward, J. EB. Nichols. 
{th ward, Mrs. Mary C. Gilkey. 
8th ward, Homer Coppock. 
Ffoard of Cemetery and Public 
Commissioners: 
lst ward, F. B. Baumegras, . 
2nd ward, Joe Beck: i 
8rd ward, A, G. Bishop. 
4th ward, H. P. Woodworth, 
5th ward, W. HB. Trager. 
6th ward, C. F. Poxson. 

%th ward, H. B. Lundberg. 
8th ward, Clyde H. Newsom. 
Board of Water and Electric Light Com- 
missioners: _ ; 

ist ward, Lee H. Brown, 

2nd ward, W. F. Sullivan. 

$rd ward, A. D. Wilkins, 

4th ward, Otto Ziegler. 

Sth ward, C. L. Bailey. 

6th ward, H. C. Stroud. : 
{th ward, 

8th ward, F V, Hayford. 
Recetved and placed on file. 
City attorney, D. G. F. Warner. 
city comptroller F. H. Presley. 
City engineer, QO. E. Eckert. 
Supt, of public works, Alfred Wine- 


6th ward, 
6th ward, 


Park 


gar. 
Director of the poor, C. T.~Lord. 
City scavenger, W. F. Clark. 


Building inspéctors, C. O. Hildreth, B. 
K. Smith, Andrew Neller. 
Blection inspectors, Charles 
Dorr Green, W. H. Graham. 
By Ald, Britten— 

That appointments by the mayor be 
approved and confirmed. 

Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Kiock, Leonard, Main, McCiellan, 
Redfern, Sanders Trager—16. 
_Nays—None, 


Hoelzie, 


To the City Council and City Officers of 
Lansing. 


Gentlemen: 

Today brings to a close my term of 
offices as chief executive of this city. I 
wish to express at this time my appre- 
ciation of the support and co-operation 
which has been given me by the city 
council and other city officials and em- 
ployes. I shall not take the time to go 
into @etails of what has Leen accom- 
plished by this administration or the dif- 
ferent departments, but will touch light- 
ly on some of the things that have been 
done and make such suggestions and rec- 
cmmendations for the future as would in 
my judgment be for the best interest of 
all concerned. 

These have been strenuous times on 
account of the great World war and the 
problems brought about by the necessity 
for our winning it in the interest of 
world democracy. I feel that all honor 
is due to the boys that did make and 


}SUNCIL PROCEEDINGS 


May 8, 1920. 


were ready to make the supreme sacri- 
fice if necessary in realizing this, I feel 
that we cannot do too much for them, 
not as a return but to show our appre- 
ciation in a small way. 

I also wish to congratulate the peo- 


Ple. of Lansing, espeqially the 


and nation for the splendid record that 
has heen made in war activities. 

There has been much criticism, prob- 
ably just and unjust, in the way matters 
heve been handled but that is past his- 
tory. In connection with the present 
situation in regard to living costs, much 
remaing to be dcne. We have endeavored 
to relleve the aituation focally as far 
as lay in our power to the bringing in 
of many thousand corde of wood to be 
sold at cost, and many thousands of dol- 
lars in government food supplies which 
I feel have all been appreciated. The 
food shortage at the present time, the 
prospective food storage in the future 
+o the people of Lansing afid this coun- 
try, the increasing cost and diminishing 
cuantity of food in America are matters 
of sericus alarm, and I feel ike urging 
that a curb be put upon our exports of 
food stuffs so that our own people might 
not suffer. I would urge that congress 
fix an embargo so that shipments of 
food out of this country should bs 
fimited to our aurplus, for what we 
raise over and above our vital needa, 
thereby guaranteeing a sufficieucy to our 
own people at a price within thetr reach, 
I weuld alao urge that the people of 
Lansing,’ through their representatives 
in congress give us relief from the con- 
ditions oppressing the nation and relieve 
the people of unjust and burdensome 
taxes, free the food markets from the 
throttling grasp of price fixers and specu- 
lators and let the natural law of supply 
end demand prevail, 

The members of your honorable body 
and the mayor and other officers repre- 
sent the peopie only locally, The mem- 
bers of congress in Washington represent 
us rationally. It is to them we must 
pppeani. for relief of present distressing 
conditions because they are natfonal in 
their scope and effect. We are heavily 
burdened with taxation and our federal 
tax has been increased 2000% through 
legislation enacted by congress. Under 
the constitution our bilis for raising re- 
venue must originate in the heuse of 
representatives, therefore your congress- 
men ig answerable for the burdens of 
taxation which the people are now carry- 
ing. The taxes for the support of tue 
local: government have been increased 
but slightly, except the winter taxes. 
Many citizens are under the impression 
that the winter taxes just paid are for 
jhe use of the city government. Such is 
not the case, The only money appro- 
priated to the city, the city collects dur- 
ing the month of July in each year, The 
“winter taxes go to the state, county and 
schools and the building of country roads. 
The miautndersatanding in this matter 
comes about by many people thinking 
that because the city treasurer collecta 
the money the city gets part of the 
tax. The city gets none of the winter 
tax axcept the 1% collection fee, I 


ladies, 
and Ingham county as well as the state 
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year, that the people-~not Knowing this 
be giver a chance to be ‘eaard, No one 
foela the need for Lansing of mbvre pav- 
ing more than myself and tho economy 
ef such in the long run. Your honorable 
body knows that they will hear the com- 
plaints of their constituents when the 
tax bills become due and payable, yet 
the taxe# you have levied are insignifi- 
cant when compared with the. burdens 
imposed by congress. 

I feel at this time that the people 
ef Lansing through assistance rendered 
to the war garden department and in- 
dlvidually the need for war gardens is 
greater now than any time during the 
Word war. That every foot of ground 
in the eclty of Lansing should be worked 
to the limit. This willl mean very much 
to our citizenship next winter. We all 
know and reallze the seriousness of tne 
farm situation. I would urge the incom- 
ing administration to bend every effort 
in thi# direction to relleve thig serlous 
situation, 


DEPARTMENT OF FINANCE 


a 
I shall not attempt to give a financial 
report of the city in detail for the past 
two years as this will be fully covered 
by the city comptroller’s report which 
will be submitted later, hcwever, I 
shalj present a brief resume in sum- 
marized form of the operations and con- 
ditions of the funds which may be use- 
ful to those seeking general points of 
information in connéction therewith. 
IT can best set forth this information 
in the following table: 


1918 
Total assessed 
valuation .. $49,365,090.00 $60,671,935.00 
Tax rate per 
$1,000 valua- 
tion (av. for 


1919 


July & Dec.) 11.65 22.08 
Total bonded 
G@ODt 1. cane 456,100.00 i1,888,100,00 


Amount of bonded debt to be 

paid by city at large by taxation, 
exténding to the year 1949......$315,800 
Amount of bonded debt to be paid 

by property owners directly 
benefited, extending over a period 

of five years .... Se etes neue wee 
Amount of bonded “aebt, con- : 
tracted for water, electric ilghts 

and cem€@tery extensions, which 


will not be pald by taxation .... 898,000 
The public improvements, completed, 
under construction and contemplated, 


which make up the above total of $674,- 

400 are classified as follows: 

Faving ...:¢++- ev eee ve cae cee. MORE 

TUOCPGET gc xo 5 wel 0.00 tig pws eelcce vse BORA UO 
The items which make up total of 

$815,800, which is .6 of 1% of the as- 

sessed valuation, are as follows: 


Reof over city BREE §. sw sv 0s 5,000 
Widening and repairing Waesh- 
ingtom AVENUE ..ccesecsccacesses 18,800 





$89&,600 are ag follows: 
Water works extension 
Electric light 
OCGMEtONY secs vieccaye Sbbrs cng 

The total bonded debt of the city, 
(rot including the item of $898,000) is 
less than 3.8% of the assessed valuation. 
Omitting this item, it is “6ss than 2% 
of the assessed valuation. 

The funds derived from the sale of the 
bond issue in July 1919, amounting to 
$1,821,000 were deposited in the four 


#@eenznasa - $490,000 
870,000 


oogreoatreerereueaeea aves 


“Lansing banks in equal proportion, $621,- 


000 being placed in commerclal account, 
drawing 2% on daily balances and $800,- 
000 deposited in savings account for a 
period of not less than six months, draw- 
Ing 4 per cent. On March 5th, $400,000 
was added to savings account, making a 
total on this date of $1,200,000 produc- 
ing an income for the city of $4,000 per 
month. This amount will be materially 
reduced during the next five months, 
when construction work will be well un- 
der way, 

PUBLIC WORKS AND NNGINEERS 

Much has been done and a great deal 
of credit is due these departments for 
greater efficiency, thereby reducing costs 
and overhead expenses. Motorizing city 
sprinkling, providing for an improved 
ard larger paving plant which should 
reduce costs when material costs get back 
scemewhere near normai. Last year’s pav- 
ing totais I understand, were several 
thousand dollars under estimate, also the 
year before, while this ‘department was 
handicapped by shortage of material un- 
der a large increased demand. Ags 
stated before cests will be ‘increased at 
least one third on account of boosting 
of material costa, 

POLICE DEPARTMENT 

The police department has been farge- 
ly increased the past year. While there 
was a difference of opinion in borrowing 
on next. year’s budget between your 
honorable body and myself for this yur- 
pose on account of need of better pro- 
tection for our banks. The fire depart- 
ment has been improved by better 
equipments The people also voted bonds 
for a new fire station at Sheridan and 
Pennsylvania. Your honorable body no 
doubt will complete the work~- of the 
new housing code which ls ready to. be 
taken up and passed, thereby complying 
with the National Fire Underwriters 
Aseociation’s request, keeping us in the 
low fire rate which will mean a big 
saving to the citizens of Lansing in in- 
surance premiums. I would suggest a 
tightening of the reins by your body in 
regard to vice,and the improvement of 
the laws making Lansing a cleaner and 
better city. 

CEMETERY, PARKS AND PLAY- 

GROUNDS 

This board, through its organization, 
has accomplished much. The peopte 
voted bonda for the enlarging of the 
cernetery which was needed, I feel that 


f 


. = 
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would here urge all possible economy Fire station No. 6 ...ccesvceeeas 12,000. 
the coming year in the tax levy and in Boulevard lighting ...........+, 26,000 
the expenditure of funds, I feel also that Comfort stations cwesvecsehe he pa) Aan 
cn account of the increased cost of Tsétention hospital ..........-+.+ 100,000 
paving which will run from $1.26 to $1.50 South street bridge ...cceuseecee BS, 000 
per foot frontage to abutting property Fire station No. 6 ...-e.cseecese- 60,000 
on this year’s paving more than last The items which made up total of 


38,000 | 


i 
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much more should be done with our 
parks and playgrounds, The thousanas 
that visit them during the summer show 
the people’s appreciation. Funds only, 
limit what can be done, Much honor is 
due many public spirited citizens who 
dave aided in this work. Especial men- 
tion should be made of the Honorable J. 
H. Moores' gift the past year to this 
department in turning over to the city 
Moores’ River Drive and Frances Park 
of practically seventy-five acres with ten 
theusand dollars immedtately available, 


three thousand for Moores’ Park im- 
provement and seven. thousand for 
Frances Park. In addition an amouni 


which is estimated by the trust company 
from one hundred and fifty to two hun- 
dred thousand dollars. I would like to 


see bathing pools in Moores’ park and 
Fatter Park, aiso along Grand river 
where South street bridge is to be 


erected. The benefits to be derived for 
the small expenditure necessary cannot 
be counted in dollars and cents, The 
work done in regard to play grounds has 
done a worid of good. The people who 
hed this matter in charge cannot be 
given too much credit for whut has been 
accomplished in their organized effort. 

The bridge at Potter Park connecting 
the two sides will be completed in the 
near future. This wiil be a great benefit. 

I "wish to thank the management of 
the Heo, Olds, Michigan Screw, and any 
other companies who furnished band 
music in the parks. Much good has been 
done. Some of these bands have 
volunteered for this year, “Again thank 
you gentlemen.” 


CITY MARKET 


This has done a lot of good which 
can only be guaged by the number of 
people who visit the market on the mar- 
ket days each week, Encouragement 
should be given to truck = gardening 
around Lansing. 

Many carloads of sea fish have been 
brought in and disposed .f at greatly 
reduced prices the past winter, I would 
reconimend that the sealer of weights 
end measures be put under the: police 
department, taking it out of politics. 
Much complaint and a large amount of 
work has been necessary on account of 
shortage of weights reported. 


GARBAGH DEPARTMENT 


We have had many inquiries from cit- 
izens throughout the country in regard 
to Lansing’s garbage disposal. A number 
of officials from Washington, D, C, have 
investigated the conservation of food 
waste as taken care of by the city of 
Lansing. Many thousands of doilars have 
been turned into the general fund. Much 
criticism, probably justly ao, fo: lack of 
sufficient ground for the taking care of 
the same caused your honorable body to 
turn this proposition over to a chemical 
company and I hope they make:‘a success 
of their proposition. Many cities of Ohio 
bave changed to the piggery form of 
disposal which has great possibilities 
with proper equipment and the raising 
o- your own pigs from an_ economical 
standpoint. Lansing is to got 50c per 
ton for garbage delivered at the reduc- 
ing plant. 
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ELECTRIC LIGHT AND WATER 
WORKS 


~ 


Lansing might. well be proud of our 
municipally owned plant and what they 





have accomplished. Six years ago -we — 


were paying 10c a kilowatt for electri- 
city. Today the people of Lansing are 
getting a §.048 net rate. This brings the 
rroposition home to every consumer. The 
two plants represent in conservative f-: 
gures the valuation of three million, 
two hundred thousand with an annual 
income of one million, two hundred 
thovsand. Too much credit and apprecia- 
tion cannot be given to this board and 
what they are doing. Non-partisan and 
unpaid. They have not been abie, on 
account of difficuity of getting material 
and labpr, of keeping pace with the 
rnepid growth of our city. I'he people of 
Lansing will be cailed upon in the near 
future to amend our charter so that this 
koard will be put in a position to build 
a new power plant upon nine acres 
of land donated by the General Motors 
Company, The proposition ts under way 
te spend a million and a haif for build- 
ing this piant. This will put the city 
in a position to take care of power needs 
at greatly reduced cost of production. 
Fesides the benefits of increasing fur- 
ther growth of the city in the way of 
giving cheap power to new industries to 
move here. I wouid fiike to go further 
into detail alongéthe line of public own- 
ership and what it means to every city 
in our country, Lansing standa out alone. 
hardly a state in the union that has not 
written, asking for information along 
this line, This does not increase your 
taxes one dollar but has reduced your 
and cost of living, and will 
reduce your costs and expenses much 
in the next few years. Th‘s board has 
taken over its only competitor and be- 
gan operating the same the first of last 
September. This plant furnishes heat 
as well as electrigity and should be 
brought up to the greatest ‘eificiency pos- 
sibie, then when coal costs drop back 
to nermal the people wili get the benefit 
in heat and electrictty over and above 
what is necessary to provide a sinking 
fund -after taking care of bonding in- 
terests and operating expenses as well 
ay depreciation. 
BOARD OF HEALTH 

This department is one of the most fm- 
portant in our administration. It has ac- 
complished much under the trying 
epidemics that we have passed through 
in the past two years. The citizens of 
Lansing voted tast July one # hundred 
thousand doliars for a detention hosgpi- 
tal which we are greatly in need of. [I 
am sorry that your honorable bady saw 
fit to stop going forward with the con- 
struction of this building as I feel 
that from information received from au- 
thentic sources the largely increased 
costs will be brought on the city uniess 
it should be left for a term of years 
until costs are ‘reduced. 

A great ‘deal has been accomplished in 
the different departments of this board.. 
Considerable. criticiam has been offered. 
I hope the incoming administration will 
see fit to give all reasonable assistance 
to. the city board of health and the work 
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that they are doing. It means much to 
the future of our city, 
‘SEWERAGE 

Much has been accomplished in plan- 
ring ahead for a larger Lansing. Much 
remains to be done aleng this line as 
our sewerage system is nothing more or 
less than a patch-work. We should go 
forward with plans that will eventually 
take care of the sewage which will do 
away with the dumping of it into the 
river. Grand Rapids gets it* drinking 
water from Grand river. They are pro- 
hibited by the state from dumping their 
sewage into the _ river, is only a 
question of time when we {li be pre- 
vented from emptying ours intothe river. 
Experts tell us that we have an ade- 
quate supply of water from welis or can 
be gotten by sinking others, One sixth 
of the cost of sewers is taxed on the 
city at large. Many thousands of dollars 
ure expended annually in carrying out 
this work, Hence the: necessity for a well 
planned system well into‘ the future 50 
that the great expense of changithg shal) 
not be brought upon the taxpayers in a 
short period of time. 

‘ PUBLIC SCHOOLS 

This department means everything to 
the future of our city and country. Large 
sums are gpent annually by this board. 
The people have expressed great confi- 
dence in its judgment many times by 
Eranting, by small attendance at ap Set 
meetings, large budgets. The past win- 
ter’s tax representing one of them. In 
going over records I find that the 
schoo] attendance has  increnséed one 
hundred per cent in the last four years. 
I am also informed that next winter's 
school tax, on: account of the increased 
salaries of school teachers and the 
negpasary branching out, increased cost 
of equipment and so forth, that the tax 
will be nearly if not equal the coming 
winter to what it was the last. The new 
iaw adopted by vote of the people April 
Cih will not take effect.urtil a year 
from next July. Otherwise, under present 
vaiuation of the city as had been stated 
before, there would be a deficit of over 
iwo hundred thousand dollars !n current 
expenses. As we are confined to a twelve 
mill tax of the assessed valuation, Thia 
will necessitate the heavy tax the coming 
winter and school: building under the 
new law, we can build without the vote 
of the people two per cent of the as- 
seesed valuation, or by vote of the peo- 
ple five per cent for public bulldings. 
Under the present law they are limited 
te fifty thousand bonded indebtedness. 

The schools havé forty garden clubs 
well organized, representing nearly 2,- 
690 children with one thousand dollars 
in prizes offered, This is educational! as 
well as increasing production, The great 
need Is home gardens, On this too great 
stress cannot be placed. 

I am informed, gentlemen cf the coun- 
cil, that, the state tax commission, not- 
withstanding the fact that you turned 
down their suggestion last winter, have 
get a crew of men working in the city 
and county. I hope they will be able to 
make a detailed assessment in Ingham 
county so that all property = will be 


placed on an equal basis and bear its 
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just burden of taxation. This, without 
doubt will probably about double Lan- 
Sing’s assessed valuation as well as a 
large increase in the country, This sh6uld 
reduce the taxes to a large degree perone 
thousand assessed valuation. In the past 
few years the state equalization board 
has added thirty miélions to the agsseagsed 
valuation of Lansing regardless of our 


assessment. Hence the burden of the 
‘taxes for this amount was unjustly 
spread, 
PUBLIC UTILITIES 
Through the action of the supreme 


court in its decision just rendered, the 
referendum to the people being denied, 
the gas rate is left up io the public 
utliities comfhission. Without offering as 
# matter of record any criticiam on the 
action of your honorable body or the 
utilities commission in leading up to the 
Present situation. That is a matter of 
record and is for. the people to pasa 
judgment upon. I fought for what in my 
judgment, I considered to be the _ best 
for the largest nugmber of people. I 
only hope that the pubile utilities com- 
mission, through their findings, will give 
the citizena of Lansing what they will 
be able to oall “common justice,” I still 
feel the only solution of the gas con- 
troversy in Lansing is for the-~municipal 
ownership of this plant. We will now 
heve to reckon, If taken over, with more 
than tanglble value of the same, 


STREET RAILWAY 

This matter has been through the 
courts, through action of the Mighigan 
Railway and decided in favor of the 
clpy. The council, over veto, granted by 
consent of the public, a stralght six cent 
fare. They should be made to~ comply 
with their agreement. The one great need 
In Lansing today is adequate street car 
service which I feel in getting the. co- 
operation of the employes goes far in 
carrying out thelr agreement of giving 
thelr men a fair wage. Also In thelr 
double trackiIng Michigan avenue to the 
Baker switch which they claim was 
necessary. The material is on the ground 
for completing the Olds loop taking care- 
of several thousand employes in that 
factory and the public generally In that 
part of the city. It has been the habit in 
the past of this company stalling off the 
cenditions to an agreement, The present 
situation.in my judgment, will not per- 
mit of thia belng done at the present 
time, with the receipts of this company 
in the clty of Lansing practically 
trebled in the last year or so, We should 
not be expected or called upon to bolster 
up;a system, that was brought about 
either by h finance or what otherwise 


might be termed dack of good manage- - 


ment, 

Gentlemen of the councll, you have 
the whip hand, It is up to you if neces- 
Bary, to use it in order to get quick ac- 
tien which the people are entitled to 
end which the receipts In the city of 


Lanring will warrant at this time from— 


the Michigan Railway. . 
HOUSING SITUATION 
This is one of the most serious pro- 
blems Lansing confronts today. The 
banks and mortgage companies are hot 
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doing what they should for the reason 


that instead of getting six and seven per 


eent on mortgages, they are employing 
their surplus capitai on automobile and 
other short term paper at a four or five 
times greater return, The houses needed 
are what the ordinary laboring man can 
buy and be able to pay for. ‘‘Man will 
fight for his home, but not for a board- 
ing house.” 


ONE FUTURE PROBLEM, “A 
MEMORIAL” 


A committee of fifteen citizens was ap- 
pointed for this purpose, representing ev- 
ery interest in Lansing. This matter 
should take some form and be carried 
forward to completion. 

In closing, there are many other needs 
I would Hke to have touched upon or 
gone into a greater detail, but most of 
you are conversant with them. | 

Thanking you for your support and 
co-operation in the past and assuring 
you and the citizens of Lansing not only 
of my continued interest in the weifare 
of the city by my willingness at any 
tiine, and in any way, to be of service 
end also taking this opportunity of 
thanking the citizens of Lansing for the 
great honor they did me in electing’ me 
twice mayor of Lansing, I remain, 

Very truly yours, 

. J. W. FERUE, 
Mayor. 
By Ald. Britten— 


That the message be laid on the table 


' and not printed, 


Ald. Avery moved as a gubstitute mo- . 


tion that the message be received, placed 
on file and printed. ‘ 

Adopted by the following vote: 

Yeas—Ald. Avery, Burgess, Dymond, 
Eddy, Gross, Howe, Klock, Main, Mc- 
Clellan, Redfern, Trager—11. 

Naya.—Ald. Britten, Doughty, Fowler, 
Leonard, Sanders.—5. 


REPORT OF CITY OFFICERS.. 

To. the Honorable Mayor and city coun- 
cil of Lansing: 

Gentlemen: 

I herewith present you with viene and 
estimates of cost for the construction of 
a sewer in Lenawee street from Huron 
street west 130 feet. 





Betimated cost eseeups does r ae oo -. $142.20 
City’s 1-6 Peete! sLaka) ity, cv elaernl «ure, nse 23.70 
To be assessed ......sceeseeeee + $118.50 


. Mt. Hope avenue from Donora street to 
East 365 feet. 





Estimated cost ...ccu ccc eee e ees $498.00 
City’ 1-6 eeoeaaneee ents evans tevecarserve $3.00 
To be assessed ...- secs eeeeeeee- - $415.00 


Mt. Hope avenue from Lyons avenue to 
West 235 feet. 





Estimated cost ..ceccccesenees ees $339.00 
City’s 1-6 setae ooo reraer epee austen s 56.50 
. - $282.50 


To be assessed ...scecrccvene 
- Respectfully submitted 
O, B. ECKERT, 


Received and placed on file. 
To the Honorable Mayor and the city 
of ‘Lansing: 
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City Engineer. 


Gentlemen: 
I herewlth report that on April 26th. I 


sold in Detroit 665 hogs (weighing 19250 


ibs.) at 15c per tb. for which I received 
a check for $2819.73 which has been de- 


posited with the city treasurer, credited — 


to garbage disposal. 

19,250 Hos. at lbc......6. 
eo ee ey eee See 
Freight af pe ee 
Commissldn _.......-0+2+ 12.00 
Scales and Yardage..... 6.50 
Poy | a pe 25 


$67.77 


$2,887.50 
$17.50 
31,52 





67.77 


$2,819.73 
Respectfully . 
A. WINEGAR, * 
Supt. Public Works. 
Received and placed on file. 





Hon, Mayor and City Council: 
Gentleman: 

Agreeable to your Order herewith sub- 
mit special assessment for opening and 
extending Daleford avenue easterly from 
the east line of Englewood Park Add to 
Grove street. 

Respectfully submitted, 
JOHN 8. BENNETT, 
Assessor, 
Received and placed-on file. 


To the Honorable Mayor and City Coun- 
cil: 
Gentlemen: 

During the past eight months the city 
has carried $6,000 insurance egainst burg- 
lary, holdup and messenger, in city treas- 
urer’s office and IJ would recommend that 
same be continued for the next two years, 
providing the company wiil allow the city 
a discount on second year’s premium.- I 
would also recommend that the amount be 
increased to $8,000. 

It would seem advisable to place three 
clerks in the treasurer’s office under bond. 
Two at $10,000 each and one at $5,000. 
This matter hag been taken up with the 
eity treasurer and meets with her ap- 
proval., 

Respectfully yours, 
F, H. PRESLEY, 
City Comptroller. 
Referred to committee on Ways and 
Means, 


To the Committee on City Affairs: 

In accordance with inatructions from 
the councl]) I examined the platform 
scales at the city market on Tuesday, 
April 27, 1929. 

The State Dairy and Food Department 
sent thelr Mr. C. BE. Wood to be present 
and to take part in the inspection. 

The scales are Standard Platform scales, 
manufactured by the Standard Scale Com- 
pany of Pittsburg, Pennsylvania, installed 
in 1914, They have a capacity for weigh- 
ing 30,000 pounds or 15 tons without the 
uss of weights on the weighing beam. 

The scales consist of a platform built 
up out of I beams with a wooden floor. 
Underneath this platform are four large 
levers. Loads are transmitted to these 
large- levers from the four corners of the 
platform through pivots, The large 


levers transmit the load to a smaller lever 
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located under the floor of the welgh-house. 
From ‘there the load is transmitted 
through a vertical rod to the beam above 
the ‘floor of the welgh-house on which the 
welght is read. The three sets of levers 
and beams are so arranged that the nec- 
essary heavy conatruction Is located ‘un- 
der the scales and the Iighter conatruc- 
tion is possible in the house, 

After the scales are once properly, in- 
stalled there are two conditions that 
would affect their accuracy. The applica- 
tion of some external forte or the dislo® 
cation of some pivotal point where the 
load is transmitted from the platform to 
the lever or from lever to beam. 

Rust or wear would make them 
sensitive. 

We removed plank from each end of 
the platform, jacked up each corner of 
the platform and examined closely every 
pivotal point on every lever and beam. 
The pivotal points are all somewhat worn 
and rusted. 

One: pivot was out of the seat provided 
for it and we placed it back where it be- 
longed. It ia hard to understand how an 
expert scale man could miss this paint, 
when an inspection of the scales ‘was 
made. \ 

The spring on the top poise on the beam 
is weak so that the person doing the 
welghing must exercise care to see that 
the top poise is exactly in its proper 
Poaition, 

We next tested the gcalegs with stand- 
ard weights from 10 pounds to 2,000 
pounds and then by loading the acales 
with several different trucks and then add- 
ing standard weights until a load of 20,- 
900 pounds was‘’on the scales. Various 
corners and pointg on the platform were 
thus tested. Th greatest discrepancy 
that we could find was 16 pounds. 

The scales were not sensitive to five 
pounds change in weight but they were 
sensitive to a ten pound change in weight. 

Because the scales are exposed to the 
weather and, therefore, subject to tem- 
perature changes and because the amount 
of moisture in the plank floor affects the 
weight, the scales must be balanced for 
each weighing. r 

The instructions for Weights and 
Measure Officials of the State of Michigan 
allow a greater variation in excess or 
deficiency when fully loaded of twenty- 
five pounds for a seale of 15 tons capa- 
city. 

I would reconmrmend that the scales be 
thoroughly overhauled and repainted and 
that they be protected from the weather. 
Careful, thorough inspections. should be 
made more frequently, at least twice a 
year, and the results made a matter of 
public record. 

No attempt should be made to certify 
to the weights of loads on the city acales 
to an accuracy closer than fifteen pounds. 
 ] Reapectfully submitted, 

. AG, , 


less 


ECKERT, 
City Bngineer. 
Received and placed on file. 


REPORT OF COMMITTEES 
To the Honorable Mayor and City Coun- 


etl: 
Your committee on salaries recommend 
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that the salariea or compensation to be 
paid to the various city officials or em- 
Floyes for present ,fiscal year be in the 
following’ named sums: 

Aassessors— 


Three assessors, each .....-.+.+-$1680 
City Attorney— 

ALTOPNGY wiscaccsis sas kon one eee 
* City Clerk— 

City clerk ..lcsccicncescs sum eee 
Comptroller— 

Comptrofler § ....65 seacesleds dy eee 
City Engineer— 

Emgineer  ..,..550 coc eeeens ees  Q0000 
Park and Forestry— 

Forester ...c.0.0 csv eeccsecs ens sPanUD 
Mayor’s Office— 

Clary owed oe PEN te one ee 
F’oor— 

Director .,... ssescccvccescresssPhawe 
City Market— : 

Market and weight master ..,...$1400 
Municipal Court— 

AL i re 

Two clerks, each ...esjesseceeees 1400 

Frobation officer ......-+-e.se0++ 1000 


Two constables, each *........-+. 1600 


Public Works— 


Superintendent ..... cseseeeees G2100 
City Hall— 
Custodian of Bullding .... .....$1506 
JANIZOR © 2020's ced 00s nies cee 
Sealer of Weights and Measures— 
Sealer 2. ow cmcedcsccevesece ven see On 
City Treasurer 
TYOASUPEF . aos ccc cee coo 0 ee olery pene 
FIRE DEPARTMENT 
Administration— ' 
Clef 2% . ss yp, bs cco «cule es oe 
Two assistant chiefs, each ...... 2300 
BSOrStary ascrsss ck Gs succes ture ee 
lire Fighting— 
One Master Mechanic .......cec. 
10 Captaine c.icccee svevces eu. sQmuue 
14 Head drivers .......eeerneees 1850 
10 Firemen, first year ........+» 1560 
12 Firemen, second year ....... 1650 
11 Firemen, third ydar ......... 1800 


Salary increases contingent on 
advancement ...cecereecee * cee co GlT9T.5T 

18 Additional firemen, first year 1550 

Two captaine. .....«.c0:0csee ahs Om 


Two *head drivers parva eecensthencvaneve 1850 
Six firemen, first year .......++.- 1660 
Fire Alarm System— - 


One supt, fire alarm .... .-+...$2300 
I ensions— 
One retired flrerngn ....+..+++-+++ $600 


Building Inapector-—— 
Inspector ... «as. 
el es ee 

(Continued trong yesterday) 

Plumbing Inspector— 
IMGPOCtOr occa cite ce stu alm 1 


POLICE DEPARTMENT 


ce ees eo $1250 


ee¢eaneee 


Police Department— 


Chief (..0ccd ode eo 50% dle ord geen 
Gaptaifi ..... des... osie's siete 
Lileutetmant «coco 0% oi 0 0 0 seine ¢ 
Serweante ..6.5.60 4 eeceese oa eee 
Patroimen-—— 

Kirst year patrolmen ..........+$1600 
*®econd’ yéar patrolmen . ....... 1800 
Third year patrolmen ..........+ 1900 


a Secretary ateteeeronvreaes oor etree r age ete 1600 


—— SS Ao ——— 


—— 
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‘Motor Vehicles— 
master mechanio ...........$1900 


One court offlcer .........0200.- $850 
Contingent on advancement ...$1168 
A. H. DOUGHTY, 
F. W. REDFRERN, 
A. H, LEONARD, 
Committee, 


By Ald.. Britten— 


Resolved by the city council of the 
city of Lansing: 

That the salaries or compensations, 
recommended by salary committee, be 
and the same are hereby fixed as rec- 
ommended by said committse, 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager—16. 

Nays—None, : 


To the Honorable: The Mayor and Mem- 
bers of the Clty Councll: 
Gentidmen: 
We the Chief of Police and City Attor- 
ney, to whom was referred for investiga- 
tion the matter of the removal of gravel 


from the end of Ormond street, beg leave 


to report as fdéllows: 

We Rave made an investigation into 
this matter, examining several witnesses, 
from some of Whom we have procured 
affidavits which are hereto attached. 

While the resolution passed by your 
honorable body directed that if persons 
were guilty of unlawfully removing gravel 
from said street that they be prosecuted, 


- yet, we believe, a situation has developed 


which requires that we should report the 
facts asking for further directions as to 
what, in the judgment of your honorable 
body, should be done. 

From the investigation made it appears 
that considerable gravel has been taken 
out from the east end of Ormond atreet. 
The manhole near the end of the sewer” 
in that atreet has been taken out entirely 
and several feet of sewer removed; the 
hole in the street being approximately 10 
or 15 feet below the level of the sewer. 

We find that on or about the 15th day 
of July, 1919, Willlam Riley was em- 
ployed -by Louls Nelier to haul gravel 
from this point, which gravel was de- 
livered to the city of Lansing for the con- 
struction of sidewalks on Frankiin Park 
Subdivision, which: subdivision is owned 
by the Lansing Reai Hstate company, of 
which Mr. Neiler, according to his state- 
ment, was formerly a stockholder, but at 
that time claims to have been represent- 
ing it as its agent; his brother, Andrew 
Neller belng a stockhoider, succeeding to 
the interest of Louls Neiler in said com- 


pany. Algo, John McClellan was a stock- 
holder and vice-president of this com- 
pany. At firat Mr. Riley was directed to 


get the gravel about two blocks south of 
Ormond street, but It developed that the 
gravel from this point was not fit for 
the use of sidewalk construction, and 


that thereafter the sald Riley was di- 
rected by Mr. Neller to take the gravel 
from the east end of Ormond street; that 
the remainder of all gravel furnished for 
said sidewalks was taken from this point 


« 
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and Its immedlate vicinity, 
ing —— loads, 

Mr. Neller agreed with Mr. Riley to 
pay him a price ranging from 85c to 
91.10 per load for drawing sald gravel, 
and such amounts were paid to Mr. 
Riley by Mr, Neller personally, but at the 
request of Mr. Neller Mr. Riley went to 
the office of the city clerk and there 
signed and swore to a statement for the 
first 200 loads of gravel furnished, as he 
also did upon one other occaalon, but did 
not appear personally and sign and swear 
to more than two of the statements. Af- 
ter his claims had been approved by the 
council and when the vouchers were ready 
Mr. Riley was informed of the fact by 
Mr. Neller, and went with him again to 
the office of the city clerk and there with- 
out examining them, endorsed In blank 
ccrtaln of these vouchers, though not all 
of them and Immediately delivered them 
to Mr. Neller by whom they were cashed. 
Mr. Riley stated in doing so he under- 
stood he was merely going through a 
formality necessary to enable Mr. Neller 
to prooure the money. 

We have procured an affidavit of Mr. 
William Riley, substantially stating the 
facts as above outlined. 

We also call your attention to the cor- 
robating affidavit of Warren Riley, 
brother of William Riley, who states (in 
his affidavit): that during the month of 
July, 1918, he was engaged in the re- 
moval of gravel for use in building alde- 
waiks on Franklin Park Subdivision; that 
all. of said work was done under the per- 
sonal direction of Louis Neller; that the 
statements made by his brother William, 
in connection with said matter are true. 

The affidavit of Edward Schneeberger 
shows that he was employed by the ciry 
of Lansing as a bulider of sidewalk dur- 
ing the summer of 1919, and that in the 
course of his employment he built slde- 
walk on Franklin Park Subdivision; that 
during the time said walk waa being 
bulit in sald subdivision Louis Neller vis- 
ited the place where the work was be- 
ing done at least once each working day; 
that he had convergations with Louis Nel- 
ler at said place; that at the beginning 
of the work gald Louls Nellet told him 
that he was furnishing the gravel for the 
building of said sidewalks: that he had 
hired certain teamstersa, one by the name 
of Riley, to draw it.for him; and that the 
gravel was furnished for said work under 
the direction of said Louls Neiler, 

The affidavit of Cecil Kenter shows that 
he was engaged in the business of buying 
and selling grave{ to the city of Lansing; 
that he does not own any private supply 
and depends entirely upon filiing his 
orders from purchases from private pits: 
that on or about ‘March 12, 1920, he had 
an order for gravel from the Christman 
company for delivery at the plant of the 
Novo Engine Company,’ no specific amount 
being named in the order, but he actually 
delivered 140 loads, aggregating 220 1-3 
yards; that in addition to the amount of 
Sravel go taken and deiliverad 17 loads, 
aggregating 25% yards were delivered to 
the American Chemical and By-Products 
company, which company is buliding a 
garbage disposal plant north of the city 
and which ig to. dispose of the garbage 


approxlimat- 
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eollected in the clty of Lansing; that all 
Of gaid gravel so taken and Gelivered was 
procured at the foot of Ormond atreet 
upon the direction of Louls Neller; that 


he paid Louis Neller in cash $66.00 in 


settlement for 140 loads of gravel used at 
the plant of the Novo Engine company; 
that the 17 loads delivered to the Amer- 
ican Chemical and By-Products company 
hag not yet been settled for. 

In this connection we cali your atten- 
tion to the affidavit of M. Leohlitner, 
which is corroborative of the delivery of 
the gravel to the Christman company at 
the plant of the Novo Engine Works. 

We have examined the origina) state- 
ments made to the olty of Lansing in the 


name of William Riley, which statements 


have all been o.k’d by the committee on 
claims and accounts, certified by the olty 
comptroller and authorized to be paid by 
the city councifl as follows: 

No. 8061, for the sum of $330.00, ai- 
lowed July 28, 1919, for 200 loads of 
‘gravel for sidewalk in the first ward, at 
$1.65 a load, signed by William Riley on 
the 28th day of July, 1919, before J. A. 
Parsons, city clerk. 

No. 8222, for the gum of $210.48 al- 
lowed August 11, 1919, for 101 loads of 
gravel at $1.68 a load, and 48 loads of 
fill at 85c a ‘load, for sidewalk construc- 
tion, signed by Willlam Riley. This 
statement has the name of J. A. Parsons, 
as city clerk, but under that the initials 
M. D., and ia not in the handwriting of 
Mr. Parsons and not dated. This state- 
ment is not legal and any claims s0 
executed and sworn to should not have 
been passed by the committee on claims 
and aecounts for that reason. This state- 
ment is o.k.’d by A. Winegar, superin- 
tendent of public works, certified by J. E. 
Pratt, deputy eomptroller, and approved 
by O. ©. Howe and E. H. Ward. 

No. 8262, for the sum of $223.31, allowed 


August 11, 1919, for 97 loads of gravel at~ 


$1.68, 71 loadsa filling at 85c a load, signed 
by William Riley, and sworn to on the 
4th day of Auguat, 1919, before J. A. 
Parsons, city clerk. We call your atten- 
tion to the notary stamp on this statement 
as my commission expires Dec. 26, 1922, 
which is the date of expiration of the 
notarial commigsion of Miss Laura R, Tal- 
bot. 

No. 8378, in the sum of $168.58, allowed 
August 18, 1919, for 71 loads of gravel 
at $1.68; 51 loadsa of fill at 85c per load, 
signed by William Riley, per Louis Neller, 
sworn to on the 16th day of August, 1919, 
before Laura R. ‘Talbot, notary public. 

No. 8464, for the sum of $138.06, al- 
lowed August 25, 1919, for 67 loads of 
grave] at $1.68 and 30 loads of fill at 85c 
per load, signed by William Riley, per 
Louls Neller, sworn to before Laura R. 
Talbot on the 22nd day of August, 1919, 
These statements in the aggregate amount 
to $1,070.43. 

We call your attention to the corre- 
sponding -city vouchers for the several 
sums of money, all drawn to the ordef of 
William Riley:—Order No, 8061 for $330 
endorsed in blank on the back William 
Riley. 

Order No. 8222 for $210.48 endorsed the 
@ame, order No. 8262 for: 223.31 endorsed 
the same, order No. 8378 for $168.58 with 
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two endorsements, evidently an attempt 
to write the name William Riley the first 
of which an attempt was made to spell 
the name Riley with two I’s instead of 
one, No. 8454, for $138.06 endorsed Wil- 
liam Riley, per Louis Neller. All of these 
orders were paid at the Capital National 
Bank. All of these orders were cashed 
by Mr, Neller. 

We also call attention to the significant 
feature in regard to these statements. 
They are all made on the basis of the 
price per load instead of a price per yard 
of gravel delivered which is customary in 
purchasing gravel for city purposes; that 
Mr. Riley was paid on the same basis of 
so much per load drawing gravel; that all 
of the gravel was checked by Mr. Nel- 
ler’s statement of thé amount delivered. 

After making this investigation and as- 
certaining these facts from different 
sources we requested Mr. Neller to ap- 
pear that we might examine him on some 
of these matters, Mr. Neller and Alder- 
mar John McClellan appeared in the of- 
fice of the chief of police on Saturday 
morning, May 1, 1920. No written state- 
rent was taken from either Mr. Neller 
or Mr. McClellan, but we went into the 
matter very carefully. Mr. Neller admits 
that he made arrangements with the su- 
rerintendent of public works for the de- 
livery of the gravel to the city for the 
Purpose of sidewalk construction, ‘and 
oamits negotiating with William Riley, 
but contends that he was selling the 
gravel to Mr. Riley instead of employing 
Mr. Riley to haul the gravel for him, but 
he says that he paid Mr. Riley for his 
part of the transaction, or so much per 
load for hauling it; that he, Mr. Neller, 
took the difference between the cost of 
hauling the gravel and the price at which 
it was sold; that he turned this money 
over to the Lansing Real Estate Co., 
which company he claims to have been 
representing at this time as its agents in 
this transaction, Mr. Neller admits that 
he at least had a portion of the orders 
cashed at the Capital National Bank; 
that all of said orders were cashed 
at said bank; that he looked after 
the matter entirely in seeing that the 
gravel was delivered ta the city and 
statements -were made to the city for 
the same, that the vouchers were drawn 
and the same paid for in the regular 
course of business, He gays Mr. Riley 
hauled some gravel from this point for 
the Lansing Real Estate Company; that 
for the portion of the gravel hauled for 
the Lansing Real Estate Company he was 
paid so much per load; that as far as 
the amount of money William Riley re- 
ceived he received the same for the gravel 
he delivered to the Lansing Real ‘Estate 
Company as for the gravel he hauled and 
delivered for the city; that he, Neller, re- 
ceived the difference between the cost of 
hauling the same and the price paid for 
the gravel which he claims he ‘turned 
over to the Lansing Real Estate Company. 


Alderman McClellan said he knew the 
gravel was being taken from this point 
and was being delivered to the city; that 
he took particular pains to advise Louis 
Neller that their cOmpany could not gell 
gravel to the city on account of his be« 
ing a member of the city council; that 
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Louis Neller advised him they were sell- 
ing gravel to Wllliam Riley and not to 
the eity; that as far as he knows the 
money procured from the sale of gravel 
was turned over to his company. 


know the gravel was being taken from 
the atreet, but he did admit that the 
gravel was taken from the point at which 
the manhole was constructed; that evi- 
dently the same was entirely torn down; 
that he, under the direction of Judge 
Porter, removed the brick from the maa- 
hole and laid them out on the bank, also 
a few sections of the sewer, and when 
questioned as to whether or not this did 
not apprize him of the fact that they 
were taking gravel from the street he re- 
plied in substance, “yes I presume it did.’’ 
Before the investigatlon was made by 
us and immediately on the passage of the 
 pesolution in the council Mr. Neller atated 
to the chief of pollce that he had better 
proceed with some care, as an Investiga- 
tion might disclosethat a member of the 
Board of Police and Fire Commissioners, 
meaning Mr, F. L. Young, would be in- 
volved. We desire to say we have in- 
quired into the matter very carefully, ex- 
amining the teamsters hauling gravel for 
Mr. Young, also those hauling from the 
Lansing Real Hstate Company, and they 
say fhey had specific Instructions both 
from Mr. and ,Mrs. Young to stay away 
from the w line of the Young Eroth- 
ers’ pit so as not to disturb the east line 
of Ormond atreet. From our investiga- 
tion it is our opinion that Mr. Young had 
nothing whatever to-do with taking any 
gravel from Ormond street, and if any 
gravel was taken from Ormond street it 
was done without any authorization from 
. him whatsoever, 
is If the facts are as stated in the affida- 
3 vits proctred, and we have no reason to 
doubt their correctness, it would show 
that Louis Neller, either representing him- 
self or the Lansing Real Estate Company 
caused to be taken ‘gravel! from the east 
~ ate end of Ormond street, and sold it to thg 
clty for the sum of $1,070.43. 
The city, as a municipal corporation has 
the right to use the gravel in any street 
for the purpose or repairing the street 
or using the same for street puxposes. To 
this extent the city has a qualified interest 
and ownership in the gravel in any atreet 
in the city. The removal of this gravel 
and making this large hole in the street 
-constitutes a nuisance, and the city ia un- 
der obligation to remove thé same. The 
hole made by the removal of this gravel 
will have “a be filled before this street 
can be used for street purposes. It has 
been dedicated to the public and the pub- 
s lic has the right to use it as a street. 
Therefore, because of this unauthorized 
removal of this gravel, thereby creating 
1 a nufgance in the city, the city could 
Fi legally proceed against the persons creat- 
ae ing the nuisance for damage to the city 
- and the loss to the city for the value of 
‘ae the gravel taken. 
i % In addition to the creation of a nui- 
sance and the loss to the city in the tak- 
ing of the gravel Mr, Neller in connec- 
“a tion with this transaction, he being a 
1 member of the city council at the time, 
brings himself within section 53 of the 
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city charter, which reads: “No member 
of the city council * * * * shall be tin- 
terested in any contract with the city.” 
Mr. Nefler was certainly interested in 
this contract, interested to the extent of 
procuring the money received from the 
sale of the, gravel to the city, which 
makes him liable, criminally under thls 
section of the charter; the penalty being 
fixed in this section of the charter as fol- 
lows: 

“Any member of the city cowncli or 
other 7 Moar violating the provisions of 
thls sectlon shall, upon conviction there- 
of, be fined not less than one hundred 
nor more than five hundred dollars, or be 
imprisoned for not less than thirty days 
nor more than one year, or both such fine 
and imprisonment within the discrétion 
of the coyrt.” 

Conviction of any alderman or official 
under this section shall operate In Itself 
to forfelt his dffice. 

As to whether the fact that Alderman 
John McClellan was at the tlme an officer 
of the Lansing Real Hstate Company and 
a member of the city council participating 
in whatever benefit may have accrued to 
the company, taken in connection with his 
personal Knowledge of the fact that the 
gravel was being removed from the place 
which ig now determined to be within the 
boundary of Ormond street, ang used by 
the city should warrant an Investigation, 
we leave to your Honorable Body to de- 
termine. 

Respectfully submitted, 
ALFRED SEYMOUR, 
Chief of Police. 
SAMUEL H. RHOADS, 
City Attorney. 
Dated Lansing, Miehigan, this. 3rd day of 

May, 19820. 

State County of Ing- 
ham—ss. 

William Riley, being first anity sworn, 
deposes and says that he is a resident of 
the city of Lansing, Ingham county, Mich- 
igan, and has resided in sald city since 
June, 1919; that on or about the 6th or 
Tth day of July, 1919, this deponent was 
approached by Louis Neller of the city of 
Lansing and agked to undertake the work 
of moving some gravel in the north part 
of said city; that thereafter on or about 
the 15th day of July, 1919, this deponent 
and hig brother, Warren Riley and his 
nephew, Edward Collins, went to a point 
about two blocks south of Ormond street 
in the city of Lansing, and began hauling 
gravel to be used for sidewalks on Frank- 
lin Park Subdivision in said city of Lan- 
sing and thereafter it was determined 
that the gravel obtainable at the point 
mentioned was not* fit for’ the use for 
which it was designated, and that ac- 
cordingly the deponent together with 
those working with him was directed by 


of Michigan, 


“said Louis Nelier to remove the gravel 


from a point-at the foot of Ormond at.; 
that at the time these directiong were 
given’ the boundary line of property be- 
longing to one F. L, Young was pointed 
out and instructions: given not to work 
beyond that line. At that time there 
was visibie above the surface of the sarth 
what appeared to be a catch basin used 
in connection with street sewers which 
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then protruded a distance of 12 or 14 
{nches above the surface of the ground; 
that the parties drawing gravel were in- 
structed by said Louis Neller to remove 
the gravel from the vicinity of said catch 
basin, but were cautioned not to disturb 
the catch basin itself. 

Deponent further says, acting upon the 
instructions given, operations were con- 
tinued, and the remainder of all gravel 
furnished for said sidewalks was taken 
from that point and its immediate 
vicinity with the exception of 12 or 16 
loads obtained from the pit of F. Li 
Young, 

This deponent further says that in all 
of thesé operations he was acting under 
the personal direction of said Louis Nel- 
ler and received in payment for the la- 
bor performed not to exceed, $1.10 for 
every load so moved; that the amounts 
received were paid this deponent by Mr. 
Neller personally, and that thereafter it 
was the request of Mr. Neller that he 
sign a statement for the gravel furnished 
with the understanding that such state- 
ment was to be presented to- the city 
council of the city of Lansing for pay- 
ment, and that upon receipt of the voucher 
in payment therefor it was to-be en- 
dorsed to Mr. Neller to reimburse him 
for the money theretofore paid; that ac- 
cordingly this deponent did thereafter, at 
the request of said Louis Neller, go, to 
the office of the clerk of the city of Lan- 
sing, and there signed and swore to a 
statement of gravel furnished for the pur- 
poses aforesaid. This deponent' says, 
however, that when he did so he under- 
stood that he was merely going thro§ch 
a formality necessary in order to reim- 
burse Mr, Neller; that he was unable to 
read the exact figures specified by reason 
of the fact that he did not have his 
glasses with him and could not make it 
out without their aid; that he wag told 
the number of loads had been furnished, 
but that further he was unfamiliar with 
the contents of the statement; that there- 
after deponent wag informed by Mr. Nel- 
ler that the checks in payment for the 
gravel were ready. He went with Mr. 
Neller, in the latter’s automobile to the 
office of the clerk of the city of Lansing, 
where the checks were presented to him 
and that without examining them as to 
amounts he endorsed them and delivered 
them to Mr. Neller. 

Deponent further says in all his deal- 
Ings with regard to the removal of said 
gravel he acted in entire good faith. un- 
derstanding and believing that said Louis 
Neller had authority to order the work 
done, 

And further this deponent says not. 

WM. RILEY. 

Subscribed and sworn to before me this 

25th day of April A. D. 19290. 

CARL H. REYNOLDS, 

Notary Public, Ingham County, Michigan. 
My commission expires Sept, 18, 1922. 


State of Michigan—ss. 
County of Ingham. 

Warren Riley, being first duly a-vorn, 
deposes and says that he is a brother of 
William Riley, and during the month of 
July 1919 was engaged in the removal 
ot gravel for the use of pbuilding side- 
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walka on Franklin Park subdivision to 
the city of Lansing; that all of said 
work was done under the personal direc- 
tion of Louis Neller; that he is familiar 
with the statements made by Willlam 
Riley contained tn a statement by him 
subscribed and dated the 29th day of 
April, A. D. 1920; that of his own knowl- 
edge he knows that the said facta there- 
in stated are true, with the exception 
that this deponent was not present at 
any of the transactions there in related 
to have occurred in the office of the 
clerk of the city of Lansing. 
And further this deponent says not. 
WARREN RILEY. 
Subscribed and sworn to before me this 
z@th day of April A. D. 1920. 
CARL H. REYNOLDS, 
Notary Public, Ingham County, Michigan. 
My commission expires Sept. 18,- 1922. 


State of Michigan, 


8s. 
County of Ingham, 

lMdward Schneeberger, being first duly 
sworn deposes and says that he is a resi- 
dent of the city of Lansing, county of 
Ingham, Michigan, and that he was a 
resident of that place during the summer 
of 1919; that during the period last men- 
tioned he was employed by the city of 
Lansing as a builder of concrete side- 
walks, and that in the course of that 
employment he built sidewalk in that 
part of the city of Lansing known as 
Franklin Park subdivision. 

This deponent further says that he is 
acquainted with Louis Neller of the city 
of Lansing, Ingham county, Michigan 
and that he understood that said Louis 
Neller was interested in or agent for the 
owners of Franklin Park subdivision; 
that during the time the said sidewalk 
in said subdivision was being built said 
Louis Neller visited the place where the 
work was being done at least once each 
working day, and that in the course of 
“such visits this deponent had many con- 
versations with said Louis Neller; that 
at the beginning of the work sald Louis 
Neller told this deponent that he was 
furnishing the gravel for the building of 
Said sidewalks, and had hired certain 
teamsters named Riley to draw it ror 
him, and: that the gravel was furnished 
for said work under the direction of 
said Louis Neller, hauled by said team- 
\ sters” Riley. 

And further this deponent says not. 

ED SCHNEEBERGER, 
Subscribed and sworn to before me this 
8rd day of May A. D. 1829. 
CARL H. RNYNOLDS, 

Notary Public, Ingham County, Mich- 
igan., My commission expires Sept: 18, 
1922, 


State of Michigan 
Ss 


County of Ingham 


Cecil Kenter, being first duly sworn, de- 
}oses and says that he is engaged in the 
business of buying and selling gravel 
within the city of Lansing, Ingkam coun- 
ty. state of Michigan; that he owns no 
Frivate gravel supply and depends upon 
filling hte orders as he receives them by 
the purchase of gravel from private pits. 
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That on or about March 1, 1920, he had 
an order for gravei from the Christman 
iS gg Contractors, having offices 

thin the city of Lansing, which gravel 
he delivered at the plant wf the Novo 
Engine company, in the city of Lansing; 


that no specific amount of gravel was ! 


named in said order, but upon delivery 
of the gravel procured, as hereinafter 
Stated, it developed that 140 loads, ag- 
Bregating 220 1-3 yards were delivered 
at the plant of the said Nevo Engine 
company; and that in addition’ to the 
amount of gravel so taken and delivered, 
17 loads aggregating 25 1-2 yards of 
gyvavel were delivered at the plant of the 
American Chemical Products company, 
and that all of said gravel so taken and 
Gelivered was procured at the foot of Or- 
mond street, within the city cf Lansing, 


upon the direction of one Louisa Neller; 


and that this deponent has paid to said 
Louis Neller in cash the sum of fifty-six 
($66) dollars in settlement for said 140 
leads of gravel, and that for the remain- 
ing 17 leads no payment has been made. 

This deponent further says that he has 
this day made examination of the prem- 
ises from which said gravel was taken 
efier stakes had been set showing the 
limits of said Ormond street, and that ne 
now finds from said examination, relying 
upon the position of the stakes showing 
the boundaries of said Ormord street, 
that all of said gravel was taken from 
within the limits of, and had formed a 
part of the ground dedicated to the city 


of Lansing for street purposes, and 
known as Ormond street, — 
Dated April 28, 1920. 
CECIL KI-NTER, 
Witnesses: 
GEORGE FENBY, F y 


LeROY A. POTTER. 
Subscribed and sworn to before me this 
28th day of April, 1920.- 
ARTHUR W. LAMSON, 
Notary Public, Ingham Co., Mich. My 
commission expires January 6, 1928, 


State of Michigan 
SS 
County of Ingham 
To Whom It May Concern: 
This ig to certify that I, M. Lechlitner 
am. a representative from the Auditing 
department of the M. Christman Co., 
whose offices are located in the Porter 
Apartments, corner of Townsend and 
Lenawee streets, in the city of Lansing, 
and wish to atate that on Apri! 6, 1920, 
‘we purchased from the C. H. Kenter 


~’ Gravel company 220 1-8 yards of gravel 


at one dollar and fifty-five cents ($1.55) 
per yard. This gravel was delivered to 
the Novo Engine company. We issued a 
check to the C. H. Kenter’ Gravel com- 
pany for three hundred and forty-one 
dollars and fifty-one cents ($341.51), and 
I desire to state that I am making the 
above statement knowing the same to be 
the truth, without any promises from any 
one, 

Dated Lansing, Mich., April 28, 1920. 

M. LECHLITNER, 

Witnesses: 

GEORGE FENBY, 
* LeROY A. POTTER. 

Subscribed and sworn to befora me thts 


28th day of April, 19820. 
ARTHUR W. LAMSON, 
Notary Public, Ingham Ca, Mich. My 
commission expires January 6, 1923, 


By Ald, Fowler— 
That this matter be referred to the 
city attorney and he to begin prosecu- 


tion, ~ . 
Ald. Avery moved as a aubstitute mo- 
tion, that the matter be referred to the 
city attorney and he to report to the 
counell at next meeting. 
Carried. 


The committee on city affairs, city en- 
gineer and superintendent of public 
works to whom was referred the com- 
munication regarding the condition of 
the platform scales at the city market. 
begs leave to report as follows: 


We submit herewith a report of an ex- 


amination of the scales made by the city 
engineer. . 

Because the scales are use for weigh- 
ing heavy loads and because no other 
rublic scales of such large capacity are 
available we recommend that they be 
continued in use but that all slips certi- 


fying the weights of load he marked 
“correct within fifteen pounds,” until 
such time when they can be properly 


overhauled. 

We recommend that the city engineer 
be instrutted to have the scales thor- 
oughly overhauled and painted, and that 
plans and an estimate of cust be pre- 
pared for protecting the scales from the 
wtather, r 

We further recommend that plans and 
an estimate of cost be prepared for re- 
building the present office and providing 
toilet facilities at the city market. 

Respectfully submitted, 
L. H. BROWN 
A. H. DOUGHTY P 
Cc. H. BURGESS 
Received and placed on file. 


The committee on streets to whom was 
referred the petition of the Michigan Ice 
Cream Co., Inc, asking that Grand” Ave. 
from Shiawassee ast, to Saginaw st. be 
Paved begs leave to report as follows: 

We recommend _that. the petition be 
granted. 

W. T. BRITTEN, 
E. H, WARD, 
oO. C. HOWE, 
Committee on Streets. 
By Ald Britten-— 

That the report the committee be 
adopted. Carried. " 

The committee on atreets to whom wag 
referred the petition asking that an alley 
be opened ffom Factory st. to Franklin 
Terrace begs leave to report as follows: 

We recommend that the petition be 
granted. 

— W. T. ERITTED, 
E. H. WARD, 
Oo C. HOWE. 
Committee on Streets. 
By Ald, Britten— ‘ ; 

That the report of the committee be 

adopted. Carried, 


. May 8, 1920. 
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The committee to whom was referred 
the matter of the assessment roll for the 
opening of Prospect street, begs leave to 
report as follows: 

They have had the same under con- 
sideration and recommend that the roll as 
last prepared by the city assessors and 
returned to this council be confirmed... 

H. 8. FOWLER, 

G. W. GROSS, 

L. HE. SANDERS. 
By Ald. Fowler— 

That report of committee’ be adopted, 
Carried. 


The committee on fire department to 
whom was referred the application of 
John Affeldt & Son for a building permit, 
begs leave to report as follows: 

We recommend that the petition be 
granted under the supervision of chief of 
fire department. 

E, H. WARD, 

A. H. DOUGHTY, 

Committee on Fire Dept. 
By Ald. Doughty— 

That the report of the committee be 
adopted. Carried. 


The committee on bonds ard contracts 
tc whom was referred the communication 
of the city comptroller relative to contin- 
uing insurance against burglary; holdup 
and messenger and placing three clerks in 
treasurer’s office under bond, begs leave 
to report as follows: 

We recommend that the city comp- 
troller be directed to place $8,000 insur- 
ance against burglary, holdup and mes- 
senger for a period, not to exceed two 
years. : 

*W. C. WALTERS; 
A. H, DOUGHTY, 
F. W. REDFERN. 
By Ald, Doughty— 

That report of 

adopted. Carried. 


the committed be 


BONDS APPROVED 


The dray license bond of Ed Rowley 
as principal with F. J. Stahi and G, F. 
Trostlie as sureties, was approved. 

The dray license bond of Theodore 
Morton as principal with C. E. Rogers 
and A. A. Morse as sureties, was ap- 
proved. 

The dray license bond of J. E. Clawson 
as principal with H. H, Pulver and oO. D. 
Hardy as sureties, was approved, 
~The junk licenge bond of Frank W. 
Birdsall as princtpal with C., Willoughby 
and Howard JI. Finkbiner, as sureties, 
was approved. 

The dray license bond of Z. P, Smith 
as principal with Leroy Smith and S. C. 
Snilth as sureties, was approved. 

The huokster license bond of E. W. 
Osborn as principal with Lion Bonding 
& Surety Co. as sureties, was approved. 

The dray licenge bond of M, B. Kenney 
as princlpal -with BHdward Lemon and 
Cc. E. Young as sureties, was approved. 


The junk license bond of M. BH. Ken- 
ney as principal with Edward Lemon 
and C. E. Youngs as aureties, was ap- 
proved. 


The second-hand dealer license bond of 
Cook and Parmeter as principal with 
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T. J. Smith and O. A, Cook as sureties, 
was approved. 

The dray license bond of Rowland Bros. 
& Durfee as principal with C. W. Christie 
and W. A, Small as sureties, was ap- 
proved ‘ " 

The common carrier license bond of 
Lansing Yellow Cab Co, as principal with 
Jas. Carey and John 8. Wilson as sure- 
tles, was approved. 

The dray license bond of Geo. Galvin 
as principal with A. E. Vandewalker and 
Chee, Vores as sureties, was approved. 

The junk license bond of Geo. Galvin 
as principal with A. E,. Vandewalker and 
Chas. Vores as sureties; was approved. 

The second-hand dealer license bond 
of Smith Bros. as principal with J, M. 
Neal and Otto Perry as sureties, was ap- 
proved. 

The junk dealer bond of Garn Everett 
as principal with John Toolan and James 
J. Daley as sureties, was approved. 

The drainlayer JJicense bond of Bren- 
ner & Heeb as principal with A, F. Ben- 
nett and A. C. Haite as sureties, was ap- 
proved. 

The dray license bond of Lee Hopkins 
as principal with Clarence BE, Rogers and 
E. G, Toms as sureties, was approved. 

The pawnbroker license bond of D. 
Weinstock as principal with the Globe 
Indemnity Co. as Surety, was approved. 

The chimney sweep license bond of 
J. D. Scott as principal with D, J. Crom- 


well and John Eray as sureties, was 
approved. 
The second-hand dealer iicense bond 


of Hconomy Furniture Co. as principal 
with James E. Holes and Edward H. 
Dakin ag sureties, was approved, : 

The dray Hcense bond of Milo Van 
Buren as principal with C. E. Rogers and 
J. F. Todd as sureties, was approved. 

The junk dealer, bond of EM Bzray 
as principal with Max Schwartz and Sol. 
Horitz as sureties, was approved. 

The junk dealer bond of Seager Crockér 
as principal with G. F. Downing and 


Mrs. Fred Snow ag sureties, was ap- 
proved. 
The dray license bond of G Van 


Roekel as prinolpal with Geo, Kelsey and 
lL. F. Bugbee as. sureties, was approved. 

The dray license bond of Warren & 
Purcell aa principal with Andrew Purcell 
aud F. R. Chapin as suréties, was ap- 
proved. 

The electrician license bond of Blectric 
Service Co. ag principal with U. 8S. Fidelity 
& Guaranty Co. as surety was appraved. 

The huckster bond of John Seymour 
aes principal with U, 8S. Fidelity & :De- 
posit Co. as surety, was approved.: « 

The dray ilcense bond of Herbert Het- 
tinger as principal with W. C. Brown afd 
Kingston Chappel as sureties, was ap- 
proved, 

The second-hand dealer: license bond of 
H, J. Kyes as principal with C. H. New- 
som,and J. B. Murray as sureties, -was 
approved. y 

The junk dealer license bond of Frank 
Johnson as principal with G. H. Stottle- 
myer and Geo. Barker as suretles, was ap- 
proved. 

- The city treagurer bonds of Frieda A. 
Schneider as principal with Aetna Life 
Irgurance Co, and National ‘swrety Co. 











as sureties, was approved. 

The dray license bond of Harvey Morse 
as principal with Fidelity & Deposit Co. 
as surety, was approved. 

The sewer in Michigan ave, bond of A. 
DePorter as principal with the National 
Surety Co. as surety, was approved, 

The sewer in May street bond of A. 
DePorter as principal with Natlonal Surety 
Co. as surety, was approved. 

The dray license bond of Hhger Bros. 
as principal with H. H, Winans and 
C, L. Winans as sureties, was appraved. 

The building mover bond of M, D. 
Selfridge as principal with G, Walnwright 
and HE. P. Teel as sureties, was approved. 

The peddler bond of Abe Schultz aa 
principal with Aetna Casualty & Surety 
Cc. as surety, was approved. 

Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager—16, 

Naysa—None. 

MOTIONS, RESOLUTIONS AND 
NOTICES 
By Ald. Fowler— 


Resolved by the city: ccuncil of the 
elty of Lansing: 

That jhe Michigan Railway Co, be 2nd 
they are hereby directed to place their 
tracks on Center street from Saginaw to 
Beav street in such condition that the 
city 1 y troceed with the paving of snatl 
street an so that the railway compsny 
wil! Ee able to pave the seczicn of the 
street which it is“to pave in accordance 
with ite~-fraunchise, 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Kkedfern, Sanders, Trager—16, _ 

Nays—None, 


By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That the bid of Harvey V. Lumbert 
and Arthur D. Lumbert for the building 
pager curb and gutter for the, sum 

29c per Hneal foot being tho best and 
lowest bid, that same be and hereby {fs 
accepted, and be it further resolved that 
the mayor and city clerk be directed to 
execute a contract with the said Harvey 
VY. Lumbert and Arthur D. Lumbert in 
behaif of the city of Lansing, according 
to said bid presented, and specifications on 
file. 

Adapted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager—13, 

Nays—None. 

| 
By Ald. Britten— 

Resolved by the city council of the oity 
of Lansing: 

That the bid of Gohr Brothers for the 
excavating on Holmes street from Mich- 
igan ave, to Main st. for the sum of 
$2,600.00 being the best and lowest bid, 
that same be and hereby ina accepted, 
and he it further resolved that the mayor 
and city clerk be directed to execute a 
contract with the said Gohr Brothers in 
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behalf of the city of Lansing, according 
to said bld presented, and specifications 
on file, 
Adopted by the following votes: 
Yoas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 


Howe, Klock, Leonard, Maiu, McCleilan, 
Redfern, Sanders, Trag er—15, 
Nays—None. 


/ 
By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: . 

That the bid of Brown-Gordon Co. for 
the excavating on Barnes ave, for the 
sum of $3,857.40 belng the best and lowest 
bid, that same be and hereby is accepted, 
and be it further resolved that the mayor 
and city clerk be directed to execyte a 
contract with said Brown-Gordon Co. in 
behalf of the city of Lansing, acoording 
to said bid presented, and syecifications 
on file, « 

Adopted by the following vote: 

Yeas-Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Grogs, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager—1l6, 

Nays— None, 


By Ald, McClellan— 

Resolved by the city oouncil of the 
city of Lansing: 

IMhat the city comptroller tw and he i 
hereby directed to transfer tha sum 0o 
916.€7 from 1-A-6 mayor’s appropriatio 
to 1-A-1, for the purpose of coveriu 
i-2 the shortage in Mayor Ferle’s salar 
for the first year of his term of office. 

I hereby certify that the above amount 
is available for transfer. 

F. H. PRESLEY 
City Comptroller, 

Note of explanation to council: 

Ex-Mayor Reutter on retiring from of- 
f'ce in May 1918, drew a check for £83.38, 
covering the first six days of May 1818, 
and Mayor Ferle has received from the 
city the following amounts: 

For the year 1918-19...........$1,966.67 
For the year 1919-20 ..........-. 2,000.00 
For first 3 days in May 1924.... 
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$3,983.38 
Palance as providing in 
resolution 
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$4,000.00 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, ‘*owler, Gross, 
Howe, Klock, Leonard, Main, 
Redfern, Sanders, Trager—16. 
Nays—None. 


By Ald., Burgess— 

Reseived by the city council of the 
oly of Lansing: 

at the loan of six hundred dollars 

Ve made to the highway fund of tne 
cighth ward from the seventh ward high- 
way fund. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
TFoughty, Dymond, Eddy, Fowler, Gross, 
Huwe, Klock, Leonard, Main, MoClellan, 
Redfern, Sanders, Trager+—16, 

Nays—None. 


By Ald. Burges— 
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Resolied by the city council of the 
city of Lansing: 

That the city comptroller be and he 
is hereby directed to transfer the sum 
of $168.36 from the seventh ward h{fgh- 
way fund te the credit of the fourth ward 
Ihehway fund, same to be rep!aced in the 
seventh ward highway fund when the 
budget for the ensuing year is avaliable. 

I hereby certify that the above amount 
is available for transfer. 

F. H,. PRESLEY, 


* City Comptroller. 


Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Kiock, Leonard, Main, McClellan, 
Redfern, Sanders Trager—16, 
_Nays—None, 


iy Ald. Britten— 

Resolved by the city council of the 
city of Lansing: 

That the city engineer be and he 
hereby is instructed to make a aurvey 
to determine at what point it would 
be most advisable to construct a street 
connecting Logan asatfeet with Cowles 
atreet between the belt line railroad and 
the Grand Trunk railroad, on block 4 
of A. E. Cowles’ subdivision to the city 
of Lansing and to prepare a map showing 
what property it woul@ be ‘necessary to 
acquire for the opening of said street. 

Referred to committee on streets and 
elts engineer. 


By Ald. Burgess— 

Resolved by the city council of tne 
eity of Lansing: 

That the city comptroller Is hereby 
directed to transfer $165.30 from the 
highway fund of the seventh ward to the 
highway fund of the fourth as a loan. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Duvughty, Dymond, Eddy, Fowler, Grogs, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager—16. 

Nays—None. 


By Ald. Britten— 

Resolved by the city council of the city 
ef Lansing: 

That the city engineer andi the com- 
mittee on city affaira overhaul the city 
scales and make the proper repairs. 

Cr rried. 


By Ald, Leonard— 

Resolved, that the clty clerk be and 
he hereby is directed to advertise, as 
previded by law, for sealed proposals for 
a sewer in Lenawee atreet from sewer 
in Huron street to west 130 feet in ac- 
cordance with the plans and specifications 
on file in the office of the city engineer, 
Proposals to be received up to 4:00 o'clook 
Pp, m., Monday, May .10, 1920, 

Each proposal to be accompanied with 
a certified check in the sum of $10.00. 

Right is hereby reserved to reject any 
or all bids, . ; 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgeas, 
Doughty, Dymond, Eddy, Fowler, Groas, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager—16. 

Nays—None, 
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. CONSTRUCTION OF SEWERS AND 
DRAINS, NO. II 


By Ald. Leonard— 

Rerolved by the city council of tosetty 
of Lansing: 

That it is the intention of said council 
40 construct 235 feet of scwer in Mt, 
Hope ave. from sewer in Lyons ave. to 
west 235 feet in the 40th sewer and drain 
district, and that the plat and diagram 
thereof made and. returned by the city 
engineer be received and placed on file 
in the office of the clty englneer where 
the same may be found for examination; 

Further that the city council meet at 
the city council rooms on Monday the 
10th day of May 1920 at 8 p. m, to con- 
sider any suggestions and objections that 
may he made by parties interested with 
respect to said sewer, and that the oity 
clerk publish a notice thereof in ac- 
cordance with section 275 of chapter, 18 
of the charter, 

The premises deemed to be especially 
benefited by such improvement are lots 
1 8and 19 Potter’s Sub. also beginning 
on the south line of Mt. Hope ave. at 
Bailey street extended. South 19 rods, 
eagt to Lyons extended, north to Mt. 
Hope ave, west to place of beginning. 
cxcepting from said described district 
all public streets and lands not benefited 
oy sald sewer. 

Adopted by the following vote> 

Yoas—Ald, Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main,’ McCleilan, 
Redfern, Sanders, Trager—16. 

Nays—None. 


” By Ald. Leonard— 


Resolved bythe city council of the city 
of Larsing: 

“hat it ig the intentlon of sail ‘councll 
to construct 365 feet of sewer in Mt. 
Hope ave, from Donora asatreet to east 
865 feet in the 40th sewer and drain 
Gistrict, and that the plat and diagram 
thereof made and returned by the city 
engineer be received and placed on file 
in the office of the city engineer whete 
the same may be found for examination; 

Further that the city council meet at 
the city council rooms on Monday the 
10th day of May 1920 at 8 p. m, to con- 
sider any suggestions and objections that 
may be made by parties interested with 
respect to sald sewer, and that the city 
cierk publish a notice thereof in ae- 
cordance with section 275 of chapter 18 
or « charter. 

The premises deemed to be especially 
benefited by such improvement are lots 
13, 18 and 14 Potter’s Sub., also beginning 
on the south line of Mt. Hope ave, at 
Lyons ave, extended, south 10 rods, east 
to 40 feet west of Pennsylvania ave. ex- 
tended, north to Mt. Hope ave., west to 
place of beginning, excepting from said 
described district all public streets and 
lunds not benefited by said sewer. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Hewe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager—16, 

Naysa—None, 
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By Ald. Leonard— 

Resolved by the city pee of the city 
of Lansing: 

That it is the intention of said council 
to construct 130 feet of sewer in Lenawee 
atreet from sewer in Huron street to west 


130 feet in the 19th sewer and drain. 


district, and that the plat and diagram 
thereof made and returned by the city 
engineer be received and placed on file 
iu the office of the city engineer where 
the same may be found for cxamination; 

Further that the city council meet at 
the city council] rooms on Monday the 
10th day of May 1920 at 8 p. m, to con- 
sider any suggestions and objections that 
may be made by parties interested with 
respect to said sewer, and-that the city 
c‘erk publish a notice thereof in ac- 
cordance with section 276 of chapter 18 
of the charter. 

The premises. deemed to he especially 
tenefited by such improvement are lots 
§ and 9 Dungey’s Sub., aiso beginning 
on the south line of Lenawee street at 
the old city limits, south 228 feet, east 
120 feet, north to Lenawee street west 
‘to place of beginning, excepting from 
said degcribed district all public streets 
and lands not benefited by suid sewer. 

Adopted by the following vote: 


Yens—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Kedfern, Sanders, anes S, 

Nays—None. 

GENERAL ORDER 
Claims Allowed 

taimant Endorser Amount 

Norton Hardware Co., A. Wine- 

Seer oe eee ee 
rept, Pub. Works YS Winegar ... 24.47 
Mrs, H. R. Washington, A. Wine- 

sks 5 e(bect au ss > eae’. 6.13 
Central Welding Co., + “Winegar 6.50 
Chilson & McKinley, A. McDonald 7.50 
Alien-Sparks Co., A. Winegar ... 67.92 
Lansing Co., A. Winegar ........¢ 1.50 
The Briggs Co., A. Winegar ..... 112.50 
Lois Chase, Arthur BE, Hurd ..... 60. 
Flora B. Davis, Arthur E. Uurd.. 51.0 
Municipal Court, Phoebe K. Pegg, 

clerk ee-eeorevrsebeoeena eoereerneaeteod 4.35 
H, K. Mulford, Dr. Humphrey ... 8.05 
W. H. Joy, Dr. Humphrey ...... 15.00 
F. W. Houghton, Dr. Humphrey 14.05 
Hlenry Washington, Dr, Humphrey 10.42 
Municipal Court, Phoebe K. Pegg 2.26 
Phoebe K. Pegg, Geo. R. Pegg... 100.00 
Cc M. Fuller, Joseph Beck ...... 27.84 
Norton Hdwe. Co., Joseph Beck 5.80 
Briggs Co., Joseph Beck ........ 48.30 
Wat. & WDlec. Lt. Com., Joseph 

Beck ...... Se 2.06 
,Mich, State Tel. Co., Joseph Beck 4.00 
Brown-Gordon Co., Joseph Beck 447.50 
J. Julius Cook, Phoebe K. Pegg 76.26 
I’. N. Arbaugh Co., Dr. James 

a aera 12.48 
Velma Garner, Dr. Humphrey ... §0.43 
eS eS a 47.75 
Capitol City Drug Co., A, E. Van- 

derwalker ....,.. rae ey ee 3.00 
Lenging Fuel & Gas bo., A. Wine- 

a Ee on ie Pree 1.50 
Capital Glass Co., A. Winegar .. 6.00 
Mills Dry Goods Co., A. Witinegar 29.50 
Cc. E. Mattison, A. Winegar ..... 1.50 
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Bascom & Smith, A. Winegar... 
A, Winegar, A. Winegar ........ 
A. C, Laycock, A, Winegar ...... 
Wm. Whiting, A. Winegar ...... 
Louis Neller, Louis Neller ....,. 
Lansing Pure Ice Co.,, si James 
Humphrey . ..sceees ns, Sakae 
International Pub. Co., Ww. 8. “Hob- 
bins eseeaened eaeeecoeeoeeveeeeeoenee 
Standard Oil Co., W. 8. Robbing 
International Pub, Co,, J. A. Par- 
sons + Se . SS aeeeee 
Franklin Printery, J. A. Parsons 
A. D. Donnelly et al, Joseph Heck 
Cc T. Lord, JM. Pratt). nw. .u.ess 
Geo, Thoman, et al, J. E. Pratt.. 
H. Derhammer, et al, J. E. Pratt 
A. C, Sack,’ J. E. Pratt ........:. 
H, Simmons, J. E. Pratt’ ........ 
i*, Burgess, et al, J. HE. Pratt ...., 
It. W. Smith, et al, J. BE. Pratt . 
Longstreet Lumber Co., J, E. Pratt 
C. E, Stabler & Co., A. Winegar 
Faragon Roofing Co., A. Winegar 
W. H. Joy, A. Winegar ......... 
John F, Crotty, A. Winegar...... 
Hoyt Woodman, A. Winegar .... 
te Nester, Alfred Seymour .... 


aee¢eea 


‘ees & Cronan, Dr. Humphrey 
Lansing Vulcanising Works, Dr. 
Humphrey eepeeen eeeseeoerseoennteae 


VYanDervoort Hardware Co., 0. E. 
a a rr eee re 

Allen-Sparks Co., O. ‘E. Eckert .. 

Department Public Works, O. E. 
Eckert 


eseeoaones . e@eaeeas eee eet ge 


Capitol City Lumber Co, O KE. 
Evke:t eavsana es@eveseernute eee 

Lengstreet Lumber Co., ©. EF. 
pg ee ae ee oe ee Fa 

Norton’s Hardware Co, OW EF. 
Eckert eeeoeas @eeteeepeoenwnonpsease 


J Stahl & Son, O. BE. Bckert .... 
The Auto Blectric Co, QO &., 
pot | eee 
Miller Coal Co., O. E. Eckert ... 
Wert Side Fuel Go., O. BH, Eckert 
Young 1:08 & Daley, t FE. 
Eckert oeeperPeana eehe@eoere sae eeeogn 
R. N. FPatemen, O. EB. Hckert.... 
iLyewn Machine .« Engine Cv., \. 
Eokesrt eedees eotceuvuaeersreseescs ae 
L. Moone, QO, Ep. Eckert ...... 
harles T. Winters, 0. E. Eskert 
Lansing Cast Stone 
oO, BR, Eckert ee ed ee ew 
The Briggs Co., O, E. Eckert ... 
Wm, Clark, Alfred Seymour .... 


Mich. Brass & Iron Wks., J. E. 
PPatt 7, 0 whe eee: SE Ta + ee cue 

Dancer-Brogan Co., F. H. Presley 
PTMSTS © dias Beis cp otha tb on ae Yikes 2 

Hawkes Tire & Rubber Co. A. 
Winegar ....+.. 


SEles Co, A. 


eaaazaeveooorvraepeteQereaue 


Republic Motor 
Winegar .... 
S E. Jonea, A. Winegar ........ 
Spadier & Son, A. Winegar ...... 
sh Hardware Co., A. Wine- 
ga eet ate ove 
Duplex Sales Agency, 
gar easpePatcesee speesp eC eoevreveeseegeea ewe 
J N. Churchill, L. H, Brown .... 
Ww. & L. E. Gurley, A. E. Van- 
GG WELEOE ccs, Chawi ie dase vies 
The Briggs Co., H, L. Baneroft .. 
Gregory, Mayor & Thom, J. A, 
Parsons edad 


estos eeoeeeRaeeseeesave 


A. Wine- 


eeoeeeeasrateesaseos 


flock Cuw.,° 
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2.40 © 
13.94 © 
19.07 
2.5) 
20.69 


13.30 


7.50 
50.00 


4.00 
6.25 
479.90 
842.89 
478.49 
195,48 
1,899.76 
818.81 
602.10 
399.05 
16.48 
10.50 
50.48 
1.00 
6.50 
177.00 
68.35 
13.738 
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Putler Construction Co. ........5 1,448.20 


DePorter & Buissee ........ ovsve- 621,70 
Adopted by the following vote. 
Yeas—Ald. Avery, Britten, Burgess, 


Dovehiy, Dymond, Hddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
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Redfern, Sanders, Trager—16. 
Naysa—None. 
Council] adjourned, ~~ 
JUDSON A. PARSONS, 
; City Clerk, 
City Clerk’s Office May 2, 1920, 
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Regular Session, Monday, May 10, 1920. 
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City Council Rooms referred to city. forester and superin- 
Lansing, May 10. 1920. tendent of public works, 
The oity council] met in regular session 


# 


Library and Archives - Capital Area District Libraries 
+ 





and wag called to order by Mayor B. A. Huffman & Cramer appHed for permits ey 

Kyes. \ to move a house from 114 N. Larch st, 7% 

Roll call: to S&S Hayford ave. and one from 118 | 
Present—Ald, Avery. Britten, Bur- St. Joseph st. to Huron street, 
gess, Doughty, Dymond, Eddy, Fowler, Referred to superintendent of public ‘6 
LL 


Cross. Howe. Klock, Leonard. Main. Mec- works and city forester. 


; 


sion was granted under the qupex viata 
The following applications for {licenses of the chief of police. 
to conduct pool rooms were received: 


Clellan, Redfern, Sanders, Trager—16. e 
Absent—None, 4 petition was receiyed from Eldor = . 
The record of the previous sessions was Chas. Weeks to hold street meetings in a t 

approved as printed, the interest of Church of Jesus Christ of 2 

Latter Day Saints. g 
PETITIONS AND COMMUNICATIONS On motion of Ald, McClellan permis- ve | 
> 
oO 
r= 





Angel Priggooris, 111 EB. Michigan ave, A petition was received from Wm, A. = 
L. A. Hornbeck, 228 8, Washington ave. Gordon and five others for sidewalk on r fe) 
F. & E. Greenaway, 1402 8. Washing- ‘South Fairview ave, from Elizabeth ast. 8 
ton ave. to Horton ave. roy 
A. D. Huntington, 119 W. Michigan ave Referred to committee on sidewalks. a 
| Salem Nasaif, 109-111 DB. Ottawa st. : OF 
W. C. Rogers, 330 8S. Washington ave. A petition was recelved from H, J. Fs 
Referred to committee on bonds and Angell and five others for, grading and - ro) 
contracts. . Sidewalks on Hayford ave... from Pros- Fal | 
pect to Kalamazoo street. oS 
: W. BD. Wood and nine others  petl- Referred to committee on streets. a | 
*# tioned for Riverview st. to be graded ‘ 
and graveled from Main sat. to Iaaao st. A petition was received from Wm. A. # 
and Willlam ‘st. from Middle st, to Gordon and five others to grade and 
Riverview st. gravel Fairview ave, from Elizabeth st. 
Referred to committee: on strecta. to Horton ave, 
Referred to committee on streets. 
A communication was received from . 
Samuel O«eborn relative to the condi- A petition was recelved from A E. 
tion of streets in Espanore, Kinney and five others to install water 
Referred to the aldermen of the 4th main on Maryland street. 
ward. Referred to electric light and water 
al board, 
M Dz. Selfridge aprifed for pormit to 
move a building from 818 Cady Court to A petition was received from R, H. 
1111 Ballard st. Crissey and fifty others to repave Mich- 


a On motion of Ald. Leonerd, same was igan ave. from Michigan Central R. R. 
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tracts to old city limits, 2-3 of cost to 


be paid by city and 1-3 assessed to. 
* abutting property and tex apread in five 


equal annual payments. Z 
Referred to committee on streets, 


A communication was reccived from 
J. F. Collins, general manager of Mich- 
igan Railway Co., requesting that oa hear- 
ing be given them in the matter cf fare 
as it was impossible to continue on pres- 
ent price, wen 

On motion of Ald. Britten the matter 
was referred to the committee on street 
railway. 


To the Honorable Mayor and City Coun- 
eli of the City of Lansing: 
Gentlemen: 

In consideration of being released from 
the necessity of immediately beginning 
the grading for paving of Barney avenue 
from Washington avenue to Beal avenue 
we wish to inform you that it is agree. 
able to us to have the council rescind. the 
resolution awarding us the contract for 
the grading of said street, 

Owing to the fact that we have a 
large amount of work under way at this 
time that we cannot leave now, one of 
the jobs being the grading for paving 
pf Cedar street, we cannot do this work 
as goon as the city engineer wants it 
done. ; 

In making this proposition it is under- 
stood that we will make no claims for 
damages on account of our not doing 
this work. 

= f Reapectfully, 
BROWN-GORDON CoO. 

Cc. J. Gordon, Supt. 
Received and placed on file. 


By Ald, Britten— 

That the resolution awarding contract 
for excavation for paving Warnes ave, 
from Washington avenue to Benl ave, to 
the Brown-Gordon Company be and the 
same is hereby rescinded, 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders Trager—16, 

Nays—None. 


To the Honorable Mayor and City Coun- 
cil of the Oity of Lansing, Mich.: 
We hereby propose to furnish all the 

labor and do all the work of excavating 

for paving of Barnes avenue from Wash- 
ington avenue to Keal avenue in the city 
of Lansing, according to the plans and 
apecifications on file in the office of the 
aity emgineer for the sum of _ three 
thousand eight hundred fifty-seven dol- 

lars and@ 40 cents ($3,857.40) with 90 

cents per cubic yard for extra excavation 

due to change of plans at Waxhington 
ave, 

And we hereby agree te enter into a 
contract within five (5) days after tne 
award is confirmed by the city council, 
and to complete the work on or befora 
the date named in the specifications, and 
further agree to complete the work 
within ......... Working days, 1nd for 
each and every working day in excess 
of ...... Working days required by us 
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“pe performed on our part, 


May 10, 1920, 


to complete said work we do hereby 
agree to the deduction of a reasonable 
amount paid by the city of Lansing for 
necessary inspection frcm any money due 
us, In default of any of the conditlons to 
the deposit 
(or certified check) made by us _ here- 
with, shalf at the option of the city of 
Lansing, be declared absolutely forfeited 
to the city of Lansing, but otherwise the 
said sum (or check) shal} be returnabie 
to us at the execution of the contract. 
oa at Lanaing, the 10th day of May 
GOHR BROS. CONTRACTING CO. 
John F. Gohr. 

Room 2, Porter Bidg., Lansing, Mich. 
By Ald, Britten— 

Resolved by’ tHe city council of the city 
of Lansing: 

That the bid of Gohr Bros. Contracting 
Co, for the excavating for the paving of 
Barnes avenue from Washington avenue 
to Beal avenue for the sum of $3857.46 
being the best and lowest bid, that same 
be and hereby is accepted, and be it fur- 
ther resolyed that the mayor and city 
clerk be directed to execute a contract 
with the said Gohr Bros. Contracting Co. 
tn behalf of the city of Lansing, accord- 
ing to said bid presented, and rpecifica- 
tions on file, 

The above resolution was placed on file 
for one week in office of city cierk in 
2 ae with section 92 of city char- 
er. 


Mr. Severance spoke in regard to grade 
at his property on Saginaw street easr, 
from Grand avenue to the bridge. 

By Ald. Leonard— 

That the committee on strestg and 
city attorney do all in their power to 
lesson the grievance at this point. 

Carried. 

Hon, Mayor and City Council, 
Gentlemen: 

Because of the statements concern- 
ing myself made in the report to this 
council last Monday night, in relation 
to the taking of gravet from Ormund 
street, I feel in justice te the city and 
myself that my doings in that matter 
be fully investigated. I therefore ask 
this council to authorize the mayor to 
appoint a committee to make such in- 


vestigation, 
JOHN MoCLELLAN. 
By Ald. Doughty— 
That prayer of petitioner be granted, 
Carried. 
By Ald. Howe— 
That the cammittee consist of all the 
aldermen except Ald. McClelian., 
Carried, 


To the Honorable Mayor and City Coun- 
cil of the city of. Lansing. 
Gentlemen: 

The undersigned has not yet had op- 
portunity to present in any formal way 
any. defense to the charges and insinua- 
tions made against him ina recent re- 
port to the city oouncil pertaining to 


the gravel matter and the affidavits flled . 


in connection therewith, 

Without going into detail, I -wish to 
State at thig time that the affidavita 
referred to are so drawn as not to con- 
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tain, in mahy instances, all of the facts 
known to the makers of auch affidavits 
and further that if all of the facts 
known to the several affiants were fully 
and completely stated, I believe I would 
be exonerated from the imputations con- 
tained in the report, 

Further allow mé“to state that the 
fact is that I never directly or indirect- 
ty received one cent from the aale cf 
any gravel taken from the plat of the 
Lansing Realty Company by “Wiliam 
Riley or any other person whether the 
§ravel was sold to the city of Lansing 
or to private parties, the fact being in 
connection with the transactions referred 
to in said report that William Riley was 
the agent of the Lansing Realty Com- 
pany and of no one else in that con- 
nection and as far as I know there was 
hever any other or different understand- 
ing pertaining to that subject matter. 

And I further atate in this respect 
that as far as I am informed said Riley 
at ail of the times mentioned had the 
exclusive. sale of the gravel from the 
pits of the Lansing Realty Company and 
was:‘in charge thereof in his own right. 

And further that in taking yravel from 
the plat of the Lansing Realty Company 
and disposing of the same, svid Riley 
Was accountable to the Lansing Realty 
Company and no one else. 

I further state in this regard that the 
reflections against my honesty in con- 
nection with this matter are unjust and 
I beileve unwarranted, and I further say 
that I believe that an unbiased, full 
and complete investigatton of all of the 
facts and circumstanceg wiil justify my 
assertion of innocence in this connection. 

Of course if proceedings are begun 
“Sgainst me, I expect to be in a pusition 
to vindicate myself but as yet IT have 
had no opportunity of meeting the 
charges made against me in any for: 
mal or thorough way. 

Respectfully yours, 
Signed LOUIS NELLER, 

Dated at Lansing, Michigan this 10th 
day of May, 1920. ' 

Received and placed on file. 


APPEALS. 
This is the time set for hearing any 


suggestions, changes or objections that 
may be made by the parties interested in 


“the proposed construction of sewer in Mt. 


Hope avenue from Donora street to east 
365 feet. 

No objections being filed the same was 
considered satigfactory. to parties inter- 
eated. 


This ig the time set for hearing any 
suggestions, ohanges or objections that 
may be made by the parties interested in 
the propesed construction of a sewer in 
Lenawee street from sewer in H'lron st, 
to weet 130: feet. 

No objectiong being filed the same was 
considered satisfactory to parties inter- 
ested. 


This is the time set for hearing Suny 
suggestions, changes or objections that 
may be made by the parties interested in 
the proposed construction of sewer in 
Mt. Hope avenue from sewer in Lyons 


\ 


avenue to west 235 feet. 

No objectiong being filed the same was 
oonsidered satisfactory to parties tinter- 
ested. a 


OPENING OF BIDS, 


The following bids were received for 
constructing a sewer in Lenawee street 
from sewer in Huron street to west 130 
feet. 

Bid of Ver Linde De Jaegher, $109.56, 

Eid of John Bray, $97.60. 

By Ald. Leonard— 

Resolved by the city council of the 
city of Lansing: 

That the bid of John Bray for the 
cpgnstruction of a sewer in Lenawee st., 
f¥om sewer in Huron st., to west 130 ft. 
for the sum of $97:60 being the best and 
lowest bid, that same be and hereby is 
accepted, and be it further resolved that 
the Mayor and City Clerk be directed to 
execute a contract with the said John 
Bray in behalf of the city of Lansing, 
according to said bid presented, and spec- 
ifications on file. I 

The above resolution was placed on 
file for one week !n office of city clerk 
in accordance with section 92 of city 
charter. 


REPORTS OF CITY OFFICERS 


To the Honorable: The Mayor 
and Members of the City Council. 
Gentlemen, 


In Re: Louis Neller. 


This matter having been referred to me 
at the last meeting of the council, I beg 
leave to report that I have carefully 
read and considered the report made by 
the chief of police and Mr. Rhoads, and 
have also made some further investi- 
gation of the matter. It is my opinion, 
from what I have been able to gather 
in relation to this matter, from said re- 
port and otherwise: 

First, that some person, or persons re- 
moved a large amount ‘of gravel and 
earth from the east end of Ormond st, 

Second, that owing to the line of the 


street and position of the catch basin % 


and sewers thereon that the same was 
removed with full Knowledge of the fact 
that the same was within the street 
limita, 

Third, that the evidence adduced shows 
that the same, or part of the same, was 
removed under the direction of Mr, Louwls 
Neller, 

Fourth,, that considerable of this was 
sold to the city of Lansing for the pur- 
pose of building sidewalks. 

Fifth, from the statements referred to 
and the statement made to me by Louis 
Neller personally, either he or the Lan- 
sing Real Estate Company, or both, are 
Hable in damages to the city of Lan- 
sing to the amount of gravel which can 
be proven was taken therefrom, as stated 
in the report of the chief of police 
and city attorney. i 

Sixth, owing to the fact that the sand 
and gravel was gold to the city of Lan- 
sing to be used in sidewalks on Franklin 
Park Subdivision, and the said sidewalks 
being made and built by the city, I am 
of the opinion that Mr. Neller, whether 
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acting for himself or as agent for the 

Lansing Real Estate Company, weuld be 

guilty of a violation of Section 63 of the 

charter of the-city of Lansing. 

= ape submitted. 

D. G F. WARNER, 
City Attorney. 
Ald. Leonard— 

That the communication be received 
Pre placed on file and the city attorney 
take steps to prosecute and recover, 

Ald. Howe offered as a substitute, that 
the matter be referred to all the alder- 
men except Ald. McClellan to investigate. 

Carried. 

By Ald. Avery— 

That on Wednesday next, the ee. 
men meet at 1 ~o’clock to riew t 
premises in question and return to t 
council chamber to organize and elect a 
presiding officer for investigation of this 


- ‘matter on Ormond street. 


~ engineer’s department, 


Carried. 
To the Honorable Mayor and Olty Coun- 
cil of the City of Lansing. 
Gentlemen: 
I herewith present you with proposed 
lan of Morningside Subdivision, N. W. 


section 27. 
E. BCKERT, 
City Mingineer 

Referred to’ committee on streets. 

To the Honorable Mayor and City Coun- 
cil of the City of Lansing: 
Gentlemen: 

I hereby eppaint ag assistants in the 
Ernest 4G. Hddy 
and Melvin I, Moore. 

Respectfully 
O. BE. ECKERT, 
City Engineer. 
By Aid. Doughty— 
Moved that the appointments be ap- 


proved. 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 


Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager.-~16. 

Nays.—None. 

To the Honorable ane Council of the 
City of Lansing, 

Gentlemen: 

I gubmit to your honorable body for 
your approval the following appolntments: 
' Member of the board of water and elec- 
tric light commission to succeed Wm. C. 
Dudley of the seventh ward whose term 
has expired, H. B. Lundberg for full 
term. 

Wm. Petrie of the second ward, mem- 
ber of the board of health to fill the un- 
expired term of Wm. VanAtta, resigned. 


CEMETERY AND PUBLIC PARK 
COMMISSIONERS . 


Ernest Gtbbs of the seventh ward to 


fill the unexpired term of H. B, Lund- 
‘berg, resigned, 
~_E. B. Johns, of the fifth ward to fill 


the unexpired term of W. E. Trager, re- 
signed, 
B. A. KYBS, 
Mayor. 
By Ald. Leonard— 
That the appointments be 
Carried, 


confirmed. 


SUNCIL PROCEEDINGS 


May 10, 1920. 


REPORTS OF COMMITTEES 


Ths committee on city affairs to whom 
was referred the application of the Lan- 
sing Loan To. for license to do money 


landing under the provision of Act 228 
of 1916, at 116 BE. Wash- . 
begs leave to report as 


of the P. A. 
ténaw atreet, 
follows: 

We recommend 
granted. 


that the licenre be 
JOHN McCLELLAN, 
Cc. H. BURGESS, 
E. 8. AVERY, 
Committee on city affairs, 
By Ald. McClelilan— 
That the report of the committee be 
adopted, 
Carried. 


The committee on streets to whom was 
referred the petition of G. H. Ashworth 
for low place in front of 413 Soutn 
Sycamore street to be filled begs leave 
10 report as follows: 

We recommend that thé matter be re- 
ferred to the sup’t of public works, to 
place the street in proper condition. 

o. W. T. BRITTEN, 
'F. W. REDFERN, 
oO. C. HOWE, 
Committee on 
By Ald. Britten— 

That the report of the committee be 
adopted. 

Carried, 


ufcesia 


The committee on streets’ to whom was 
referred the petition of T. Morton to 
stand dray on B, Ottawa atreet begs 
leave to redet as follows: 

We recommend that the request be not 
granted inasmuch as dray stands are not 
granted on the atreets, 

. TT. BRITTEN, 
F, W. REDFERN, 
Oo. Cc HOWE, 

Committee on 
By Ald. Britten— 

That the report of the committee be 
adopted, 

Carried 


? atreets, 


The committee on streets to whom was 
referred the petition of Mary A. Coburn 
and five others asking that Ohio ave., 
from Taft street to Oak street, be graveled 
begs leave to report as follows: : 

We recommend that the request be 


granted. 
W. T. BRITTEN, 
F. W, REDFERN, 
Oo. Cc HOWE, 
Committee on atreets. 


On motion of Ald. Britten, the report 
of the committee was adopted. 
Carried. 


The committee on streets to whom was 
referred the petition for curb and gutter 
on Wall street from Center street to 
Cedar street .bega leave-to report as fol- 
lows: 

We recommend that the petition be 
granted. 

W. T. BRITTEN, 
F. W, REDFERN, 
0. C. HOWE, 
Committee on atreets. 


é 
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By Ald. Britten— 

That the report of the committee be 
adopted, 

Carried. 


The committee on bonds and contracts 
to whom was referred several applica- 
tions for license to conduct pool rooms, 
begs jeave to report as follows: 

We recommend that the city clerk be 
authorized to issue licenses to the fol- 
lowing persons, 


George Katsarelos, 308 N, Wash. ave. 


A. D. Bradley, 309 BB, Mich. ave: 
S. BD. Gamel, 313 N. Wash. ave.. 
Otto Perry, 226 N. Wash. ave, 
Thos, Paltridge, 609 BH Mich. ave. 
Cc. L. Dell, 508 Turner sat, 
The Porter Co., Lenawee and Town- 
send ats. 
L. BE. SANDERS, 
E. D. KLOCK, 
E. & AVERY, 
Committee on tonds and contracts, 
By Ald. Sandera— 
That the report of the committee be 
adopted. 
Carried. ; 


The committee on public buildings, to 
whom was referred the.matter of cleaning 
and decorating the city hall building, ask 
that they be given further time in which 
to report their findinga. 

Dated this 10th day of May, A, D. 
1920. 

E. 3S. AVERY, 

On motion of Ald, Eritten the request 
wis grented. ; 
To the Honorable 

Council. 
Gentlemen: 

Your committee on salaries recom- 
mends that the salaries or compensation 
to he paid to the various oity employes 
for the present fiscal year be in the fol- 
lowing named sums: 


Mayor and ~- City 


Assistant city clerk .......1..2.+,.,.$1,809 - 


Deputy City Comptroller ........ $1,800 
Clerk City Comptroller ..........: 1,000 
Two Assistant Engineers, each.... 3,000 
Clerk, City Engineer .......0e0eee++ 1,300 
Assistant Supt. of Public Works.... 1,800 


Clerk for Supt. of Public Works .. 1,800 


Clerk, City Forester ....ccuersree. 600 
Treasurer’s Clerks 


Chief Clerk . s eaenwense ereetenree eg# ene @ 1,800 
Stenographer and Bookkeeper wee 1,300 
Clerk and Cashier ......-.-e0s% coe 1,550 


eee. COTE cas cc ce ee waa. « 

iempeweeh ec tien. . 68 
Municipal Court, 

2 nr eee oe eee 


Court Officer @eeenaerhaene ee eae ae #easeeees 950 
Sealer-of Weights and Measures .... 1,900 
Clerk, Plumbing Dept. .......... » $800 


Respectfully submitted 
-A, H, DOUGHTY, 
F, W. REDFERN, 
A. H. LEONARD, 
Committee on salaries. 
Ald. Leonard moved the adoption ot 
committee report. 
Adopted by the following vote: 
Yeas.—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager.—1é, 
Nays.—None. 
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BONDS APPROVED 


The dray license bond of Capital Stor- 
age Co. ag principal with Anona E. Beebe 
and Delos Parker as sureties, was ap- 
proved. 

The electrician bond of South Side 
Electric Shop as principal with L, J. 
Birney and J. E. Phalen ag sureties, was 
approved. 

The drain layer bond of John Bray as 
principal with G, EB. Decke and E. B. 
Decke as sureties, was approved. 

The dray license bond of Hughes Mov- 
ing Co. as principal with Globe Indem- 
nity Co. as sureties, was approved. 

The bond of J. J. Cook, as constable 
as principal with Henry Kurtz and H. L. 
Brown as sureties, was approved. 

The dray license bond of James Leroy 
Caris as principal with The Aetna Caza- 
ualty & Surety Co, as surety was ap- 
proved. 

The dray lictnse bond of red Colon 
as principal with Louis Simon and T. J. 
Siegert as sureties, was approved. 

The dray license bond of Columbia 
Transfer Co. as principal with H. A. 
Jersey as surety, was approved. 

The dray license bond of Chas. Christie 


as principal with Ray N. Sims as surety, _ 


was approved. 

The drain layer bond of B. J.“ Noyce 
as principal with Aetna Casualty & Sure- 
ty Co. as surety, was approved. 

The second-hand dealer bond of Voor- 
hies & Parker as principal with Chas. 
E. Toms und Frank C. Jennings as sure- 
ties, was approved, 

The dray license bond of J. A. Moore 
as principal with Frank Preuss and W. EH. 
Cady as sureties, was approved. 

The dray license bond of W. M, Hardy 


'& Son as principal with James Markey 


and Leonard Cari as sureties, was ap- 
proved. 

The junk dealer bond of Morris Silver- 
man as principal with National Surety, 
Co. as surety, was approved. 

The junk dealer bond of Fred VanHusen 
as principal: with C., Rogers and 
Howard Finkbiner as sureties, was ap- 
proved. 

The junk dealer bond of Bob Vreeland 
as principal with H. J. Kyes and Jas. 
Murray as sureties, was approved. 

ein ae by the following vote: 

Yea Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Grosa, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager—16, 

Nays—None, 

MOTIONS, RESOLUTIONS AND 
NOTICES 


By Ald. Leonard— 

Resolved by the city council of the 
eity of Lansing: 

That the city clerk draw an order for 
$25 in favor of C. T. Lord, Poor Director, 
payable from the Poor Fund, to be used 
as a petty cash fund. . 

Adopted by the following vote: 

Yeas.—Ald, Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager.—16, 

Nays.—None, 
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By Ald, Britten é Redfern, Sanders, Trager.—16, 
Resolved by the city council of the Nays.—None. 


city of Lansing: 
That the board, of water and electric 
ht commissioners cause to be repaired 
Immediately the holes in the street at 
the corner of Sycamore and &st. Joseph 
atreats, left by their workmen and re: 
store the surface of the street from Alle- 
gan to Isaao to its original condition. 
Adopted by the following vote: 
Yeas.—Ald. Avery; Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 


we, Klock, Leonard, Main, McClellan, 
Redfern, Ssnders, Trager.—1ié6. 
Nays.—~None. 


By Ald. McClellan— 

Resolved by the city council of the 
city of Lansing: 

That the mayor be requested to ex- 
tend an invitation on behalf of this 
council and the city of Lansing, to the 
Grand Commandery Knights Templar of 
Michigan, to hold their State Conclav 
in the city of Lanaing in 1921, and tha 
guch invitation. be forwarded to Geo, T. 
Campbell, Grand Recorder, Owosso, Mich. 

Adopted by the following vote: 


Yeas.—Ald. Avery, Britten, Burgess, 
Deughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Maix *™*sClellan, 


Redtern, Sanders, Trager.— 


Nays.—None. 


By Ald. Gross— 

Resolved by the city council of the 
clty of Lansing: 

That the superintendent of public works 
be and ia hereby directed to get price on 
three carloads of No. 2 brick for cross- 
walks and patching and report back to 
this council as soon as poasible. , 

Adopted by the following vote: 

Yeas.—Ald. Avery, - Britten, Burgeas, 
Doughty, Dymond, Eddy, Fowler, Gross, 


Howe, Klock, Leonard, Main, -McClellan, 
Redfern, Sanders, Trager.—16, 
Nays.—None. : 


By Aid. Doughty— 

Rsolved by the olty council! 
city of Lansing: 

That the city engineer be and he is 
hereby directed to have the rubbish west 
of Pennsyivania ave. north of the P. M. 
R. R. ‘tracks and south of Bement 
street leveled off and covered with earth. 
The cost of same to be charged to con- 
tingent fund. , 

Adopted by the following vote: 

Yeas—Ald. Burgess, Main, TLloughty, 
Dymond, Eddy, Leonard, Main, Redfer.., 
Sanders, Trager—93, 

Nays—Ald. Avery, Brittan, Fowler. 
Gross, Howe, Klock, McClellan—7, 


By Ald. Burgess—. 

Resolved by the city council 
elty of Lanaing: 

That the use of the council chamber 
be allowed the Lansing Women’s Repub- 
lican club on the second and the fourth 
Tuesday evenings of each month from 
7:30 to 9$:00 o'clock. 

Adopted by the following vote: : 

Yeas.—Ald. Avery, . Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Grogs, 
Howe, Klock, Leonard, Main, M¢Clellan, 


a 


of the 


of the 


By Ald. Main— 

Resolved by the city council of the 
city of Lansing: 

That the city clerk be and he is here- 
by directed to draw an ordér on the 
treasurer in the sum of $100 in favor 
of Ray Davis, director of city gardens, 
for supervising the plowing and dragging 
of igardens for school children, and charge 
Bame to contingent fund. 

I hereby certify the above fund is avail- 


able. ; 
F. H. PRESLEY, 
‘City Comptroller. 
Adopted by the followlng vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Kiock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager.—16. 
Nays.—None. 


By Ald, Doughty— 
* Resolved by the city council of the 
city of Lansing: 

That Supt. of Public Works be and he 
hereby is directed to sprinkle such streets 
a6 have been heretofore ordered, sprink- 
led in Fifth ward and charge cost ‘of 
same to Fifth ward highway fund, also 
the sixth and seventh wards and charge 
to their ward highway funds. 

Adopted by the following vote: 

Yeas.—Ald. -Avery, Britten, Burgess, 
Doughty, Dymond, Eady, 

Hewe, Klock, Main, McClellan, 
Sanders, Trager.—16, 
Nays—Ald, Leonard—1, 


Redfern, 


By Ald, Redfern— 

Whereas, The sod and earth in many 
places in the city has accumulated along 
the outer edge of the sidewalks, thereby 
causing water and refuse ‘to accumulate 
upon the sidewalks, which would not 
otherwise accumulate if it were not for 
the said earth and sod along the edge of 
saidsidewalks byreason ofwhich theaide- 
walks are made unsightly and in many 
instances very disagreeable to pass over; 

Therefore, Be it.resolved, that the su- 
perintendent of public works be and is 
hereby instructed to remove and cause 
to be removed the sod and earth along 
the outside edge of the sidewalks in the 
said city: of Lansing, and make a trench 
along the edge of said sidewalks, two 
inches in depth and three inches in 
width, and the expenges incurred thereby 
to be gharged to the ward fund. 

Adopted by: the following vote: 

Yease-Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Hddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager.—1é6. 

Nays—None, 


By Ald. Doughty— 
Resolved by the city council of the city 
of Lansing: 
hat the superintendent of public 
works be and he hereby is authorized to 


Fowler, Grogs,’ 


A collaborative project of the City of Lansing and Forest Parke Library and Archives 


sell the auto trailer now at ofty yards 


for sum of $900 and credit same to ma- 
chinery and equipment fund, garbage 
lecting maintenance, 


Adopted by the following vote: 
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Yeas—Ald. Avery, Britten Burgess, 
Doughty, Dymond, Bddy,. Fowler, Gross, 
Howe, Kiock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager—16. 

Nays—0. 


By Ald. Avery— 

Resolved by the city council of the city 
of Lansing: 

That a committee of three be appoint- 
ed by the mayor to investigate and as- 


certain whether or not electricity, for 


cooking purposes, cannot be furnished 
by the city at such a rate as to compete 


_- with the Lansing Fuel & Gas Co., at tne 





j 


“te 


resent meter rates for gas, 
y Ald. Britten— | 
That the resolution referred to the 
committee on public lighting, 
Carried, 


By Ald. McClellan-~ 

Resolved by the city council of the city 
of Lansing: 

That the rules of the council for the 
past year be and are hereby adopted as 
the rules of this council for this year. 
By Ald. Leonard— 

That the resolution be laid over for one 
week. 

Carried. > a 


By Ald. Gross— \ 

Resolved by the city ccuncil sf tbe city 
of- Lansing: 

That the week of May 17th to 22nd ha 
designated as “clean-up week” and that 
the superintendent of public works be 
and he is hereby instructed to remove 
such rubbish as may be collected to a 
_sultable dump to be solected by him and 
. that the expense of same be charged to 
the contingent fund. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten Eurgoes, 
Doughty, Dymond, Eddy, Fowler, Grosr, 
Howe, Kiock, Leonard, Main, McCitellan, 
Redfern, Sanders, 'Trager—16, 

Nays—0, 


By Ald, Redfern— 

Resolved by the city council of the city 
of Lansing: 

Whereas the street committee to whom 
was referred the qvestion of obtaining 
property. for the extension of Dast Park 
Terrace, begs leave to report that they 
have investigated the same and find they 
are able to obtain 3 ft. and 6 inches, lot 
12 block 2 of Perrin's subdivision of lot 
20 for $262.60 and lot 11 of same divi- 


. Bion for $2500, that they have had the 


abstract examined and found perfect and 
recommend the city purchase the same. 
Adopted by the following vote: 
Yeas—Ald, Avery, Britten Hurgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Lecnawl, Main, McCiellan, 
Redfern, Sanders, Trager-—-16, 
Nays—0, 


By Ald. Britten— 4 

Resolved by the city council of the city 
of Lansing: 

That the city attorney be and he is 
hereby directed to preparé the necessary 
resolutions for submitting proposed bond 
issues at a special election to be held on 
or about June 28, 1920 as follown: 
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For Paving .....eesseceeee + $250,000 
FOr SOWETS wuscasecescveesse 190,000 
For bridg@em «..asccvcoveveces kat eee 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten Burgess, 

Doughty, Dymond, Eddy, Fowler, Grogs, 

Howe, Klock, Leonard, Main, McClellan. 

Redfern, Sanders, Trager—16. ’ 
Nays—0. 


By Ald. Doughty— 

Resolved by the city council of the city 
of Lansing: 

That the superintendent of public 
works be authorized to go to Studebaker 
Co., South Bend, and speed up work on 
our auto sprinklers, so that they may be 
put in operation on our streets 28 soon as 
possible, Expense to be charged to con- 
tingent fund. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager—16. 

Naya—0. ‘ 


By Ald. Redfern— 

Resolved by the city council of the city 
of Lansing: 

That the mayor appoint a committes 
of five to investigate, ascertain and re- 
port the advisibility of purchasing the 
property of the state known as the indus- 
trial school pruperty, to be used perhaps 
for hospital purposes. 

Ald. Avery offered as a substitute mo- 
tion that a committee of two be appoint- 
ed front the council, two physicians and 
one architect from among the citizens, 

Carried, 

Mayor appolnted as such committee 
Ald, Redfern, Howe, H. A. Uawze, J. G. 
Rulison and J. N, Churchill. 


By Ald. Redfern— 

Resolved by the city council of the city 
of Lansing: e 

That a committee of two alderman and 
four outside the council be appointed to 
investigate a portion of land near the 
city to be used for aviation purp.ses. 

Carried, 

Mayor appointed as 
Ald, Doughty, Dymond, E. B, Rargsey, 
Harry Teel, Louis Moore and A. P. Jen- 
igon, : 

By Ald. Leonard— = 
Resolved, that the city clerk be and 


he hereby is directed to advertise, as 


provided by law, for sealed propusals for 
constructing a sewer in Mt. Hope ave, 
from sewer in Lyons avenue to west 235 
feet in accordance with the plans and. 
specifications on file in the ofdce of the 
city engineer. Proposals to be received 
up to 4:00 o’clock p. m. Monday, May 
17, 1920, 

Each proposal to ba accompanied with 
a certified check in the sum of $10. 

Right is hereby reserved to reject any 
or all bids, 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten Burgess, 
Doughty, Dymond, Eddy, Fowler, ‘ross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager—16, 

Nays—0. 
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By Aid. Leonard— 

Resolved, that the city clerk be aud he 
hereby is directed to advertise, as pro- 
vided by: law, for sealed proposa)s for 
constructing a sewer in Mt. Hopo avenue 
from sewer in Donora street to east 365 
feet in accordance with, the plaus and 
specifications on file in the office cf the 
city engineer. Proposals to be recelved 
up to 4:00 o’clock p, m., Monday, May 
17, 1920. * 

Bach proposal to be accompanied with 
a certified check in the sum of [f10. 

Right is hereby reserved to reject any 
or all bids. 

Adopted by the following vota: 

Yeas—Ald. Avery, Britten Wurgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager—16. 

Nays—4. 


CONSTRUCTION OF SEWERS AND 
DRAINS, ITI. * 


By Aid. Leonard— 

Resolved by the city council of the city 
of Lansing: 

Whereas, notice to taxpayers and per- 
sons interested in the construction of 130 
feet of sewer in Lenawee street from 
sewer in Huron street to west 130 ft. in 
the 19th sewer and drain district of the 
city of Lansing, having been duly given 
as required by the charter of sajd city, 
and the said city council] after hearing 
divers suggestions and objections by such 
persons so interested, at the time and 
Place provided in such notice to the plans 
and necessity of such improvement, and 
after due consideration it is hereby de- 
termined by said city council that such 
sewer is a necessary public improvement; 
and it is determined by such city council 
to construct the same as originally set 
forth in a resolution adopted hy such 
city council on the 26th day of April A. 
D, 1920, together with necessury man- 
holes, : catch basins and laterais phere- 
from. 

And that the piat and diagram as re- 
turned by the city engineer be and ths 
game is hereby adopted and that it he re- 
corded in the book of sewer records -n 


the office of the city clerk, and it ‘s fur- 


ther resolved, that the portion of the city 
deemed to be specially benefited by said 


' improvement is all lots, parts of lots and 


pieces of land within the district specifi 
cally described and set forth in 4 reso- 
lution of said city cceuncil, for the con- 
struction of said sewer passed uyon the 
3d day of May A. D, 1920, excepting from 
gaid@ described district’ all pnblic streets 
and alleys. 

.That the estimated expense of Fuch 
improvement is $142.20 of which one- 
sixth or $23.70 shali be paid from the 
general sewer fund and the remainder or 
$118.50, shall be defrayed by special as- 
sessment, upon all the taxable tands and 
premises, within the, district ubove des- 
tribed in proportion to the benetits ac- 
cruing to each parcel respectively from 
the construction of such sewer, and "1ipon 
the owners and occupants of the housce 
and lands within said district in propor- 
tion to the advantage which shall accrue 


‘from the construction of such sewer. 
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That the city assessors be and hereby 
are instructed to make an assessinent in 
accordance with the terms of <hne above 
resolution, and report the same to this — 
council at the next regular meeting, or 
as soon thereafter as may be. 

Adopted by the following vote: 

Yeas—Ald, Avery, Britten, Burgess, _ 
Doughty, Dymond, Eddy, Fowler, Grogs, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager—16. 

Nays—4. 


By Ald. Leonard— 

Resolved by the city council of the 
city of Lansing: om 
’ Whereas, Notice to taxpayers and per-c 
sons interested in the construction of 365-0 
feet of sewer in Mt. Hope avenue from 
sewer in Donorgq_#treet to east 365 feet,© 
in the 40th sewer and drain district of2 
the city of Lansing, having been duly? ; 
given as required by the charter of saido 
city, and the said city council after< 
hearing divers suggestions and objectionss | 
by such persons so interested, at the timeo 
and place provided in such notice to theo 
plans and necessity of such improvement, ' 
and after due consideration it is hereby © 
determined by said° city council that: 
such sewer is a necessary public improve-° 
ment; and it is determined by such city< 
council to construct the same xansc 
originally set forth in a resolution adopted. — 
by such city council on the 19th day c 
of April A. D, 1920, together with neces-° 


sary manholes, catch basins and laterals; 
therefrom, x 


And the.pjat and diagram as returned’ 
by the city engineer, be and the same is; — 
hereby adopted and that it be recorded® — 
in the book of sewer records In the office? 
of the city clerk, and it is further re-o.— 
solved, That the portion of the. citys 
deemed to be specially benefited by sald > 
improvement ig all lots, parts of lota anda 
pieces of land within the district speci-¢ 
fically described and set forth in a reso-~ 
lution of said city council, for theo 
construction of said sewer passed upons 
the 3rd @ay of May, A. D. 1920, excepting, 
from said degoribed- district all publics 
atreeta and alleys. — 5 

That the estimated expense of such im-> 
provement is $498.00 of which one-sixth.2 
or $83.00, shall be paid from,the general = 
sewer fund and the remainder or $415.00, 0 
shall be defrayed by special assessment,:= 
upon all the taxable lands and premises, 5 
withing the district above described ino 
proportion to the benefits accruing to> 
each parcel respectively from the con-° 
struction of such sewer, and upon the< 
owners and occupants of the houses and ~ 
lands within said district im proportion 
to the advantage which shall accrue from 
the construction of such sewer, 

That the city assessors be and hereby 
are instructed to make an assessment in 
accordance with the "terms of the above 
resolution, and report the same to this 
counci] at the next regular meeting, or. 
as goon thereafter as may be. 

Adopted by the following vote: 

Yeas—Ald. Avery. Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross,- 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager.—16. 

Naya—None. 
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By Ald. Leonard— 
Resolved by the city council of the 
tity of Lansing: 
Whereas, notice to. taxpayers and per- 
Sons interested in the construction of 
235 feet of sewer in Mt. Hope ave. from 
sewer in Lyons ave. to west 235 feet in. 
the 40th sewer and drain district of the. 
city of Lansing, having been duly given 
_ as required by the charter of said city, 
and the said city council after hearing 
divers suggestions and objections by such 
persons so interested, at the tire and 
Place provided in such notice to the 
plans and necegsity of such improve- 
ment, and after due consideration it is 
hereby determined by said city council: 
that such sewer is a necessary public 
improvement; and it is determined by 
such city council to construct the same 
as originally set forth in a resolution 
adopted by such city council on’ the T9ta 
day of April A. D. 1920, together with 
necessary manholes, catch basins and 
laterals therefrom, 
And that the plat and diagram as 
returned by the city “engineer be and tre 
same is hereby adopted and that it ba 
recorded in the book of sewer records 
tn the office of the city clerk, and it ts 
further resolyed, that the portion of the 
city deemed to be specially benefited py 
-#aid improvement is all lots, parts of 
lots and pieces of land with the district 
pecifically described and set forth in a 
Fesolution of said city council, for the 
_ construction of said sewer passed upon 

the 8rd day of May A. D. 1920, excepting 

from said described district all public 
streets and alleys. 

That the estimated expense of such 
improvement is $339.00 of which one- 

- sixth or $686.60 shall be paid from the 
general sewer fund and the/remainder 
or $282.50, shall be defrayed by special 
assessment, upon alk the taxab!c lands 
and premises, within the district above 
described in proportion to the benefits 
accuring to each parce! respectively from 
the construction of stch sewer, and upon 
the owners and occupants of the houses 
and lands within said district in propor- 

__ tion to the advantage which shail sccure 

_ from the construction of such sewer, 

That the city assessors be and hereby 

are instructed to make an assessment 
in accordance with the terms of the 


the council at the next regular meeting, 
or as soon thereafter as may he. 
Adopted by the following vote: 
Yeas.—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 





Howe, Kiock, Leonard, Main, McClellan, . 


} Redtern, Sanders, 
Nays.— None, 


SIDEWALK RESOLUTIONS. 


By Ald. Eddy— 

Resolved by the city council! of the 
elity of Lansing: 

That it is a necéssary public improve- 
ment and it is hereby determined thet 
a new artificial stone sidewalk aix feet 
wide shall be buit in front of lots 37 
and 88 Riverview Heights on the south 
side of Main street, owned by Wilder 

Sand Quinn, 


Trager.—14. 


above resolution, and report the saine to . 
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Also in front of fots 41, 43, 48 River- 
view Heights, on the south side of Main 
Street, owned by J. W, Bailey Company. 

Also a sidewaik four feet wide (wider 
if desired) in front of lot $4, Cedar 
Acres Subdivision, on the north side of 
Huron Road, owned ty V. R, Pattengill 

Also a sidewalk four feet wide (wider 
{if desired) in front of lot 3h, Cedar 
Acres Subdivision, on the south side of 
Huron Road, owned by Bruce Anderson. 

Also repair sidewalk in front of lot 2, 
block 4, on the west side of Larch street, 
owned by Hiram Baker and that the 
owners of said above described lands bea 
and they are hereby required to build the 
Same and in accordance with the speci- 
fications on file in the office of the cjty 
engineer on or before the 19th day of 
June, 1920, 

That the suprintendent of public works 
is authorized and directed to proceed to 
construct such artificial stone ‘valk in 
front of the above described premises 
after the expiration of said date, upou 
the failure of the owner or owners of 
the parcels herein described to con- 
struct the same as hereby required; and 
that the expense of constructing the 
fame shall be paid out of the contingent 
fund, and the city assessors are hereby 
directed to assess the expenses of con- 
structing the same against said described 
land as provided by section five o 
Ordinance No. 28, of the Revised 
Ordinances of the city of Lansing, and 
Chapter 17 of the city charter. 

The city clerk is directed to give due 
notice hereof by publication of a notice 
o€ this resolution for three successive 
days as provided by said ordinance No. 
28, : 
Adopted by the following vote: 

Yeas.—AlId. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager.—18, 

Nays.--None, 


GENERAL ORDERS 
Claims Allowed © 


Claimant Endorser Amount 
Reo Service Sta., O. BD. cker $ 20.3% 
French Lumber Co,, 0. E. Eckert 86.00 


Linn Photo Co., 0. B, Eckert ... 2.00 
Lansing Tent & Awning Co., O, 


Bi! BORGO i. eT cas oe 28,00 
Duplex Sales i Oo. EK. 

Eckert ...... ey ee 3.68 
Heller Bros, O. BD. " Bekert seenee 480,00 
Hoyt Woodman, O, E. Eckert .. 84.80 
Michigan Supply Co, O. E. 

PROGR cess oe a es cme cd See 21.78 
Gohr Bros. Contracting Co., O. B 

Mokeert 3 ..cess wvenes condeceeus Sealer 


The Briggs Co., e. “E. Eckert ... 2,999.00 
Michigan Brass & Iron Works, O. 
MH. Wokeert oo ccccemeevessana 
John Bray, O. ©. Eckert ...... 384.00 
Butler Construction Co, O. E, 
ot er er 


August DePorter, O. E. Bekert 234.80 
Harvey V. Lambert and Arthur 

D. Lambert, O. E, Eckert .... 69.60 
Harvey Y. Lambert and Arthur 

D, Lambert, 0. B. Eckert .... 465.74 


Lansing Creamery Co., J. A. 










Libraries 


y of Lansing and Forest Parke Library and Archives - Capital Area District 


ct of the Cit 
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Humphrey ee ¢e a.4@ eases e 8 e208 27.48 Schneider eee est seoeepecaeeee was 1,000 y 


Cove Lumber & Fish Co., J: A. 


Humphrey .... ee 45.00 
Hoyt Woodman, ~ " -Winegar iv. 84.00 
Cc. B. McConneil, A. Winegar .. 90.43 
Van Dervoort Hardware Co., A. 

WWiteRar 3 ....c.eses CAE 4 ee 26.50 - 
Young Bros. & Daley, A. Wine- 

eas ght © tg ¥ son a es cevesace.s ‘SET, 60 
EF. WN, Rounsville, A. Winegar .. 1.41 
Jos, Staplemann, A. Winegar ... 69.60 
Briggs Co., A. Winegar ........ 11.00 


The Rtkerd ‘Lumber Co., O. HE. 


POET isco seca cer ccsssesess Bp kOU Ae 
City Treasurer, Frieda A. 

Schneider ....04 ...cccsecucess 625.00 
City Treasurer, Frieda ae 

BANGRIGSr 6.220 twee ce eceees  - 86.00 
City; Treasurer, Frieda A. ™ 


Geneider = ...... cccnesevecses 1,000.00 
Solvay Process Co., O. E. Eckert 181.07 


oe OO os a) 26.60 
Samuel H. Rhoads, Samuel [fI. 
IE ih, viqisic cts deeeen 09.08 7.10 
Michigan Supply a H. Vee 
Bancroft ...;.... : 15.70 


Allen & DeKleine, F. He ‘Presley 9.01 
Dyer-Jenison-Barry Co. Ins. 

Agency, F. H. Presley ........ 
Reutter & LaDu, F. H. Presley... 156.75 
Cc. L. Fratcher Co., F. H, Presley 
Row-Ackerman Co., F. H. Presitey 156.75 
F. C. Jenison, F, H. Presley..... 
C, BE. Ravens, F. H. Presley .... 1656.76 


W. T. Shaw, F. H. Presley ...,. 156.76 
Standard Real im Co, F. H. 

Presley ....5.- MH etons theca’ ©=6D 
Stratton Bros., F. “Wy Presley ... 166.75 
Capital Insurance Agency, F. #H. 

EE do disiswaectadcsvacess-corve 856,35 
Samuel H. Rhoads, Samuel H. 

0 Oe en ee 11,25 
Bludeau & Siebert, J. A, Parsons 12.69 


Thomas J, Shields, F. H. Presley, 1,531.61 
Lansing Fuel & Gas Co., Dr. Jas. 


0 9.68 
Freeman Hardware Co. HF. Lee 
Bancroft : Tuan i. - ue orate 5.73 
Reo Service Station, H, Lee Ban- 
croft .... ae are 4.20 
Mich. State “Tel. Co, FF. . A. 
Presiey ..... date islet daskens 4.65 
Woman’s Hospital " Asen., Wom- 
an’s Hosp. Assn per G. olden 601.75 
Board of Examiners of Plumbers, 
he J, Fox Pe eis wie Cw ea'’ « siess 12.00 
D. Downelly, J. EB. Pratt ..... 668.06 
oe. Loot, et al, Frieda A. 
| rs 1. a © | 
Frank Burgess, et al, J. EH. Pratt 721.60 
H. Simmons, J, E, Pratt ........ 777.61 
R. W. Smith, et al, J, H. Pratt. 478.51 
Velma L, Garner and others, Dr. 
J. A. Humphrey ....c.ce eee e- 285.00 


Frieda A. 


City Treasurer, 


~ 


‘fF N, Arbaugh Co., Jos, Beck .. 


* 







J. Julius Cook. Phoebe K. Pegg . 13. 
HL. F. Heath, A, Winegar -...... 1.04 
Gardner Printing Co., A. Winezgar 9.8! 
Lansing Tent & Awning -Co. A., e 


Winegar paetaeeaeespeea eeseeneeveer 
Michigan Central R. R., A. Wine- 
gar *beeoertesas * ee eeean tar > 


F. C. Ruch, A. “Winegar ce vemees 
W. H. Anderson Tool & Supply 
Co., A. Winegar sits aia 
Gildart Bros,, A. Winegar ..... 
¥. J. Blanding Co., A. Winegar.. 
Michigan Supply Co., A. Winegar 
Dept. Pub. Wks, A, Winegar .... 
Brown-Gordon Co., A. »Winegar. 
Mich. State Tel. Co., Jos Beck .. 
Norton Hdw. Co., Jos. Beck .... 


fae @ae 


{ 


. e 


PjecHRSSS of LBB Fand Besar LikBaryBnd Brchkges Sspitasards DiS Li8BS pete 


ee > ee 


The State Journal Co., J, A. 


POTEORM - on ncraveses < dia 409 
Allen-Sparks Co., C. a "Fox a ee 4, 
Wynkoop, Hallenbeck, Crawford 

Oo,,.. J.-A, FRUmpHrey 2... ..ce00s 43. 


Woman’s Hospital Association, 


Dr. J. Humphrey ’....-s5..... 2306 
Mrs. A. H. Green, James A. 

FRUEAPTO RF. gc a pete eess 5 
Milton Shaw, Jas, A. Humphrey 20 


se & ——_ = A. Hump- 
City Fish “Market, "James A. 
Humphrey ..... 
Lansing Pure Ice id James A. 
Humphrey 
American Laundry Co., James A. 


[aed 


a@enueeoeoenere pe 


a 


pop a 8 
H, R. Washington, James Fs 
Humphrey ..... oo” ae 1 
Cc. E. Stabler & Son, James A. 


= 


Humphrey ..... ee Oe 
Alva F. Watkins Co., James AL 
poe ee re 
Geo, Toman, et al, J. EB, Pratt. 4 
H, Derhammer, et all, J. E. 
Pratt ia.- A Miescs 
A. C. Sack, et ‘al, es “B. Pratt. 1,8 
Brown-Gordon Co., A. Winegar.. 
W. F. Clark, W. S. Robbins .... 
Alien & DeKleine Oo., J. A. 
FLU OF waice sos wale weccs 
Alyce C, Rhoads, F. H. Presley. . 
Wm, Clark, Alfred Seymour .. . 
Martha Smart, Alfred Seymour 
Oltie Gillson, Alfred Seymour.... 
Adopted by the following vote: 
Yeas.—Ald. Avery, Britten, Sereeak 
Doughty, Dymond, Eddy, Fowler, Gros 
Howe, Klock, Leonard, Main, McClellan, 
redfern, Sanders, Trager. ——16. 
Naya.—None, 
Council adjourned, & 
JUDSON A. PARSONSS 
City Clerk 
Office May 10, 1920. 
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City Council Rooms 


Lansing, May 17, 1920. 

The city council met in regular session 
and was called to order by Mayor B. A. 
 Kyes. 

Roil call: 

Present—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager—16. 

A baent—None. 

/The record of the previous session was 
approved as printed. { 


PETITIONS AND COMMUNICATIONS 


A communication was received from 
Austin Jenison, secretary of the Kiwanis 
club, enclosing copies of resolutions 
adopted by said club, one recommending 
that the council make an appropriation 
for the support of the state museum, and 
one acai ag et | that life preservers be 
plac on all bridges, also rope and other 
appliances for the purpose of effecting 
rescue in case of accldents. 

Referred to committee on ways and 
~means, 


The chamber of commerce requested 
the use of the councii chamber on Tues. 
day, May 18th for the state examination 
of nurses. 

On motion of Ald, Doughty, the re- 
quest was granted, 


A. J. Callaghan, general manager of 
the American O!l Corporation applied for 
permit to erect a distributing station on 
Hazel st. adjoining’ the side track. 

Referred to committee on streets and 
fire department. 


Lansing Arcade & Theater Co, applied 
for permit to erect a.building on block 
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_ Regular Session, Monday, May 17, 1920. 


114 of reinforced concrete, brisk and tile 
to cost $275,000. 

Referred to committee on bonds and 
contracts and chief of. fire department. 


The a age her: SSittion for permia- 
sion to rive their trucks across the 
sidewalk while excavating for the Arcade 
& Theater Company’s building. 

Referred to committee on sidewaiks. 


Lansing Lodge of Eiks asked for per- 
mission to use the north elght feet ef the 
sidewalk in front of the Eiks Temple on 
Allegan ast,, while aagising and recon- 
structing their building, 

Referred to committee on streetg, 


George Atkins and two others peti- 
tionéd for a sewer on the north side of 
Michigan avenue, between Fairview ave. 
and Magnolia ave. 

Referred to the committee on sewers. 


Cc, M. Fuller, superintendent of Mt. 
Hope cemetery ked for the use of one 
horse drawn aprimkier for the season of 
1920, 

On motion of Ald, Doughty the same 
was granted. 


A communication was received from 
Charles J. Davis and four others relative 
to Hoimes street paving, protest, and nask- 
ing that sald protest be reviewed, 

Referred to the committse on streets 
and city engineer. 


A’ petition was received from Edith 8. 
Force and seven others asking that curb 
and gutter be built on both sides of 
Clemens avenue between Michigan ave. 
and Jerome st, 

Referred to committee on streets. 


> 
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A communication was received from 
W. 8. Robbins, sanitary inspector rela- 
tive to condition of abandoned cellar at 
No, 1804-06 Illinois avenue and asking 
that steps be taken toe have the same 
either drained or filled, and to put up 
protection in case same is drained, 
Referred to committee on sewers. 


A petition was received from Tos. 
Steuck and 15 others to cause Foster 
ave. to be graded and graveled from 
Michigan ave, to Saginaw st. 

Referred to committee on streets, 


A petition was received from Standard 
Reai Estate Co. and three others to 
cause Bartlett street to be graveled from 
south line of Saginaw st, to North Gene- 
see Drive, 

Referred to committee on streets. 


A communication was received in re- 
gard to the dumping of rubbish in front 
of property owned by R. BL McPherson 
on East Michigan ave. 

Referred to chairman of committee on 
streets, 


OPENING OF BIDS 
The following bids were received for 


constructing sewer in Mt. Hope ave. from 
sewer in Lyons ave. to west 285 ft. 


Bid of August DePorter ........$199.40 
Bid of Geo. Verlinde and 

DOGRCTHEr ....200. cecccccence 214,50 
Bid of John Bray .......ec.ce0000+ 202.00 


By Ald. Leonard— 

Resolved by the city 
eity of Lansing: 

That the bid of August DePorter for 
the construction of a sewer in Mt. Hope 
ave. from sewer in Lyons ave. to west 
235 ft for the sum of $199.40 being the 
best and lowest bid, that same be and 
hereby is accepted, and be it further 
resolved that the mayor and city clerk be 
directed to execute a contract with the 
said August DePorter in hehalf of the 
city of Lansing, according to said bid 
presented, and specifications on file, 

The above resolution was placed on file 
for one week in office of city clerk in 
accordance with section 92 of city char- 
ter. 


council of the 


The following bids were received for 


constructing a sewer in Mt. Hope ave. 
from sewer in Donora st. east 3865 ft. 
Bid of August DePorter ........ $292.49 
Bid of John Bray ......css.065-. 297.50 
Bid of Leo Verlinde and 
Degaegher ... wcscscesccencess 295.00 


By Ald. Leonard— 

Resolved by the city council 
city of Lansing: 

That the bid of August DePorter for 
the construction of a sewer in Mt. Hope 
ave. from sewer in Donora st. to east 
365 ft. for the sum of $232.49, being the 
best and lowest bid, that same be and 
hereby is accepted, and be it further re- 
solved that the mayor and city clerk be 
directed to execute a contract with the 
said August DePorter in behaif wf the 
city of Lansing, according to said bid 
presented, and specificationg on file. 

The above resolution was placed on file 
for one week in office of city clerk in 


of the 





. To the Honorable Mayor and City Coun- 


May 17, 


1920. 






accordance with section 92 of sity char- 
ter, 


REPORTS OF CITY OFFICERS 


cil of the City of ENING: 
Gentiemen;: 

I herewith present you with the actuc} 
cost of curb and gutter on the following 
named streets. 

No. 840, Maplewood ave., 
Hope to Isbell street. 

Acttlal cOBt ...-. ccc. se oe $1,179.90 

Sixth ward highway fund ... 144.64 


from Mt. 


To be assessed: ..., 2.2.2.0 6. 81,085.26 

No. 3841, Custer ave., fram Michigan 
ave., to Vine street. 

Actual COBt ci. ,ec cece cee ne 5 $1,041.13 

Seventh ward highwgy fund 165.10 

To be saspessed .......6.+2:3$ 876.02 

No. 345, High street, from is#ranklin 
ave, to Porter street. 

Actual cost vemtodeoccm SOG4L 

First ward highway fund iz 11,07 


Oe aaaaaae 








To be assessed ie Se 885.34 
No. 870, St. Joseph street from Wai- 
nut street to Chestnut street. 


Actual COME owns ceveneer cd 286.74. 
Third ward highway fund .. 7.50 
To be assessed epee eaes neve saw £73.24 


No. 851, Michigan ave., 
street to Logan street, P 

Actual COSt 2... ccc ecw e ncn s 0 $4,455.25 

Second ward highway fund. 1,041.40 


from Walnut 





To be assessed ......+-...-..$3,413.35 

No. 871, Michigan ave,, from Logan 
street to old city limits. 

Actual COSt sis ececec eee cue $2,141,438 

‘Second ward highway fund. 315.345 

To be assessed .........0,.- $1,796.07 

No. 362, Genesee street, from Butler 
street to Sycamore at, 

Actual COBE ....ccecuwcsvcesn $1,386.79 

Fourth ward highway fund . 293.00 








To be aspessed .......000-..$1,048.78 

No. 3843, Bartlett street from Worth 
Genesee Drive to Saginaw street. 

Actual cost  ....eces cece s ees $ 800.37? 

Fourth ward highway funds 4.54 





ae e'oaatee eevee 


To be assessed ¥60.83 

No. 842, Cary street, from North Gen- 
esee Drive to Saginaw street. 

Acttal cOstt is. wesc cece cca. §. 845.87 

Fourth ward highway fund o 8.82 


A collaborative project of the City of Lansing and Forest Parke Library and Archives - Capital Area District Libraries 


ee te 


To be assessed .............$ $36.09 
Respectfully submitted. 
Oo. E. ECKERT, 
City Engineer, 


Received and placed on file. 
To~the Honorable Gity Council, Gentle- 

men: 

I wish to make the following appoint- 
ment. Sealer of Weights and Measures, 


Cc. C. Wood. 
A. KYBS, 
Mayor. 


BENJAMIN 


By Ald. Doughty— 
That the appointment be confirmed. 











“May 17, 1920. 


. Carried. 


o the Honorable Mayor and City Coun- 
cil of the City of Lansing: 
In order to give better service to the 
tax-paying public I hereby petition your 
honorable body to cause the Bell Tele- 
phone to be reinstalled in the office of the 
city treasurer, 

Respectfully, 

FREIDA A. SOHNEIDER, 

City Treasurer. 

~ Referred to committee on public bulld- 
_ings. 


To the Honorable Mayor and City Coun- 
= cil: 

Complying with gection 11] of the city 
charter, I herewith submit the following 
appointments in the office of the city 
comptroller, subject to your approval: 
Mr. Judson E. Pratt, Deputy City Comp- 
troller; Mrs, Alice Kaufman, Clerk. 

Respectfully, 
F. H. PRESLEY, 
“City Comptroller. 
By Ald. Redfern— 

That appointments be confirmed. 

Ald, Howe moved as a substitute mo- 
tion the confirmation of Mr. Pratt. 

Carried. 


_ To the Honorable Mayor and City Coun- 
cil of the City of Lansing: _ 

In accordance with the amendment to 
Section 128 of the charter of the city of 
Lanatng, I herewith submit the names of 
~ these whom I have appointed to fill posi- 

tions in the office of the city treasurer: 

Chief Clerk, Mr. W. 8S. Campbell; Cash- 
ier and Bntry Clerk, Miss Lois Chase; 
Bookkeeper and Stenographer, Mrs. Re- 
becca Herrick; Clerk, Miss Flora FE: 
Davis; Part Time Clerk (position not yet 
filled). 

I hereby petition your honorabie body 
to act in accordance with the above 
named amendment relative to the bonding 
, of such appointees. 

Respectfully, 

. FRIEDA A. SCHNEIDER, 
7 City Treasurer. 
By Ald. Leonard— 

That the appointments be confirmed and 
_ that the city assume no responsibility. 
: Carried. 
| REPORTS OF COMMITTERS 
. : 
The committee on sewers ta whom was 
referred the petition of B, P. McFadden 
for tile to be placed under. drive- 
way at 114 Clifford, begs leave to ,eport 
as follows: 

If the petitioner will use corrigated 
steel pipe we will recommend’ the prayer 
of petitioner be granted, 

A. H. LEONARD, 
H. S. FOWLER, 
G. W. GROSS, 
Committee on sewers. 
By Ald, Leonard— 

That report of the 
adopted. 

Carried. 


committee be 


The superintendent of public works and 
<ity forester to whom was referred the 
petition of Huffman & Cramer for per- 
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mission to move a house from 114 N, 
Larch street to 8. Hayford avenue, begs 
leave to report ag follows: 

As this building is 26 feet 10 inches 
in width, we cannot grant permission to 
move it over the desired route, as Penn- 
sylvania avenue paving is only twenty 
feet wide. 

A, WINEGAR, 
Supt, Public Works. 
By Ald, Avery— 
That report of committee be adopted. 
Carried. ~ 


~The committee on bonds and contracts 


to whom was referred the applications 
for licenses to conduct pool rooms, begs 
leave to report as follows: 

We recommend that the city clerk be 
authorized to issue licenge to the fol- 
lowing named persons: 

Angel Priggooris, 111 E. Michigan ave. 

L. A. Hornbeck & Son, 223 S. Wash- 
ington ave. 

F. & E, Greenaway, 1402 8S, Washing- 
ton ave, 

A. D. Huntington, 119 W. Michigan ave. 
-Salem Nasif, 109-111 E. Ottawa st, 

WwW. C. Rogers, 330 8S. Washington ave. 

L. E, SANDBR#S, 
E. D. KLOCK, 
E. S. AVERY, 
Committee on bonds and contracts. 
By Ald. Sanders— 

That the report of the committee be 
adopted, 

Carried. 


The committee on sidewalks to whom 
was referred the petition for - sidewaiks 
on 8S. Fairview ave. from Elizabeth st 
to Harton sat., begs leave to report as 
follows: 

We recommend that the petition be 
granted as soon as atreet ip graded. 

G R,. EDDY, 
8. 8S. MAIN, 
‘EE. D. KLOCK, 
Committee on Sidewalks. 
By Ald. Bddy— 

That the report of the committee be 
adopted. ; rl 

Carried. 


The committee on streets to whom was 
referred the petition for repaving Mich- 
igan ave. from Michigan Central R, R. 
tracks to the old city limits, two-thirds 
of the cost to be paid by the city and 
one-third by the abutting propetry own- 
ers, the cost to be assessed in five equal 
annual payments, begs leave to report as 
follows: 

We recommend that the petition bé 
granted, 

WwW. T, BRITTEN, 
FF, W. REDFERN, 
Oo. C. HOWE, 
Committee on Streets, 
By Ald. Britten-—— 

That the report of the committee be 
adopted. 

Carried. 


The committee on streets and city 
forester to whom was referred the appli- 
cation of Huffman and Cramer for per- 
mit to move house, begs leave to report 
as follows: 
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- We recommend that the permit ° be 


not granted to move a house fr6m 114 
N, Larch to §. Hayford ave. 
W. T. BRITTEN, 
F. W., REDFERN, 
fr O. C. HOWE, 
Committees on Streets. 
H. LEE BANCROFT, 


. City Forester. 
By Ald. Britten—t 
That the report of the committee be 
adopted. 
Carried. 


The committee on streets and city 
Yorester to whom was referred the ap- 
plication of M. D. Selfridge for permit to 
move a house from 818 Cady Court to 1111 
Ballard st., begs leave to report as fol- 
lows: 

We recommend that the clerk be au- 
thorized to issue the permit. 

W. T. BRITTEN, 
F, W. REDFSRN, 
Oo. C, HOWE, 
Committee on Streets, 
H. LEE BANCROFT, 
City Forester. 
By Ald, Britten— 

That’ the report of the committee be 
adopted, 

Carried. 


The committe on streets to whom waa 
referred the petition to grade and gravel 
Riverview st., from Main st. to Isaac st., 
and William st. from Middle st. to River- 
view st., begs leave to report as follows: 

-We recommend that the petition be 


granted, 
WwW. T. BRITTEN. 
4 F, W. REDFERN, 
Oo. C. HOWE, 
Committee on Streecs. 
By Ald, Britten— 
‘That the report of the committee be 
adopted, 
Carried. 


Your committee on bridgés has had un- 
der consideration the question of building 
new bridgés within the city Itmits of the 
city of Lansing and repairing those now 
in existence and find that there is a great 
necessity for an additional bridge or 
bridges within the said city of Lansing, 
as well as the pepairing of the present 
bridges; and e 

Whereas, Your committee has deter- 
‘mined it to be a public necessity and a nec- 
essary public improvement for the peace, 
happiness and safety of the inhabitants 
of the city of Lansing that certain bridges 
be bulit in the said city and that others 
of the bridges be repaired; and 

Whereas, It ia the opinion of this com- 
mittee and has been so determined that 
there is needed for said public improve- 
ment the sum of $150,000, and that we 
determine it expedient to pledge the faith 
and credit of the city of Lansing by sell- 
ing its bonds, payable at some future 
period, to pay for such improvement. We 
further recommend that it be submitted 
to the fegai voters of the city of Lansing, 
Michigan, at a special election, to be held 
in the near future, said time to be de- 
termined by this Honorable Body, the 
question of borrowing the sum of $150,000 
upon the faith and credit of the city of 






4 


a 
i 


May 17, 1920. 


Lansing and the issuance of bonds of the 
city therefor, 
A, H. DOUGHTY, 
a G. W, GROSS, : 
W. E. TRAGER, 
_Committee on Bridges. 


Received and paced on file. 


Your committee on sewers has had un- 
der consideration the question of the im-. 


provement and bullding new sewers with- 


in the city of Lansing for the ensuing 
year and find and determine that there is 
& great necessity for additional sewerage © 


and repairing of the present sewerage 


and — 
Whereas, Your committee has deters 
mined it to be a public necessity and a 


necessary public improvement for thé 
peace, happiness and gafety of the ins 


habitants of the city of Lansing that cera 


tain sewere be bullt in the said city an 
bad others of the sewers be repaired $ 
an e 


Whereas, It is the opinion of this comS _ 


mittee and has been so determined tha 
there is needed for said public improve© 
ment the sum of $100,000, and that we 
determine it expedient to pledge the faitl? 
and credit of the city of Lansing by sells 
ing its bonds, payable at some futur 
period, to pay for such improvement. We 
further recommend that it be submitted 
to thé legal voters of the city of Lansing> 
Michigan, at a special election, to be hel® 
in the near future, said time to be de= 
termined by this Honorable Body, 
question of borrowing the sum of $100,006 
upon the faith and credit of the city of 
Lansing and the issuance of bonds of the 
city therefor. £ 
f A. H. LEONARD, 
H, Ss. FOWLER, 
G. W. GROSS. 


Received and placed on file. 
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der conalderation the question of the im= 
provement and paving of streets withi 
the city of Lansing for the ensuing year, 
and find and determine that there is 3 
great necessity for additional paving an 
repalring of the present pavement; and <& 
Whereas, Your cammittee has deters 
mined it to be a public necessity and & 
necessary pubiic improv@fMment for th 
peace, happiness and safety of the in-5 
habitants of the city of Lansing that cero 
tain of the streets in the aaid city b 
paved and that others of the pavements b 
repaired; and = 
Whereas, It is the opinion of this com> 

mittee and has been so determined that 
there is need for sald public improvemen 
the sum of $250,000, and that we deter- 
mine it expedient to pledge the faith and 
credit of the city of Lansing by selling its 
bonds, payable at some future period, to 
pay for such Improvement. We further 
recommend: that it be submitted to the 
legal voters of the city of Lansing, Mich- 
igan, at a special election, to be held in 
the near future, said time to be deter- 
mined by this Honorable Body, the ques- 
tion of borrowing the sum of $250,000. Aipon 
the faith and credit of the eity of Lansing 
and the issuance of bonds of the city 
therefor, 

W,. T. BRITTEN, 

F. W. REDFERN, 

Oo. Cc. HOWE, 






the 








1920. 


May 17, 


Received and placed on file. 
‘o the Honorable, the Mayor and City 
— Council: 
Gentlemen: 
Your committee on sewers respectfully 
recommend that an item of $12,000 be 
placed in the budget for the purpose of 
Preparing a comprehensive sewer plan for 
the city. This would assure us that tho 
gewers built at this time will serve future 
needs and that they will work in with a 
sewage disposal plant should that be nec- 
essary later, 
Respectfully, 
A. H. LEONARD, 
H, Ss. FOWLER, 

G, W. GROSS, 

’ Committee, 

By Ald Doughty— 

. That the report be adopted and re- 

ferred to committee on ways and means, 
Carried. 


The council of the city of Lansing did 
on to-wit the 16th day. of December, 1919, 
by proper resolution, reguiarly adupted, 
declare anu deem it to *e a nécessary 
public improvement to open and extend 
Bast Park Terrace from the north end 
of said street to May street in the city 
of Lansing and 
Whereas, it was further deemed necés- 
sary for the purpose to take without 
-consent of the owners therefor certain 
private property, to-wit: The east 31.5 
feet of lot 11 of block 2 of Prins’s sub 
division of Lansing; and the west 3.6 
feet of lot 12 of block 2 of Prine’s Addi- 
tion to the city of Lansing; and 
Whereas, the above matter was referred 
to a committee and they beg leave to 
report that they have negotiated with 
the owners of said property that is neces- 
gary for the extension of said street, and 
that they are able to purchase the pro- 
perty described as the east 31.5 feet of 
lot 11 of blocks 2 for $2,500.09; and the 
west 3.6 feet of lot 12 of bileck 2 in 
said addition for $262.50; and further 
that they have secured the abstracts of 
j said property and had them examined 
by the city attorney and approved, and 
therefore recommend that the proposition 
be accepted, and that the city clerk be 
authorized to draw an order for said 
amount to the owners thereof tor said 
property. That the expense thereof be 
defrayed by a special assessment, as pro- 
- vided for in and by said reaslution 
| -_adopted@ by this councll December 15, 


1919. 
W. T. BRITTEN, 
| F. W. REDFERN, 
—O. C. HOWE. 
By Ald. Britten— 
That report of 
adopted. 
Adopted by the following vote: 





the committee be 


Yeas—Ald, Avery, Britten, Doughty, 
- Dymond, Eddy, Fowler, Gross Howe, 
Klock, Leonard, Main, McClellan, Red- 


fern Sanders, Trager—16, 
Nays—None. 


The committee on city affairs anj city 
engineer to whom was referred the mut- 
ter of overhauling city wagon scales, 
begs leave to report as follows: ‘ 

The wagon scales at the clty market 
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have been thoroughly overhauled and -are 
now in first class condition. ; 
We call your attention to the attached 


report made by the mechanic who over-. 


hauled the scales and we believe hig rev- 
ommendations should be adopted. 
Respectfully submitted 
JOHN McCLELLAN, 
Cc. H. BURGESS, 
E. 8. AVERY, 
Committee, 
O. E. ECKDRT, 
City Engineer, 
By Ald. McClellan— ; 
That report of the 
adopted, 
Carried, 


committee be 


BONDS APPROVED 


The dray license bond of A. P, Me- 
Collor as principal with Theodore Thev- 
doris and Everett L. Streeter as sureties, 
was approved. 

The dray license bond of Athert A. 
Ewing as principal with Burt 8. Stratton 
and Wm. Roach as sureties, was ap- 
proved. 

The junk license bond of Jos, Duhois 
as principal with Thos, J. Burt and Péter 
Nowitzky as sureties, was approved, 

The dray license bond of W. H. Weaver 
ak principal with F. A. Egeler and F. H. 
Taft as sureties, was approved. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager-~16. 

Nays—None. 

MOTIONS, RESOLUTIONS AND NO- 
TICES. : 


By Ald, McClellan— 

Resolved by the city counci! of the city 
of Lunsing: 

That the rules of the council for the 
past year be and are hereby .idopted us 
the rules of this council for this vear. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 


_Howe, Klock, Leonard, Main, McClellan, 


Redfern, Sanders, Trager—16, 
Nays—None. 


By Ald. Leonard— 

Resolved by the city council of the. sity 
of Lansing: — 

That the bid .of John Bray for the 
construction of a sewer in Lenawee &t., 
from sewer in Huron at., to west.130 ft. 
for the sum of $97.50 being the best and 
lowest bid, that same be and hereby ia 
accepted, and be it further resolved. that 
the mayor and city clerk be directed to 
execute a contract with the said John 
Bray in behalf of the city of Lansing, 
according to said bid presented, and spec- 
ificatlons on file. 

Adopted by the following ‘vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager—16. 

Nuays-~—None, 


By Ald. Britten— 
Resolved by the city council of the city 
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of Lansing: 

That the ‘bla of Gohr Bros. Contracting 
Co, for the excavating for the paving of 
Barnes avenue from Washington avenue 
to Beal avenue for the sum of $3857.40 
being the best and lowést bid, that same 
be and hereby is accepted, and be it fur- 
ther resolved that the mayor and city 
clerk be directed to execute a cvzdontract 
with the said Gohr Bros. Contracting Co. 
in behalf of the city of Lansing accord- 
ing to sald bid presented, and specifica- 
tions on file, 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Grosz, 


Howe, Klock, Leonard, Main, McCiellan, 


Redfern, Sanders, Trager—16. 
Nays—None. 


By Ald. Doughty— 

Resolved by the city council of the city 
of Lansing: 

Whereas The Capital Castings So. did 
on Oct. 30th, 1916, petition the city coun- 
cil praying for the vacating of Heald 
Place between Hosmer and Kalamazoo 
sts. and ;, ; 

Whereas The circuit court did on March 
1$th, 1917, order such vacating, provided 
a 6 ft. sidewalk was constructed and 
maintained by petitioners and 

Whereas sald petitioners have not com- 
plied with order of said court in matter 
of construction of sidewalk, now there- 
fore be it 

Resolved, that street committee and 
city attorney be and they are hereby 
directed to investigate and report on this 
matter at~our next regular meeting or 
as soon thereafter as may be. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Kliock, Leonard, Main, McClellan, 
Redfern, Samders, Trager—ié, 

Nays—Norfe ) 


By Ald. Doughty— 

Resolved by the city council 
city of Lansing: 

That the board of water and electric 
light commissioners be requested to fur- 
nish this council with the estimated cost 
of installing boulevard lighting system 
on Hosmer street from Michigan aven 
~ to Main street at their earliest conven- 
fence. 

Adepted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 

ughty, Dymond, Eddy, Fowler, Gross, 

Owe, Klock, Leonard, Main, McClellan, 

edfern, Sanders, Trager—1l6. 

Nays—None. 


By ala. Doughty— 

Resolved by _the city egurncdl of the 
city of Lensing 

That the city halasee be and ‘he is hereby 
directed to draw an order in favor of 
Mayor B. A, Kyes, in the sum of $16.66 
and charge same to contingent fund, this 
amount to cover salary for the :‘irst three 
days in May 1920. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Grogs, 
Howe, Klock, Leonard, Mati, McClellan, 
Redfern, Sanders, Trager—16, 
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May 17, 1920. 


4q » 
Nays~—-N 


By Ald. Howe and ‘Leonard—~ 
Resolved by the city council of the 
city of Lansing: 
That the board of water and electric _ 
light commissioners be requested. to in- — 
stall street lights in Westmoreland Addi- — 
tion, on Westmoreland ave., N. Genesee 
Drive, S. Genesee Drive, Bartlett street, 
Saginuw street and Logan street. ant cor 
ner of Comfort and Warner st.-:. 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgeas, 
Doughty, Dymond, Eddy, Fowler, Grosa, 
Howe, Kiock, Leonard, Main, McClellan,’ 


ies 


Redfern, Sanders, Trager—16. tz 
Nays—None. S 
=I 
By Ald. Doughty— ae) 
Resolved by the city council of the;- 
city of Lansing: a) 


That the committee on ordinances bes — 
requested to epare amendments~ toz 
Ordinance No, aor the 1918 compilation; 
of city ordinances. such amendment toe 
provide for election districts or precincts © 5 
which will not contain more voters than, 
is permitted by the election laws of the 
state, and that the several aldermen make => 
recommendations to this committee rela-S 
lative to dividing lines in their respectivet 
wards. ea 

Adopted by the following vote: © 


Yeas—Ald. Avery, Britten, Burgess,= 
Doughty, Dymond, Eddy, Fowler, Gross,5 
Howe, Klock, Leonard, Main, McClellan 
Redfern, Sanders, Trager—16. He) 

Nays—None. & 
By Ald. McClellan— ® 


Resolved; by the city council of tneo 
city of Lansing, that the mayor be and— 
is hereby authorized to appoint a com-€ “a 
mittee of three aldermen to work withs , 
other agencies of the city in bringing tol 
Lansing the headquarters 2f the Lady c* 
Maccabees, 4 

Adopted by the following vete: 


. Yeas—Ald. Avery, Britten, Dangente 
Doughty, Dymond, Eddy, Fowler, Gross,O 


Howe, Kiock, Leonard, Main, McClellan, 2 
Redfern, Sanders, Trager—16. 


Nays—None. be 
Mayor appointed as such committee, o> 
Aldermen McClellan, Avery and Redfern, 2 : 
By Ald. Redfern— g 
Resolved by the city council of thes — 
city of Lansing: / oy 
That the action of the council takenc — 
at the meeting of the council on April9 4 


26, 1920, adopting the report of the com-<_ 
mittee recommending a change in the 
manner of paving Barnes ave. from Wash- 
ington ave. to Beal ave. and the re- 
bullding of the sidewalk on said street 
between sald avenues be and the same 
is hereby rescinded. 

Adopted by the following vote: 

Yeas—Ald. Avery, Burgess, Eddy, 
Fowler, Howe, Leonard, Main, McClellan, 
Redfern, Trager.—10, | 

Nays—Ald. Britten, Doughty, Dymond, 
Gross, Klock, Sanders—6. 


By Ald, Leonard— 
Resolved by the city council of the 
eity of Lansing: 





1920. 


May'' t7, 
an 


That we reconsider the action by the 
council taken in adopting the repogt 
of Supt. of Public Works on petition of 
Huffman & Cramer. 

Carried. 


By Ald, Leonard— * 

That the petition be referred to the 
city forester and superintendent of public 
works and they if possible name said 


‘route and if petitioner accepts said route; 


That prayer of petitioner be granted 
under supervision of the city forester and 
superintendent of public works. 

‘Adopted by the following vote: 

Weas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager—16. 

Nays—None. . 

é 
By Ald, Redfern— 

Resolved by the 
city of nsing: 

That the sum of $1,500.00 be paid out 
of contingent fund to the social service 
center to meet current expenses and said 
amount to be taken from their 1920 al- 
jlowance and the clerk is hereby in- 
structed to draw an order for this amount, 

-I hereby’ certify that -this amount is 


available. 
F, H. PRESLEY, 
City Comptroller. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Osa, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager—té6. 

Nays—None. 


city council of the 


By Ald. Doughty— 
_ Kesolved by the city council 
city of Lansing: 

That the city engineer be authorized 
to wird Mr. Handyside we aocept his 
offer on Erie Steam Shovel and that we 
purchase same and charge cost of same 
to contingent fund, 

Adopted by the following vote: 

Yeas—Ald. Avery, MSBritten, Burgess, 
Poughty, Dymond, Eddy, Fowler, Groas, 
Klock, Main, McClellan, Redfern, Sanders, 
Trager—14. 

_Nays—Ald. Howe, Leonard—2. 

* 


of the 


Ald. Howe— 

Resolved by the city council 
city of Lansing: 

That the street committee be and is 
hereby instructed to confer with John 
Hicks in regard to purchasing lots for 
the opening of Clayton street and obtain 
an option on the same if possible. 

Adopted by the following vote: 

Yeas—Aid. Avery, Britten, Burgess, 
Doughty, Dymond, Hddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager—16. 

Nays—None. 


of the 


By Ald, Doughty— 

Resolved by the city council of the 
city of Lansing: 

That the claim of A, H. Phillips amount 
$35.75 be placed on general order. 

Lost by the following vote: 

Yeas—Ald. Doughty,’ Sanders, Trager— 
3. 
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Nays—Ald. Avery, Britten, Burgess, 
Dymond, Eddy, Fowler, Grogs, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern—13. 


By Ald. Britten— 

Resolved by the city council 
city of Lansing: | 

That whereas,thereexists to the knowl- 
edge of the mayor and members of this 
council as well as the izens generally 
of the city pf Lansing ‘of the alarming 
shortage of fuel supply, and 

Whereas, the conditions at the present 
time are of such a character as to de- 
mand immediate attention by the con- 
gresa of the United States, that the con- 
ditions existing here, and as we under- 
stand exist very generally over this staie, 
if not throughout the country, and that 
unless some immediate action is taken 
by the congress of the United States 
to conserve to the people of this country 
generally a supply of fuel that there 
will be such a shortage of fuel further on 


of the 


that will cause untold suffering to the. 


people and serious injury to property in- 
terests and 

Whereas, we believe it is within the 
power of the congress to take such neces- 
sary action that will materially aid this 
situation and we earnestly believe that 
unless immediate actlon is taken to 4ac- 
complish forthwith some positive action 
that untold suffering and great loss to 
property interests as above stated will 
necessarily follow; therefore, 


First, be it resolved by this city council 
that the United States Government shall 
without delay place an embargo on fuel, 
especially coal, now being shipped to 
foreign markets in such quantities as 
materially affects the Home supply and 
prices of coal not only in the city of 
Lansing and throughout this state, but 
generally throughout the country as we 
are advised and believe to be true. 


Second, be it further resolved that* the 
interstate commerce commission should 
immediately take such action under the 
direction of congress as necéssary to pre- 
vent fuel and especially coal being ship- 
ped in such quantities as will render the 
supply of coal inadequate for the uses 
of home consumption, and further, 

Be it resolved that the proper author- 
ities be required under the direction of 
the congress of the United States to take 
such actidn as may be necessary to Treg- 
ulate without delay the uses to which 
cars intended for the shipment of fuel 
and especially of coal be used, for the 
reagon that it has come officially to our 
attention that cars are being constantly 
used for various other purposes and en- 
pecially in the shipment of automobiles, 
road materials, building supplies and other 
miscellaneous items, That we have as 
authority for this statement the Lansing 
Coal Exchange, representing the several 
coal) dealers of the city of Lansing, and 
further such coal dealers; are being ad- 
vised by Eastern coal producing companies 
that one of the principal difficulties is 


the fact that they are unable to secure 
coal cars for the shipment of coal for 
the reason that they are diverted as 
above stated. 
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Be it further resolved that it is the 
opinion and judgment of the mayor of 
this eity and the members of the city 
council and the coal dealers generally 
and many of the large consumers of coal 
that in view of the unprecedented ad- 
vances at the present time over the prices 
of. less than one year ago, ranging from 
two to four dollars per ton that unless 
some action is at once taken to prevent 
this abnormal and unprecedented = au- 
vance in the price of coal that result will 
be prohibitory to a very large number of 
the citizens in the city of Lansing and 
other sections of this state, as well, as 
we believe, the country generally. 

We therefore appeal to our members of 
congress to take immediate action to pre- 
vent such a catastrophy as has been 
pointed out in the foregoing preamble 
and resolutions. That the people today 
are being wronged unjustly and out- 
rageously in the prices that the local 
dealers are required to charge for coal 
under the conditions existing and we 
therefore respectfully demand that every 
action possible be- taken without a moment 
of unnecessa delay to provide immed- 
fate relief fro the conditions now exist- 
ing and that are sure to confront the 
people further on. 

Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager—16. 

Nays—None. 

By. Ald. Doughty— \ 


Resolved by the city council of Uae 
eity of Lansing: 

That the mayor be and he hereby is 
directed to write or telegraph all the 
Michigan congressmen, at; Washington de- 
manding relief from coal shortage and 
protesting against the permitting contin- 
ued exporting domestic coals. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager-—1é. 

Nays—None. 


By Ald. Doughty— 

Resolved by the city 
city of Lansing: 

That It is hereby determined to-be a 
public necessity and a necessary public 
improvement and need in the city of 
Lansing, Michigan, that new bridges be 
built in the city of Lansing and that 
those now in existence be repaired xnd 
the council having been heretofore ad- 
vised by the committee on bridges of the 
city of Lansing that the sum of $150,000 
is needed for said purpose for said public 
Improvement, 

Resolved further that the extension of 


council of the 


~ 


said bridges and the repairing of such - 


bridges as may be needed should be made 
under and by the direction of the city 
council of the: city of Lansing by and 
through its proper officers, and that the 
question of borrowing the sum of $150,090 
upon the faith and credit of the city of 
Lansing and the issuance of the bonds 
of the city of Lansing for the purpose 
of defraying the necessary expenses there- 


1920. 


May 17, 


of be submitted to a vote of the qualified | 


electors of the city of Lansing, Michigan, 
at a special glection ‘to be held in said 
city on the ——day of June, 1920. 
Resolved further that said bonds, if 
authorized by a three-fifths vote of the 
qualified electors of said city voting there- 
on, as required under the laws of the 
state of Michigan and the charter of the 
city of Lansing, shall be. designated as 
“Bridge Bonds,’’ and shall be issuel and 
sold by the city of Lansing in accordance 
with the eity charter relative to the issu- 
ance and gale of bonds for public fmprove- 
ments; said bonds to be issued in such de- 


nominations, te be dated at such time or’ 


times as shall be prescribed by the city 
council, and to become due and payable, 
not exceeding thirty years, from the date 
of issue, at such time or times as the 
council, by resolution shall prescribe; said 
bonds to bear interest at a rate not to 
exceed five per cent per annum, payable 
annually or semi-annually, as the council, 
by resolution, sqall prescribe; both prin- 
cipal and interest may be payable at the 
office of the city treasurer of the city of 
Lansing, or at auch other place or places 
as the council, by resolution, may pre- 
scribe. 

Resolved further that the city clerk be 
and he hereby is dirécted to prepare 
printed ballots substantially in manner and 
form as follows: 


OFFICIAL BALLOT 


Shall bonds of the city of Lansing in‘the 
sum of $150,000 for the purpose of build- 
ing bridges and repairing the bridges now 
in existence in the said city of Lansing, as 
prescribed in a certain resolution of the 
city council, dated the 17th day of May, 
1920, be issued? 

Yes ( = ) No ( ) 

Resolved further that each elector vot- 
ing upon such question shall indicate his 
or her vote by placing a cross in the 
Square opposite the word ‘Yes’’ or “No,” 
as he or she shall desire to vote. 

Resolved further that the votes cast 
upon said proposed bond issue shall be 
counted, returned and canvassed in like 
manner as prescribed for the counting, re- 
turning and canvassing of ballots of a 
generai election, as prescribed in the char- 
ter of the city of Lansing and the laws of © 
the state of Michigan; that the polis be & 
open at seven o’clock in the morning and 
remain open until eight o’clock in the 
evening of said day. 

Resolved further that the city clerk be 
and he hereby ia directed to give notice 
of such special election at which such pro- 
posed bond issue is to be submitted to the 
electors of the city of Lansing, as pre- 
scribed in the charter of the city of Lan- 
sing and the laws of the state of Mich- 
igan for holding epecial elections in the 
city of Lansing. 

Adopted by the following vote: 

Yeas—Ald. Avery, MSBritten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager—16, 

Nays—None. 


By Ald Leonard— 
Resolved by the city council of the city 
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of Lansing: 
That it is hereby determined to be a 
public necessity and a necessary public 
improvement and need in the city of Lan- 
sing, Michigan, that the sewerkge in said 
_ ¢ity be extended, and that a considerabie 
amount of the present sewerage needg re- 
’ pairing; and the council having been 
heretofore advised by the committee on 
sewers! of the city of Lansing that the 
sum of $100,000 is needed for said pur- 
pose for said public improvement. 
Resolved further that the extension of 
said sewerage and the repairing of such 
sewerage as may be needed ghould be 
made under and by the direction of the 
city council of the city of Lansing, by and 
through its proper officers, and that the 
- question of borrowing the sum of $100,000 
upon the faith and credit of the city of 

Lansing and the issuance of the bonds of 

the city of Lansing for the purpose of de- 

fraying the necessary expenses thereof be 

aubmitted to a vote of the qualified elec- 
_ tors of the city of Lansing, Michigan, at 
. 2 special election to be held in sald city 
- onthe ...... day of June, 1920. 
Resolved further that said bonds, if au- 
thorized by a three-fifths vote of the 
qualified electors of said city voting there- 
- on, as required under the lawa of the 
| atate of Michigan and the charter of the 

city of Lansing, shall be designated 
“Sewerage Bonds,” and shal! be issued and 
sold by the city of Lansing in accordance 
with the city chafter relative to the issu- 
ance and sale of bonds for public im- 
provements; said bonds to be issued in 
such denominations, to be dated at such 
time or times ag shall be prescribed by 
the city council,,and to become due and 
payable, not exceeding thirty years, from 
the date of issue, at such time or times 
as the city council, by resolution, shall 
prescribe; said bondg to bear interest at 
& rate not to exceed five per cent per an- 
num, payable annually or semi-annually, 
as the council, by resolutipn, shall pre- 
scribe; both principal and interest may be 
payable at the office of the city treasurer 
of the city of Lansing, or at such other 
place or places as the council, by resolu- 
tion, may prescribe. 

Resolved firther that the city clerk be 
and he hereby is directed to prepare 
printed ballots substantially in manner 
and form as follows: 


] 





OFFICIAL BALLOT 


~ §Shali bonds of the city of Lansing in 
the sum of $100,000 for the purpose of 
extending the sewerage and repairing 
“the present ‘sewerage of the said city 
of Lansing, as prescribed in a certain re- 
solution of the oity council, dated the 
17th day of May, 1920, he issued? 
Yes ( ) No ( ads 
Resolved further that each elector vot- 
ing upon. such question shali indicate 
his or her vote by placing a cross in the 
Square opposite the word “Yes” or “No’, 
as he or she shall desire to vote. 
Resolved further that the votas cast 
upon said proposed bond issue shall he 
counted, returned and canvassed in fike 
_ manner as prescribed for the counting, 
_ returning and canvassing of ballots of 
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a genefal election, as prescribed in the 
charter of the city of Lansing and the 
laws of the state of Michigan; that 
the polls be open at seven o’clock in tne 
morning and remain open until eight 
o'clock in the evening of said day. 
Resolved further that the city cierk be 
and he hereby is directed to give notice 
of such special election at which such 
Proposed bond issue is to be submitted 
to the electors of the city of Lanaing, 
as prescibed in the charter of the city 
of Lansing and the laws of tha state 
of Michigan for holding special elections 
in the city of Lansing, 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, urgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager—16, 
Nays—None. - . 


By Ald, Britten— 

Resolved by the city council 
city of Lansing: 

That it is hereby determined to be a 
public necessity and a necessarv public 
improvement and need in the city of 
Lansing, Michigan that the paving of 
streets in said city be extended, and 
that a considerable amount of the present 
paving meeds repairing; and ‘the -ouncil 
having been heretofore advised by the 
committee on streets of the city of Lan- 
singethat the sum of $250,000 is nssded 
for said purpose for said public improve- 
ment. 

Resolved further, that the paving of 
such streets and the repairing of such 
pavement as may be needed shouid he 
made under and by the direction of the 
city council of the city of Lansing, by 
and through its proper officers, and that 
the question of borrowing the sum of 
$250,000 upon the faith and credit cf the 
city of Lansing and the issuance of the 
bonds of the city of Lansing for the pur- 
pose of defraying the necessary expenses 
thereof be submitted to a vote of the 
qualified electora of the. city of “Lansing, 
Michigan, at a special election to be 
held in said city on the...... Cay of 
June, 1920. 

Resolved further that said bonds, if 
authorized by a three fifth vote of the 
qualified electors of said city voting 
thereon, as required under the laws of 
the state of Michigan and the charter 
of the city of Lansing, shai be 
designated ‘‘Paving Bonds’, and shall be 
issued and sold by the city of Lansing 
in accordance with the city charter reia- 
tive to the issuance and sale of bonds 
for public improvements; said bonds to 
be issued in such denominations, to be 
dated at such time or times as asahall be 
“prescribed by the city council, and to 
become due and payable, not exceeding 
thirty years, from the date of issue, at 
such time or times as the city council, 
by resolution, shail prescribe; said bonds 
to bear interest at.a rate not to excced 
five per cent per annum, payable an- 
nually or semi-annually, as the council, 
by resolution, shail prescribe; hoth 
principai and interest may be payabie 
at the office of the city treasurer of the 
city of Lansing, or at such other place 
or places as the council, by reso)ution, 
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may prescribe, a 

Resolved further that the city clerk be 
and he hereby is directed to prepare 
printed ballots substantially in manner 
and form as follows: 


OFFICIAL BALLOT 


Shall bonds of the city of Lansing in. 


the sum of $250,000 for the purpose of 
extending the pavement of the streets 
and repairing the pavements of the 
streets of the sald city of Lansing, 
prescribed In a certain resolution of the 


city. council, dated May 17th, 1936, be 
Issued 
Yes ( ) No (¢ 


) 

Resolved further that each ejector vot- 
ing on such question shall indicate 
his her vote by placing a cross in the 
Square opposite the word ‘‘Yes"”’ or “Na”, 
as he ar she shall desire to vote. 

Resolved further that the votes cast 
upon said proposed bond Issue shall be 
counted, returned and canvassed In lI!ke 
manner as prescribed for the counting, 
returning and canvassing of ballots of a 
general election, ,as prescribed in the 
charter qf the city of Lansing ond the 
laws of the state of Michigan; that the 
polls be open at seven o’clock in the 
morning ahd remain open until eight 
o’clock In the evening of said day, 

Resolved further that the city clerk 
be and he hereby ls directed to- give 
notice of such special election at which 
such proposed bond issue is to be sub- 
mitted to the electors of the city of 
Lansing, as prescribed in the charter of 
the city of Lansing and the Iaws of 
the state of Michigan for holding especial 
elections In the city of Lansing. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock; Leonard, Main, McClellan, 
Redfern, Sanders, Trager—16; 

Nays—None. 


GENERAL ORDER 


Claims Allowed 


claimant Endorser ~— Amount 
F. N. Rounaville, O. E. Eckert..$ 1.05 
Gohr Bros, O. E. Eckert ..... v00.00 
Gohr Bros Cont. Co., O. E. Eckert 280.00 
Butler Cont. Co., O. EB. Eckert.. 612.66 
John Bray, O. EB. Eckert ...... 97.00 
Harvey V. and Arthur D. Lam- 

bert, O. E. Eckert ........++-- 267.09 
Lansing Tent & Awning Co., 0. 

eS ee 40.00 
Michigan Tlre & Rubber Co., O. 

WE: Wokkert ..0F-cccccccsvecsces 63.11 
New-Way Motor Co., O. E. Eckert 2.00 
Cc. L. Berger & Sons, O, BD. Eckert 182.00 
Publlo Works, O. HB. Eckert.... 1.00 

“Buffalo Springfield Roller Co., O. 

Oe  MAIGEE cc wee e ties ceccsensl 16,87 
Western Union Tel. Co., O. B. 

CS a err a 54 
Weller Bros, O. E. Eckert ....... 384.25 


as.” 
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Harvey V. and Arthur D. Lam- 


bert, O. E. Bekert ... 129.26 


wee ene sean van 


Gohr Bros, Cont. Co., O. E. Eckert 308.00 ~ 





The Briggs Co., O. E, Hckert .. 2,972.20 
Young Bros. & Daley, A. Winegar 261.75 
American Petroleum Products. 

Co,, A, Winegar ......6..06-. 3995.77 
Paragon Refining Co., A. Winegar 198.80 
B. Cc. W. Schubel, A. Winegar .. 5.09 
A. Winegar, A. Winégar ....... 16.96 
Bd. of Water & Blec. Lt. Com., 

A. WAH satin f cede ccc ©«©66oSsRSS 
Ernest Runnels, A, Winegar .... 169.00. 
New York Central R. BR, A. ; 

Wem FL aes FL aw isc wee 117.70 3 
Hoyt Woodman, A. Winegar .... 105.00 


Margaret Church, A, Winegar... 
Wm, Clark, 
J. Julius Cook, A. Winegar 
Citz. Tel. Co., Phoebe K, Pegg, D. 
Municipal Court, Phoebe K, Pegg, 
Mrs. Cora Carpenter, ‘3. A. Par- 


Alyce C, Rhoads, F. H. Presley 


43.40 
18.00 
63.77 - 


A. Winegar .. 


ese ee @ 


Clerk 


eeorpaaeone es ees eh sean eane 2 


D. Clerk an 6.00 


ee@opeesa eneoeeearve 


songs eeee #seeeaeteage 


ot 
bf 
apital Area District Librari 


Lansing Granite Co., H. Lee Ban- “a 


croft ee eat eneve Ce ee ey €00.00 & 


Bertha Ray, J. A. Parsons ...... 0.002 


WwW. W. Armatrong Co., H. Lee S| 
Balrevett- Fai, sc ccesiceeeass AGES 
B. D. Spence, H. Lee Bancroft 6.00 c 
Park & Cemetery, H. Lee Ban- > 
croft e@evoezteoe eo ever eomosv ee $.£0 6 
Ba. of Water & El. Lt. Com., Pr. o> 
James Humphrey .......--- 3.24— 
Mich, State Tel. Co., F. H. Pres x 
ley teeebhusedn eee eee ee ee 9.85, 
Water & Elec. Lt. Bd, A. Me- “2 
Donald eeeseoeoeeacaneasd #esetetevpeveeaeees 60 © 


Burwell Gravel Co., G. W. Gross 965.000 


F. J. Blanding Co., C. J. Fox ... 88.59— 
Capital National .Bank, Or. 

PRUTADE WO 6. Shea we Na Taades 60.005 
Henry Washington, Dr. Humphrey 10.2173 
Standad Oil Co,, W. 8. Robbins 10.005 


Pees & Cronan, Dr..- 


Humphrey... 14.35 


Citizens Tel, Co., J, E. Pratt. se 6 376. fQ9° - 


A. D. Donnelly, et al, J. E. Pratt 645.10= 
R. W. Smith, et al, J, B, Pratt.. 526.74 
Geo. Toman, J. BE. Pratt ........ 63.695 
H. Derhammer, et al, J, E. Pratt 7290. 525 
A. C. Sack, J. B. Pratt ........ 2,906. 665 
Michigan Brass & Iron Works, O. o 
B. Eokert ....ccsccecesseeress 129.908 
F, J. Blanding Co.,.O. E. Eckert 18.270 
Michigan Brass & Iron Works, O. Ts 
E- Meee ie wih. 52s sk oe Ge be ok pee 377.605 
City Treasurer, Frieda A. Q 
ET Ger = Visine cise Fb owes oes 105.005 
H. Simmons, et al, J, E. Pratt... 1,071. 078 


Howe, 


Cc. Fitzsimmons, et al, J. E. Pratt 1,105.48< | 


Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fewler, Gross, 
Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager—16. 
Nays—None, 

Council adjourned. 


ITUDSON .A. PARSONS, 
City Clerk 


May i7th, 1920. 


City Clerk’s Office, 
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Regular Session, Monday, May 24, 1920. 7 


City Council Rooms. 
Lansing, May 24, 192vu. 

The city council met in regular ses- 
sion and was called to order by Mayor 
B. A. Kyes. 

Roil Call. 

Present—Ald. Avery, Britten, Burgess, 
Doughty, -Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Trager.—16. 

Absent—Ald. Sanders—t1, 

The record of the previous session was 
approved as printed. 


PETITIONS AND COMMUNICATIONS 


A petition was received from Robert 
Silkey and ten otherg asking for gas 
service on Holmes sat. 

Referred to committee on streets. 


The F. B. McKibbin Co. presented plat 
of South Gardens and asked the approval 
of same by council. 

Referred to committee on streets. 


C. F. Mohrhart & Sons applied for 
permit to build an addition to building 
on iot 331 N. Washington ave, to cost 
$200. 

On motion’ of Ald, Howe the clerk was 
directed to issue the permit as requested. 


F. §. Banks presented a claim for 
$11.45 for damages to his automobile. 

Referred to committee on city affairs 
and city attorney. 


C. §. Wilcox applied for building per- 
mit to remodel a building at 202 BE 
Michigan ave. to cost $1,600. 

Referred to committee on bonds and 
contracts and chief of fire department. 


H, E. Holden applied for license to 


} 


conduct a pool room at 613 EH. Michigan 
ave 

Referred to committee on bonds and 
contracta. 


A petition was received from Elliott 
Grocer Co. and four others to cause Jay 
street to be paved from N. Y¥. Central 
railroad tracks to Cedar street. 

Referred to committee on streets. 


A. N. Bateman.submitted a plan for 
the proposed plat of Rosedale Park Sub- 
division on sec. 8 of Lansing, Mich. 

Referred to committee on streets. 


A. N. Bateman submitted a plan for 
the proposed plat of Smith’s Subdivi- 
sion on block 9, Townsend’s Sub, of 
Bec, 20, 

Referred to committee on streets. 


A. N. Bateman submitted a plan for 


the proposed plat of Hollywood Subdivi- | 


sion on séc, 27 of Lansing, Mich. 
Referred to committee on streets. 


A communication was revelyed from 
the board of water and electric light 
commissioners in which they estimate 
the cost of constructing boulevard light- 
ing on Hosmer street from Michigan ave, 
to Main street to be $2,196.48. 

On motion of Alderman Doughty the 
communication was referred to the ways 
and means committee and to be included 
in this year’s budget. 


Standard Real Estate Company gsub- 
mitted a proposed plan for the platting” 


of 240 acres in section seven, city of 
f 


Lansing. 
Referred to committee on streets. 


A petition was received from E. R. 
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Havens and D, G. F. Warner requesting 
that an electric likht pole be moved 
some five feet to permit them to con- 
struct a joint driveway, 

Referred to committee 
lighting. 


REPORT OF CITY OFFICERS 


on public 


To the Honorable Mayor and City Coun- 

cil of the City of Lansing: 

Gentlemen: 

I herewith present you with plans and 

estimate of cost of a sewer in north side 

of Michigan ave. from Magnolia ave. to 

50 feet east of Fairview ave. 

Estimated Cost ......ccveecevees $364.00 
« City’s 1-6 59.00 


sume ov eweoerarreanereoeonnsin 





To be uFsessed ....... » ++ $295.00 
Also for grading Ferris street from 

Larch street to Neller street 

Estimated cost ..ccccccccev cence 2 $196.00 

First Ward Highway Fund ........ 6.00 


A cere ae eee ee 
Respectfuly submitted 
O. BE, ECKERT, 
r City Engineer. 
Recelved and placed on fille. 


eae e¢ tees 





To be assessed 


Honorable Mayor and City Council. 
Gentlemen: 2 
I herewith tender my resignation aw 

Alderman from the sixth ward, city of 
Lansing, the same to take effect June 
16th, 1920, I very much regret having 
to do this, since my associations with 
you have been s0 pleasant and agreeable 
and I have strong faith in Lansing's 
future as a great industrial city, but my 
future plans are such that I must give 
up my residence in this state. I am ten- 
dering my resignation at this time, so 
that my successor may be elected at 
the coming electicn. 

Respectfully 

G.. W. GROSS. 
By Ald, McClellan— 


That we accept the resignation, al- 
though with regrets. 

Adopt2d by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 


Doughty, Dymond, Hddy, Fowler, Howe, 
Klock, Leonard, Main, McCielian, Red- 
fern, Trager.—14. 

Nays—Ncne. 


By Ald. Avery— 

That the mayor appoint a committee 
of three with Aldermen Burgess ag 
chairman to arrange for a farewell din- 
ner to he given Alderman Gross. 

Carried. 

Mayor appointed as such cOmmittee 
Aldermen Burgess, Avery and Britten 


REPORTS OF COMMITTEES 


The committee on sidewalks to whom 
was referred the request of The Brown-~ 
Gordon Co. for permission to drive 
across sidewalk hile excavating for 
Lansing Arcade and Theater Co., begs 
leave to report as follows: ; 

We recommend that the ‘request be 


granted, 
G. R. EDDY, 


aoe 
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B. D. KLOCK, . 
8. §. MAIN, 
f Committee on Sidewalks. 
By Ald. Eddy— “a 
That the report of the committee ba 
adopted, m 
Carried, . 
The committee on public buildings to 
whom was referred the matter of Eell 
telephone in city treasurer’s office, begs 
leave to report as follows: 
We have investigated and fine condi- " 
tions same as one year ago when the = 
council ordered the removal of the phone, 
we accordingly make no recommenda-o 
tion, 


~_ 


O 
EB. § AVERY, a 
G. W. GROSS, 3 
G. R. EDDY, = 
Committee? ¥ 
By Aid. Britten— ¥ 


rea 


That the report of the committee be 
adopted. 
Carried. 


pital A 


' The committee on bonds and contracts) 
to whom wag referred the application of, 4 
the Lansing Arcade & Theater Co. for? 
a building permit, begs leave to reports 
as follows: _. ce 
We recommend that the city clerk be. 
authorized to issue the permit as re-S 
quested. 


$ 


and Forest Parke Library 


L. E. SANDERS, 

E. D. KLOCK, 

E. S&S AVERY, 
Committee on Bonds and Contracts, 

By Ald. Avery— i 

That the report of the committee bez 

adopted. 
Carried, *, 


The committee on sewers to whom was? 
referred the petition for sewer in north c 
Side of Michigan ave, from Magnolia 2 - 
ave. to Fairview ave., begs leave to re- SJ 
port as follows: 

We recommend that the sewer be con- 
structed as petitioned for. 

A. H. LEONARD, 
H. 8. FOWLER, 
G. W. GROSS, 
Committee on Sewers. 
By Ald. Leonard— 

That the report of the committee be 
adopted. 4 

Carried, 


g 


2 


The committee on streets to whom waa 
referred the communication relative to 
dumping rubbish on property of RB. 
McPherson on W. Michigan ave., begs 
leave to report as follows: 

We recommend that the chief of Palise 
be directed to abate this nuisance at 


once. 
WwW. T. BRITTEN, 
EE. W, REDFERN, 
0. C. HOWE, 
Committee on Streets, 
By Ald, Britten— 
That the report of the committee be 
adopted, 
Carried. 


A collaborative project of the City of 


bade ind 


== * 


The committee on streets to whom was 


referred the petition of the Lansing 
Lodge of Elks for permission to use 
north eight feet of sidewalk in front 


Ps Se ae Pee =o we i~ 








Carried. 


oO. C. HOWE, 
Committee on Streete. 
On motion of Ald. Britten, the report 
of the committee was adopted. 


r 


The committee on sewers to whom was 
referred the communication of the sani- 
tary inspector relative to an abandoned 
ceilar filled with water, begs leave to 
report as follows: 

-. We concur in the recommendation of 
the sanitary inspector, 

. H, ._LEONARD, 

'G. W. GROSS, 

H, 8S. FOWLER, 
= Ald, Leonard— 

That report of the 
adopted. 

Carried, 


committee be 


The committee on streets and fire de- 
partment to whom was referred the ap- 
piication for permit to erect a diatrin- 
uting station on Hazel st, adjoining 
the sidstrack of the American Oil Cor- 
poration, tegs leave to report as follows: 

We recommend that the prayer of the 
ones be granted. 

Ww, T. BRITTEN, 
Oo. C. HOWE, | 
F. W. REDFERN, 
By Ald. Britten— 
That report of committee be adopted. 
Carried. ~ 


The committee to whom was. referred 
the conmnunication of Samuel Osborn rel- 
ative to atreets in Espanore, begs leave 


r —to report as foliows: 


™. supt. 


= a 





nave referred the same to the 
wf public works with the recom- 
Mmendation thatthe above, named streets 
be placed in good condition, 
A. H. LEONARD, 

0. Cc. HOWE, 
By Aid. Leonard— 

That repert of the 
adopted. 

Carried, 


Wwe 


committee be 


The committee on salaries, begs leave 
to report as follows on salaries from 
“health board budget, officers and em- 
DP atoyves for fiscal year ending April 30, 
1921: 

Health Department— 


Health OfffC@ omens cece scene ee 1 $8,600 
TOG 66 sng ch us Pees tame eae, DEES 
NG | es eres ee te cos ORO RG~ v oy SOT 
PES... fi nsolius sia aewids a deem. o SOTO 
a eee eee ee ee Oe 
Quarancine officer. .....cseeeeeees 1,900 
BE WETE.. -dw bs +.u gaan bee sito s « Lee 
Os eer ee 
Supervising nurse (new) .....+.. 1,800 
Assist. avup. nurse (new) .,....+. 1,600 


City Physician— 
Physiawian vishance on 6 > nines oe 
Sanitary Inspector— . 
ee eae eo $2,000 


Wmspecoor ...... 
Assist Inap. 1,600 


aaneeemean|” 


eeaPWmeacna nea 


(new) 


Beeoeooeotpeseseoeos 


= : y ; 
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of Elks home while razing and recon- Dental Clinic— 

gtructing their building on Allegan &8t.. i ee 

begs leave to report as follows: Dentist, part time (new) ...... 750 

We recommend that the prayer of the Nurse, part time ........ er 
potitione: rs be granted. Psycopathic— + 

WwW. T. BRITTEN, Gerk Lana. 

F, W. REDFERN, Part time nurge ....rccccssevee BOO 


A, H. DOUGHTY, 
A. H, LEONARD, 
F. W. REDFERN, 
Committee on Salarics, 
By Ald, Doughty— : 
That report of the committee be 
adopted. ‘ 
Adopted by the following vote: 
YeasAld. Avery, Britten, Burgess, 
Doughty, Dymond, Gross, Leonard, Mc- 
Clelland, Redfern, Trager—11. 
sai Fowler, Howe, Klock, Main 


At this point on motion of Alderman 
Gross, several residents on Barnes ave. 
were granted the privilege of the floor. 
After several had spoken for and against 
the paving of the street as it now is 
laid out. On motion of Alderman Avery, 
the counsii resumed the regular order of 
business, 


BONDS APPROVED 


The contract bond of Young Bros. & 
Daley as principal with F. L. Young and 
C, C., Ludwig as sureties, was approved. 

The drainlayer license bond of F. C., 
Strudley & Son as principal with Hart- 
ford Accidont & Indemnity Co. as surety, 
was approved. 

The dray license bond of Stottlemeyer 
& Sutton as principal with W. E. Cady 
and James Murray as sureties, was ap- 
proved. 

The second-hand store license bond of 
Stottlemeyer & Sutton as principal with 
W. E. Cady and James Murray as sure- 
ties, was approved, 

The canvasser license bond of Mono- 
gram ll Portrait Co. as principal with 
Fidelity & Deposit Co. as surety, was ap- 
proved. 

The junk dealer license bond of Bert 
Wright as principal with Jas. J. Daty 
and Chas. Vores as sureties, was ap- 
proved. 

The dray license bond of Tony Amace- 
wick as principal with Fidelity & Deposit 
Co. as surely, Was approved, 

The junk dealer bond of James De- 
Mound as principal with J. L. Rowland 
and J. S. Rewland as sureties, was ap- 
proved. 

The iray license bond of Clyde Fox as 
principal with Myrtia Andrus and L. D. 
Hethorn as sureties, was approved. 

The drainlayer bond of Cornelius Kirke 
as principal with Jas. Pleming and W, H. 
Chubb as sureties, was approved. 

The drainlayer“ficense bond of Wm. L. 
Heeb as principal with A. Ziegler and 
Brenner & Heeb as suretie® was ap- 
proved. 

The dray license bond of Horace Hicks 
as principal with E. VanBuren and A, C, 
Carpenter as sureties, was approved 

The dray Hcense bond of Earl Fish as 
principal with Eimer E. Peters and Lo- 
gan C. Urquhart as sureties, was ap- 
proved, 
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The dray license bond of Stephen 
Crossian as principal with F. Cc. Ruch 
and John Ryan as sureties, was ap- 
proved. id 

The drainlayer bond of Wm. Fineout 
as principal with F. C, Strudiley and F. 
D,. Fineout as sureties, was approved. 

The dray iicense bond of I. J. Osborne 
as principa! with A. F, Rowe and C, D. 
Vail as syreties, was approved, 

The rénewal of bond of Lansing Elec- 
tric Engineering Co. as principal with 
Fidelity Deposit Co, as surety, was ap- 
proved. . 

The peddler bond of Jehn~Pinkus as 
principal with Fidelity & Deposit Co. as 
surety, was approved. 

Adopted by the following vote: 


Yeas—-Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern Trager—16. 

Nays—Nere. 

MOTIONS, RESOLUTIONS AND 

NOTICES, 


By. Ald. Grosse— 

Resolved by the city council of the city 
of Lansing: 

That the asuperimtendent of public 
works be and is hereby instructed to buy 
three car loads of No. 2 brick for cross- 
walks and repair work. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Kiock, Leonard, Mlain, McClellan, 
Redfern, Trager—165. 

Naye—None, 


By Ald, Britten— 
Resolved by the city council! of the city 


of Lansing: 
That the superintendent of public 
works cause Ferris street from Larch 


street to Neller street to be graded and 
report back to this council the actual 
cost for assessment. : 

Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Kicck, Leonard, Main, McCelian, 
Redfern, Trager—16. 

Nays—None, \ 
By Ald. Leonard— 


Resolved by the city council of the city 
of Lansing: 

That the bid of August DePorter for 
the construction of a sewer in Mt. Hope 
ave. from sewer in Lyons ave, to west 
285 ft. for the sum of $199.40 being the 
best and lowest bid, that same be and 
hereby is accepted, and be it further 
resolved that the mayor and city clerk be 
directed to execute a contract with the 
said August DePorter in behalf of the 
city of Lensing, according to said bid 
presented, and specifications on file. 

Adoosted eby the following vote: 

Yeas-—Ald. Avery, Britten, Burgess, 
Doughty, Dvmond, Eddy, Fowler, cross, - 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Trager—15. 

Nnavae—None, 

By Ald, Leonard— 

Resolved by the cty council of the city . 
of Lansing: 


May 24, 1920. 


That the bid of August DePorter for _ 


the construction of a sewer in Mt. Hope 
ave, from sewer in Donora gt. to east 
865 ft. for the sum of $232.49 being the 
best and lowest bid, that same be and 
hereby is accepted, and be it further re- 
solved that the mayor and city clerk be 
directed to execute ,g contract with the 
Said August DePorter in behalf of tne 
city of Lansing, according to said bid 
presented, end specifications on file, 
Adopted by the following vote: 
Yeas—Alld, Avery, Bitten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Trager—165. 
Naysa—None, 


bd 


a a 
By Ald, Doughty— 

Resolved by the city council 
clty of Lansing: 

That the city enginegr be authorized 
to wire My. Handyside we accept his 
offer on Erie Steam Shovel and that we 
purchase ssme+and charge cost of same 
to contingent fund. 

Adopted by the following vote: 

Yeas—Ald. Avery, ([Mritten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Klock, Leonard, Main, McClellan, Red- 
fern, Trpger—14. 

Nays—Howe—1l, 


of the 


By Ald, Doughty— 
Resolved by the city council 
city of Leanaging: : 
That the sum of $2,500 asked by the 
city attorney under item 1A9—Wagea 
covering: salary assistant attorney, aten- 
ographer and all extra legal services, pe, 
subdivided as follows: 
1A1—Salarles: 
Assistant attorney 
StOMOSraPher ..cwercccteccres 00s $t,200 
1A9—Wages ,..4..... seeewececee  BL00 
Adopted by the following vote: 
Yeas-—Afid, Avery’, (Feritten, 
Doughty, Dymond, Eddy, 


of the 


seeee e $1,200 


®esevpnaneen 


Burg‘eas, 
Fowler, Gross, 


Howe, Klock, Leonard, Main, McClellan, 
Redfern, Trager—15, 

Nays—None, 
By Alds. Fowler, Trager and Burgess— 


Resotved by the city council of the 
city of Lansing: 

That the mayor appoint a committee 
made up of two farmers and two business 
men to act with the committee on mar- 
keta n order that‘are resolution may -be 
introduced into this council, looking for- 
ward to the administration of the city 
market in such a way as will bring the 
greatest good to the greatest number 
of the citizena of Lansing. 

Adopted by the following vote: 

Yeae—Alid. Avery, Hritten, 
Doughty, Dymond, Eddy, 


Burgess, 
Fowler, Gross, 


Howe, lock, Leonard, Main, McClellan, 
Redfern, Trager—165, 
Nays—None, . 


By Ald. Leonard— 

Resolved by the city council of the 
city of Lansing: 

That the superintendent of public works 
is hereby directed to drain the excavation 
on lots No. 192 and No. 193. Capitol~ 
ielghte subdivision and put wp proper 
rotection, i.e., covering or fence for pub- 
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“ 
lic safety and charge the cost of same to 
the property to be levied with the taxes, 
and the same first to be referred to the 
eity attorney and the sanitary inspector. 
. Adopted by the following vote: 
Yeas—Ajd. Avery, \Hritten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross. 
Howe, Klock, Leonard, Main, McClelian, 
Redfern, Trager—15. 
Nays—None, 


By Ald. Leonard— 


Resolved by the city 
city of Lansing: 


That the city attorney visit Kudner st., 
investigate the laying out and survey of 
the said gitreet and report his findings 
wth recommendations in the matter to 
the council. 

Ald. Avery offered as a substitute mo- 
- tion that after viewing the premises that 

the city attorney take such steps and ac- 
tion as wili determine the lines of said 

street as well as ailey in rear of lota fac- 
ing Logan street. 
Carried, 

By Ald. Leonard— 

Resolvsd by the oity council of the 
city of Lansing: 

Whereas, upon lots at No. 1304 and 

1306 Illinois ave., owned by -Dell Mur- 

doff, there is mantained a certain ccliar 

which is damp, unwholesome, offensive 

and ftithy and during the entire year is 

covered with stagnant and impure water 
- and whereas, said Del Murdoff has been 
repeatedly requested to fili or drain the 
fame, ali of which he has refused or 
neglected to do. Thereforé> be it resolved 
that the city sanitary inspector request 
the saii Dell Murdoff*to drain said cel- 
lar or fill the same and should said 
inspector be unabie to locate the owner 
that he is hereby instructed to mail no- 
tice to said Dell Murdoff, last. known 
address, requiring him to drain or fil! 
the cellar within 10 daye from date of 
notice and shouid he fail to do the game 
that this councii cause the same to be 
done by its proper officer of the crty 
and the expense thereof incurred in the 
_ draining or filling the same be assessed 

against said lots and be collected ng a 

special asscsament. 

Adopted by the following vote: 
Yeas—Ald. Avery, -Hritten, Burgess, 

Doughty, Dymond, Eddy, Fowler, Gross, 

Howe, Klock, “Leonard, Main, McClellan, 

Redfern, Trager—16. * 

Nays—None, 


council of the 


SPEC AL ASSESSMENT ROLL TH 
ACTUAU COST 

By Ald. Britten— 
Rerclvec by the city council 

city of Lansing: 
That the special assesament roll for 
constructing a curb and gutter on the fo)- 
| flowing named streets: Mapiewood ave., 
Mt. Hope ave. to Isbeil st., Custer ave., 
Michigan ave. to Vine street, High st., 
Frankin ave. to Porter st., St. Joseph 
atreet, Walnut to Chestnut street, Mich- 
igan ave, Walnut to Logan st., Michigan 
ave., isgan street to oid city limits, 
Genesee sireet, Butler street to Sycamore 
street, Bartlett street, Saginaw street to 
N. Genesee street drive, Carey street, 
Saginaw street to N. Genesee street drive 


ef the 
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be returned to the city assessors for cor- 
rection to actual cost, as reported by the 
city engineer in a communication, May 
17, 1920 which shall then be returned to 
this council at its next reguiar meeting. 

Adopted by the following vote: 

Yeas—Ajld. Avery, [(Hritten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Kiock, Leonard, Main, McClellan, 
Redfern, Trager-—165. 

Nays—None, 


PUBLIC IMPROVEMENT II 


By Ald. Britten— 
Resolved by the city council of tne 


city of Lansing: 


That the plans and specifications re- 
turned by the city engineer in pursuance 
of the resoiution of this council adopted 
May 26, 1919 for grading Ferris atreet 
from (arch street to Neller street are 
hereby adopted. 

That the portion of the city deemed 
to be specially benefited by such im- 
provement is all lots, premises and sub- 
divisions thereof fronting on or adjoin- 
ing said portion of said Ferris street 
within the west line of Larch street and 
the east line of Neiler street and ex- 
tending back from said Ferris st. a dis- 
tance of 100 feet from each side of said 
street excepting from said described dis- 
trict ail public streets, aileys and parcels 
of land herein described not adjoining 
said street and rights of raiiroads, as are 
herein included. ' 

That che estimated expense of said im- 
provemeat is $105.00; that the expense 
of paving between the rails and for a 
width of 18 inches on each side of the 
tracks of the railroad company its suc- 
cessors and assign, to-wit, the sum of 
$——..—~ shall be paid by said railway 
company, its Successors or assigns, 

That the expense of such improvement 
in public street and aliey intersections 
is $6.00 which shall be paid by the city 
out of the contingent fund. 

That ail of the remainder of said esti- 
mated expense, to-wit, the sum of $100.00 
shali be defrayed by special assessment 
upon taxable iands and premises with- 
in the d@iatrict heretofore described, in 
proportion to the benefits accuring to 
each parcel respectively from the con- 
struction of such improvement and upon 
the owners and occupants of fhe houses 
and lands within said described district 
to be benefited thereby, in proportion as 
near as may be to the advantage which 
each shall acquire by the making of such 
improvement, and the remainder of such 
expense, to-wit, $—,—shall be paid by 
the city out of the contingent fund. 

That the city assessors be and hereby 
are directed to make an assessment and 
in accordance with this resolution and 
return the same to the city council at 


ita next regular meeting, or as s800n 
thereafter as may be. 
Adopted by the following vote: 
Yeas—Ald, Avery, ‘Ifritten, Burgess, 


Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Trager—1l6. 

Nays—None, 
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CONSTRUCTION OF SEWERS AND 
DRAINS, NO. I. 


By Ald. Leonard— 

It is the opinion of the city council 
of the city of Lansing that for better 
sanitation, public convenience and general 
drainage purposes, the construction of * 
sewer in N, side of Michigan ave, from 
Magnolia ave. to Fairview ave. as peti- 
tioned for, is desirable, therefore, be it 
resolved: 

That the city engineer be and hereny 
is instructed to prepare plans for a sewer 
in sald street above mentioned in the 
Toll Gate sewer and drain district, and 
that he cause a diagram and plat of 
the whole of said district to be made, 
showing all the streets, public grounds, 
lands, lots and subdivisions thereof in 
said district and the proposed route and 
location of the sewer, with a plan and 
profile showing grade and dimensions 
thereof and further, that he shall make 
and furnish to this counci] an estimate of 
the cost of the above described sewer. 

Adopted by the following: vote: 

Yeas—Ald. Avery, ({Ffritten, Burgess 
Doughty, Dymond, Eddy, Fowler, Gross. 
Howe, lock, Leonard, Main, McClellan, 
Redfern, Trager-—i6. 

Nays—-None, 


By Ald. Britten— 

Resolved that the city council of the 
city of Lansing, Ingham county, Michi- 
gan, hereby consents, for and on behalf 
of said municipality, that the board of 
county road commissioners of said county 
may take over as a part of the county 
road system the foliowing described 
streets and parts of streets: Franklin 
ave., from Otto street to east city Mmits, 

Adopted by the following vote: 

Yeas—Ald. Avery,  Mritten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Trager—15, 

Nays—None, 


By Ald. Britten— 

Whereas, plans have been prepared by 
the state highway department for the 
improvement of F. A. Road No, 45 over 
streets thrcugh the city, and 

Whereas, it appears that said plans 
are in proper form and are satisfactory 
to this hody, therefore 

Be it resolved that said plans be, and 
they héreby are approved and the con- 
pent of the city is hereby given to the 
making of said improvement in accord- 
ance therewith, 

Be it further resolved that thé in- 
spector of the state highway department 
having charge of the supervision of said 
work on behalf of the state is hereby 
authorized to act for and represent the 
city in the inspection of that portion 
of the improvement belonging to the city; 
and that there be paid to the state high- 
way department, out of the city, 
treasury for and on account of the ser- 
vices of such inspector, the sum of 
fifty ($50) dollars per month during the 
continuance of the work, said payments 
to be made monthly on bilis rendered 
by the wtate highway department. 

Adopted by the following vote: 
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Yeas—<Aid. Avery, \Hritten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Kiock, Leonard, Main, McClellan, 
Redfern, Trager—165, ; 

Nays—None, 


CONSTRUCTION OF SEWERS AND 
DRAINS, NO. IL 


By Ald. Leonard— 

Resolved by the city council of the 
city of Lansing: 

That it is the intention of said council 
to construct 290 feet of sewer in north 
side of Michigan avenue from Magnolia 
ave. to 50 feet east of Fairview ave. in 
the Toll Gate sewer and drain dlstrict, 
and that the plat and diagram thereof 
made and returned by the city engineer 
be received ‘and Placed on file in the 
office of the city engineer where tne 
same may be found for examination; 

Further that the cty council meet at 
the city councl rooms on Tuesday, the ist 
day of June, 1920, &4t 8 p- m. to consider 
any suggectiona and objections that may 
be made by parties interested with re- 
spect to said sewer, and that the cit, 
clerk publish a notice thereof in ac- 
cordance with section 275 of chapter 15% 
of the charter, 

The premises deemed to be especially 
benefited by ths improvement are lots 
74, 75, 76, 77, 78 and.79 Columbia Park 
Addition, 

Adopted by the following vote: ; 

Yeas—Ald. Avery, [Ffritten,, Burgess; 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McCleilan, 
Redfern, Trager—15. 

Nays—None, 


SIDEWALK RESOLUTION 
By Ald. Eedy— 

Resolved by the a council] of the 
city of Lansing: 

That it is a SS eaeanTy: public improve- 
ment and it hereby determined that 
a new artificial stone sidewalk five feet 
wide shall be bullt in front of north 
one-half of lot 17, bik 2, Kempf’s addi- 
tion on the south side of Allegan street, 
owned~by E. C, Robinson. 

And that the owner of said above de- 
scribed lands be and he is hereby re- 
quired to build the same and in accord- 
ance with the specifications on file in the 
office of the city engineer on or before 
the 3rd day of July, 1920. 

That the superintendent of public 
works is authorized and directed to pro- 
ceed to censtruct such artificial stone 
walk in front of the above described 
premises after the expiration of said 
date, upon the failure of the owner ocr 
owners of the parcels herein described 
to construct the same as hereby required 
and that the expense of constructing the 
Same shall be paid out of the contingent 
fund, and the city assessors are herehy 
‘directed to assess the expenses of c0Ou- 
structing the same against said described 
land:as provided by section five of 
Ordinance No. 238, of the Revised 
Ordinances of the city of Lansing and 
€hapter 17 of the city charter. 

The city clerk is directed to give due 
notice hereof by publication of a notice 
of this resolution for three successive 
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days as provided by said vrdinance No, Mich. Tire & Rubber Co., W. 
3 


Adopted by the.following vote: 


_ Yeas—Ald, Avery, Britten, Burg'‘ess, 


Doughty, Dymond, Eddy, Fowler, Gross, 


Howe, Klock, Leonard, Main, McClellan, . 


Redfern, Trager—-15. 
Nays—None, 


By Ald. Fowler— 


& 


That when we adjourn it be to Tues- 


‘day evening, June 1, 


Carried. 
2 GENERAL ORDER 
Clalms Allowed 
Clalmant Endorser 


Amount 


M. Cc. R. Rz., O. E. Eckert.....$ 170.44 


M. C. R. R., O. E. Eckert .,..... 
Young Bros, & —_— O. &E. 
Eckert ..... a a ee es 
Hoyt Woodman, O. E. ‘Eckert oud 
Gokr Bros. Contracting Co,, O. B. 

Eckert ..... pi ss Mi 
Hawkes Tire & Rubber Co,, 0. E 

Eckert eoone aatenvesteaeetanearst 
Harvey & Arthur ee O. E, 

MOOMOET: ce cc csese Leeks Ot seh 
Capltol City Lamber Co., QO. E. 

Eckert ..... 5 id dhexsae Pie 8 
7. J. Blanding; 0. EB, Eckert ... 
The Briggs Co., O. HB. Eckert .. 
Gohr Bros., O. E.- Eckert ....... 
BE. J. Noyce, O. E. Eckert ....... 
John Bray, O. B. Bckert ....... 
Alyce C. Rhoads, F, H. Presley 
Ctz, Tel. Co,, J. W. Ferle ...... 
Ira H. Clark, J. A. Parsons ..... 
International Pub. Co.,,C. J. Fox 
Worden Grocer Co., H. Lee Ban- 

GTORt 6 owe Seen ses Cee me 
Reo Moter Car Co., H. Lee Ban- 

EOE 1.6 > sare. eee S% Me eieaiels okie 6 
EF G. Leadley, A. Winegar ..... 


es ee ee —_- + °°, - 


Fred A. Egeler, A. Winegar .... 
H. H. ferris, A. Winegar ....... 
Hawkes Tire & Rubber Co., A. 
Winme@ar wise cvecccwraes raves 
Lawrence & Van Buren Printing 
G6., A. WiMGGOr  ~ 6 eee vs 0 te 
-Lansing Auto Parts Co., A, Wine- 
gar ea eoee eangneseeaeeaenantnee 
Garlock Sales Co., A, Winegar.. 
Lanalng Forge Co., A. Winegar 
Smith-Winchester Co.,, A. Wine- 
war... op cee eS Maes atthe SS we 
Lansing ‘Rubber Stamp Co.; 
Frieda A. Schneider |.........:. 
Mich, State Telephone Co., Dr. 
James Humphrey ...cseccvees 
City Treasurer, Frieda A. Schnel- 




















ervpertwrs stopoevesvpvsesee ashe ts 


der 
Wm. Clark, Ww. ‘3. Robbins ...... 


Bockstan Bros., A Winegar ,.... 


133,98 


10.00 
162.50 


25.60 
24.35 
301.69 


Tab 
8.75 
1,233.87 
120.00 
1,296.00 
411.00 
7.50 
6.75 
20.00 
22.00 


4.25 


500.00 
1,98 


Robbins es@est8e @eee#ee oent@*#eoesnse#erne 28.00 
Hoyt Woodman, A, Winegar seoce Leeeth 
Young Bros. & Daley, A. Wine- 

Pree Terre reer, Pere 
F. N, Rounaville, A. Winegar ails 4.50 
Duplex Sales Agency, A. Winegar 25.07 - 
Woman’s Hosp. Assn., G. -Holden, 

bookkeeper ....ieeaae be 60 0! ee 
E. P. LaCure, Dr. Jas. Humphrey 9.80 
Wm, Clark, H, Lee Bancroft .. 4,00 
William Clark, Alfred Seymour . 13.00 
Gohr, Bros., H. Lee Bancroft .. 629.00 
J. Julius Cook, Phoebe Pegg ... 7.25 
Lansing Fuel & Gags pits Dr, J.. A. 

Humphrey .... + 0 ate 98 
H. H. Ferris, Dr, 3: A. ‘Humphrey 10.00 
Wynkoop-HallenbecH-Cralw fdrd 


Dr. J. A. Humphrey ......+.0. 4.00 
Mich. Dept. of Health, Dr, J. A. 
Humphrey seete omen ee ema anee 24.20 


Milton Shaw, Dr. J. A. Humphrey 20.00 
P, H. Mullen, Dr. J. A. Humphrey 6.60 
Hoke Smelting & Refining Co., 

Dr. A. Humphrey .i,...08+0. 31.00 
Capital City Dray Co, <A. E. 


Vanderwalker ..... cai 10.00 
Metropolitan Pay, Brick “Go. i “O. 

E. Eckert .... bear «0 oe et: + 
Miller Coa] Co., O. E. ‘Eckert. F 480.48 
F, G. Leadley, O. E. Eckert ... 5.00 
American Railway Exp. Co., O, 

my. SOCHOrt ....:. «sees on ee 2,24 
Mich, Brass & Iron Works, O. BE. - 

Bckert’ ..... cssces esas “SR 
American Rallway  Bxp. Co., A. 

Winegar .. Bs os ¥incday 6 eae 2.07 
A. D. Donnelly, et al, Joseph . 

Beck ..... covcenstee” manne 
R. W. Smith, et ‘al, Ez Lee Ban- 

CTO ..006 . é sie d.~ wg oiaaie 
Frank Burgess, et ‘al., Oo. E. 

Eekert ..... Tore. 679.75 


H, Simons, et al., "O, EB, Eckert. - 814.78 
Velma Garner and others, Dr. J. 

Humphrey .... pba-ed Oe ce 216.70 
Geo. Toman, et af, A. Winegar 448.15 
H, Derhamnier, et al.; A. Wine- 

BOP. cel” whe ow eg aie oe Shige ow 0-5 en 
A. C. Sack, et al., A. “Winegar -+ 2,213.88 
Michigan Scale & Supply Co., O. 

My Molcert, ...65 ctccedc. ustse 
Good Roads Supply Co., O. Ez, 

Mie@wert asccc PSrrrrerer rrr oo! 

Adopted by the following vote: 

Yeas—Ald. Avery, jBritten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Trager—15. 

Nays—None, 


Councll adjourned until Tuesday, June 
1st. 
JUDSON A. PARSONS, 
City Clerk, 
City. Clerk’s Offlce, May 24, 1920, 
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Regular Session, Tuesday, June 1, 1920. 


City Council Rooms. 

Lansing, June 1, 19206 

The city council met in regular session 
and was called to order by Mayor B, A. 


Kyes. 

Rott cail. 

Present—Ald, Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, Redfern, 


Sanders, Trager—15, 
Absent—Ald. McClellan—1. 
The record of the previous session wus 
approved as printed. 


PETITIONS AND COMMUNICATIONS 

A petition was received from Mra. 
F. W. Johnson and twenty-two others 
for an artiffeial stone curb and gutter 
on Woodlawn ave. 

Keferred to committee on streets. 

A communication was received from 
American Oii Corporation asking infor- 
mation on ordering a motor 
at their piant on Hazel atreet. 

Referred te committee on public light- 
ing and wseter and eiectric light boara, 


A petition was recelved from J. &. 
Pratt and eight others to cause Logan 
atreet north sprinkled from Genesee st. 
to Saginaw street. 

On motien of Aid. Howe the petition 
was granted: 


A claim was filed by Glen Powers for 
price of a traveling bag which was run 
over by a car of the health department. 

On motion of Ald. Britten the com- 
munication was laid on the table. 


A petition was received from Mrs. C. 
L. Smow and sixteen others to cause Bt. 
Joseph street from Hosmer street to 
Pennsylvania ave, to be sprinkled as often 
as needed, 


| 





to be used. 


On motion of Ald. Doughty the petition 
was referred to superintenderat of public 
works. 


A petition was received from J. .lh 
Stanley and fifty-one others for addition- 
al paving on Parnes avenue, making tne 
street of uniform width throughout its 
length, = 

By Ald, Dymond—tThat the prayer of 
the petitioners be granted. Ald. Avery 
offered as a substitute motion that the 
petition be réferred to the city attorney. 

Carried. 

A petition was received from O, J. 
Reniges and nine others for curb and 
cutter on Eighth street from Jerome to 
Vine street. 

Referred to committee on streets, 


Application for permission to move a 
building from corner Holmes street to 
Prospect street was made by M. D. Self- 
ridge. 

On motion of Ald Doughty permission 
was granted under supervision of super- 
intendent of public works, 


A communteation was reecelved from 
the board of water and electric light 
commissioners concerning the use of 
electric stoves and ranges, 

Received snd plaved on file. 


A petition was received from I. C. 
Williams and seventy-nine others to re- 
pave Michigan avenue from the M. ©. R. 
R. tracks east to the old city limits. Two 
thirds of cost to be assessed to the city 


_ at lacge and one third to be assessed 


against the abutting property. ‘T'ax for 
Same to be in five arwal annual pay- 
mots, 

Referred to committee on streets. 


*<¢ 
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A communication was received from. 


the civic committee of woman's club 
house agsoclation, approving the appolnt- 
ment a& commission for city planning, 
believing the same is necessary. 


Recelved and placed on file. " 


To the Honcrable Mayor and City Council ‘ 


Gentlemen 

Your board of water and electric light 
ccmniissioners beg leave to ask your 
honorable body to take the necessary 
steps to provide by bonding, the follow- 
lng sums for the purposes of improving 
and extending the water and electric 
systems of the clty. The board, as usual, 
will set aside from its earnings, the 
necessary funds from time to time for 
the prompt payment cf both princlpal 
and Interest when due. 
For improvements and 

sions in the water depart- 
*» ment oso voce ons SRNR, 000.00 
For improvements and exten- 

sions in the electric light de- 

partment .... osees 165,000.00 


exten- 


weteer eee 


Qaesaeeer 


Total ped . - $280,000.00 

Thanking you for a prompt and care- 
ful consideration of the above, we re- 
main, i 


eoe@neeoee seen eseee 


Yours very truly, 
THE HOARD OF WATER AND ELEC- 
TRIC LIGHT COMMISSIONERS. 
. By Otto Ziegler, 
President. 
Received and placed on file. 


REPORTS OF CITY OFFICERS 
To the Honorable Mayor and City Council 
of the City of Lanstng. 
Centlemen: 

I herewltt repert that on May 27th I 
sold in Detroit 132 hogs (weighing 88,- 
990 Ibs.) at 14%c per lb. for which I 
have received a check for $5,133.48 and 
credited same to garbage disposal. 
$8,990 lbs. @ 14%c ..... 


Commission ie 
Insurance 


seoeewe veo es eseneve 


een @Ppervse e@rpere 


122.69 
' $5,433.48 
Respectfully, 

A. WINEGAR, 
Supt. Public Works. 
Received and placed on file. 


Members of the City Council: 

I hereby lappoint the following gentle- 
men *o act‘with the market committee, 
as proposed by the council one week 
ago: 

F. M. Stockman, Chas. Sheldon, L.. J. 
Yarger, G. F. Conway. 

B, A. Kyes, 
Mayor. 


Received and placed on file. 
REPORTS OF COMMITTERES 


The committee on claims and acé¢ounts 
to whom was referred the bill of Henry 
Cc. Weber Construction Company, begs 
feave to report as follows: 

We recommend that said bill be al- 
lowed as follows: That the bill of Fay C. 
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June 1, 1940, 


ay 


Dunning, $684.00; Rikerd Lumber Com- 
pany, $118.76; oy Co., $772.00; Mar- 
tin & Co,, $50.00; Concrete Steel Fire- 
proof Co., $200.00; ‘Weber 
Co., hardware and nails, $65.00; : 
Bateman, engineer, $6.00. Total $1,835.75. 
be allowed. 


Co 
bill 
sideration. 


pany. That the other items of said. 


_ F. W. REDFERN, 
G. W. GROSs, 
BB. D. KLOCK. 


By Ald. Redfern— - ‘ 
That report of the committee 
adopted. 
Afopted by the following vote: 
Yeas—Ald. Avery, Britten, 


oe 


Burgess, 


Constructlon 
A. , NL -_ 


ict Libraries — 


The bill for excavating of — 
$380.00 has been paid to Brown-Goraon — 


2e held in abeyance for further cua- _ 


‘- 


Doughty, Dymond, Eddy, Fowler, Gross,4 


Howe, Klock, Leonard, Main, 
Sanders, Trager—15. 
Nays—None, 


By Ald. Redfern— 
That the items as recommended and 
adopted be ptaced on the general order. 
Carried, : 
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Center street, 
follows: 
4 We recommend the petition be granted.’ 
W. T. BRITTEN, 
Fr. W. REDFERN, 
0. C. HOWBD, 
Committee, 
Recelved and placed on file, 
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was referref! the petition to grade _and 
gravél Foster ave. from ichlgan ave. 


Capital A 


lives - 


and Forest Parke Libra 


to Saglnaw street, begs leave to report 2 


as follows: 


: 7 =] 
We recommend the petition be returned 


for more signatures. 
W. T. BRWTEN, 
Fr. W. REDFERN, 
0. C. HOWE, 
Committee. 
By ‘Ald, Britten— F 
That report of committee-te adopted 
Carrle‘4, 


The committee on streets to whom < — 


ve project of the Cit 


fs 


was referred the petition to grade ands 
gravel Fairview ave. from Elizabeth st. 9 


to Horton atreet, 
as follows: 
We recommend the petition be re- 
turned for more signatures. : 
W. T. BRITTEN, 
F. W. REDFERN, 
0. C. HOWR, 


Committee. 
By Ald. Britten— 
That report of committee be adopted. 
Carried, 


’ The committee an atreets to whom 
was referred the petition to repave 
Michigan avenue from the Michigan Cen- 


tral railroad tracks east to the old city 


limits, begs leave to report as follows: 
We recoinmend that the petition he 
granted. | 


i { 
é 


e) 
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begs leave to report> 


Redfern, S ‘ 
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June 1, 1920. 


WwW. T. BRITTEN, 
F. W. REDFERN, 
a Cc. HOWBD, ‘ 
Committee. 
Received dhd placed on fiie. 


The sonatltees on bonds and contracts 
to whom was referred the application 
of CG. S, Wilcox to remodel a building at 
202 E. Michigan ave. and application for 
license af E. H. Holden to conduct a pool 


room at 618 E.; Michigan ave, begs ieave 


to report as follows: 
We recommend that the Mcenses be 
granted. 
L. BE. SANDERS, 
BB. D. KLOCK, 
E. S. AVERY, 


Committee. 
By Ald. Senders— 
That report of the committee be 
adopted. 
Carried, 


The committee on streets to whom was 
referred the petition to grade Hayford 
avenue from Prospect street to Kala- 
mazoo street, ‘begs leave to report as fol- 


re lows: 


We vcethiiie oil the petition be 
granted. 
WwW. T. BRITTEN, 
F, W. REDFIERN, 
Oo. Cc, HOWE, 
Committee. 


Received and piated on file. 


The committee on streets to whom was 
referred the petition to gravel Bartlett 
street from Saginaw sraet to North Gen- 
esee Street Drive/ begs leave to report 
as follows: 

We recommend the petition be granted. 

Ww. T. BRITTEN, 
F. W. REDFERN, 
Oo. Cc. HOWE, 
Committee. 
Received and placed on file. 


The committee on streets to whom was 
referred the petition to grade and gravel 
Riverview street from Main street to 
Isaac street and William street fram 
Middle atreet to Riverview street, begs 
leave to report as follows: 

We recommend the petition be granted. 

WwW. T. BRITTEN, 
F, W. REDFERN, 
oO. Cc. HOWE, 
. Committees. 
Received and placed on file. 


committee on public lighting to 
was referred the petition for gas 
on Holmes street, begs leave to 
report as foliows: 

We recommend that the Lansing Fuel 
.«& Gas Co., be directed to install mains 
to give gas service on Hoimes st, 

A. BE. DYMOND, 
H. 8S. FOWLER, 
E. D, KLOCK, 
Committee on Public Lighting. 
By Ald, Dymond— 

That report of 
adopted. 

Carried. 


the committee 


The committee on public lighting to 
whom was referred the request of E. R. 


- 


be 


4 
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Havens gand D. G. F. Warner that a 
pole standing between property at num- 
bers 924 and 1002 Ionia street be moved 
in order that they may build a joint 
driveway, begs leave to report as fol- 
iows: 

We recommend that the pole be moved 
in order that the driveway may be built 


as desired by the owners of the property. 
- Stgned, 
A. E. DYMOND, 
H, 8. FOWLER, 
E. D, KLOCK, 


Committee on Public Lighting, 
By Ald. Pymond— 
That the report of the committee be 
adopted. 
Carried. 


The committee on public ie to 
whom was referred the boulevard lighting 
matter recommends that the sum of 
$31,730.26 be placed in the budget to pay 
the expense of § installing boulevard 
lighting system on the streets for which 
the board of water and electric light 
commissioners have furnished an  esti- 
mate of cost, the same being the faqllow- 
ing named streets: 

Hosmer st., from Michigan ave. 

tO Main st, .. ccs esac cnceecit eRe Gu 

Larch st. from Michigan ave, to 


Kalamazoo st... ‘5 seems 1,064,238 
Main st. from Cedar to Dakin st 2,978.53 
Holmes st. from Michigan ave. 

to Main st. ...... rrr ft 
Cedar st. from Michigan to Mt. 

Hope Ave, .sccccecevcvncscces 6,298.48 
Franklin ave. from M. c. R. R. 

to Clark St. ccccccccncvevecses Bp OkOsOn 
Michigan ave, from Regent st. 

to city limits ........ ceeee 1,502.97 
Saginaw st. from Clayton at. to 

city limits ...... os aes chu ce 
Sparrow ave. from Washington 

ave. to Logan st. .......ee++. 3,123.69 
Allegan st. from Wainut to 

Logan st. ..... 6 08 60 wees 6 eines a 
Turner st. from Clinton to 

Worth st. ...ccccwivncessvticss on “ME 
Genesee st from Butier to 

Logan st. ..saees coke ncncess Se 
S. Grand ave. from Washtenaw 

to Main ..... eeepc eacee Sper 
BH. Main from Washington to 

River .... Pe eee 
E, Mt. Hope ‘from Washington ’ 

to Cedar eS se 

$31,780.26 


Respectfully submitted, 
A, E. DYMOND, 
H. S. FOWLER, 
E. D. KLOCK, 
Committee on Public Lighting. 
Received and placed on file. 


To the Honorable Mayor and City Coun- 
cil, 


- Gentlemen. 


Your special committee appointed by 
the mayor, Monday evening, May 24th to 
arrange for a farewell dinner to be given 
to Alderman Gross, begs leave to offer 
the foliowing report: 

That we recommend the dinner to be 
given at the New York Cafe, Wednesday, 
June 2, nexi at $:00 p. m, and that the 
dinner shall be given by the mayor, th3 
aldermen and city officials and that we 
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anvite the wife of Alderman Gross and 
aiso the wives of the city officials. 
Cc. H. BURGESS, 
E. 8. VERY, 
WwW. T. ITTEN, 
By Ald. Burgess— ¢ 
That this report be adopted. 
Carried. 


The committee of fifteen councilmen to 
whom was referred the matter of the 
removal of gravel from Ormond street 
and undermining of the manhole atd 
sewer in said street begs leave to report 
as follows: 

After a very careful investigation, we 


find that much gravel has been removed— 


from said street, and the manhole and 
& portion of the sewer removed. 

We further find that nymerous per- 
sons, as well as one corporation § at 
least are responsible for the trespass, viz. 
Ex-Ald. Louis Neller, Frank “Young, 

Young. Brothers & Daley, Lansing 
Realty Company, William Riley, Cecil 
Kenter, one Courtright and others. 

We accordingly recommend that the 
city attorney be directed to adjust the 
joss to the city or to bring such action 
as he may deem necessary and proper 
against all of the gullty parties. 

E. §. AVERY, 
D GF. WARNER, 

By Ald. Avery.— 

That report of the 
adopted. 

Carried. 

The committee on street riau@ay to 
whom was referred the matter of .n- 
crease in fare, begs leave to report as 
follows: 

We recommend that it be the sense of 
the council that the Lansing Street Rail- 
way Co., be permitted temporarily to 
gelis four tickets for twnety~-five cents 
and to collect ten cents for a cash fare. 
All tickets and cash fares to _ entitle 
the patrons to a transfer, provided that 
the company pay their men the proposed 
increase In wages and provided further 
that all conductors shail have tickets for 
sale at aboye rate and should conductors 
be without ticket then the patron ‘may 
ride on a five cent fare. Above rate to 
become effective on Monday, June 
seventh A. D., 1920. 

EK. 8. AVERY, 

A. H. DOUGHTY, 

JOHN McCLELLAN. 
By Ald. Avery— 

That the report be recetved and placed 
on the table. 

Carried. 


committee be 


By Ald. Britten— 

That whem we adjourn, it be to next 
Friday evening at 8 o’clock and as a 
special order to debate on street railway 
matters. 

Carried. 


BONDS APPROVED. 
The peddler license bond of Arthur 


Ward as principal with Fidelity & De- 
posit Co. as surety, was approved. 


The dray license bond of E. L. Streeter 
as principal with Ralph M. Wineganiit 
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and Joseph P. Smith as sureties, was ap-- 


proved. 


+a 


The dray license bond of Frank IL. ) 


Smedley as principal with The Aetna 
Casualty & Surety Co. as surety, was ap- 
proved. 

The peddler 


license hond of 


proved, 


The dray license bond of John DeCamp 
74 principal with Fred M, Humell and 
a a's 


The junk Hecense bond of Jim Allen as = 


principal with H. H. Pulver and J. D. 
Towar as sureties, was approved. 


The electriclan bond of Allen-Sparks 
Gaslight Co. ag principal with R. A. Ast- 
ley and E. E. Hawley as sureties, was 
approved 


The cement contract bond of Atlantic 
Refining Cy. as principal with Globe In- 
demnity Co. as surety, was approved. 

Adopted by the following vote: 

Yeas—Ald, Avery, Eritten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Grogs, 
Howe, Klock, Leonard, Main, Redfern, 
Sanders, Trager—15. 

Nays—-None. 


MOTIONS, RESOLUTIONS AND 


NOTICBS, 
By Ald. Klock— 

Resolved by the city council of the city 
of Lansing: 

That the ways and means committee 
Place the sum of $31,730.26 in the 1920 
budget for the purpose of paying the cost 
of installing boulevard lights in the fol- 
lowing named streets: 

Hosmer st. from Michigan ave. 





Stabler as sureties, was approved. . 


John | 
Swales as principal with The Aetna Cas- — 
ualty & Sugety Co. as surety, was ap- — 


4 


Dranles. 


to Melihn Mt. cc cpascecsvanseness SIGE 
Larch at. from Mich. ave. to 

Kalamazoo st. ..cecccssccce 1,064.23 
Main st, from Cedar to Dakin ; 

at, eure roveeesranases nee saunreecan ‘2,973.53 
Holmea st. from Mich. ave, to 

a ae a lentes. SSE 
Cedar st. from Mich. ave. to Mt. 

Hope ave. eee Poteet eonesenantsa 6,232.48 
Franklin ave, from M. C. R. R. 

to” Clarke! whe ia isp fhe Te cock ps 2,516.61 
Mich. ave. from Regent at. to 

Ghty WMemlte Gece recdccece.» 1,608.97 
Baginaw st. from Clayton at. to 

i) i rt 
Sparrow ave. from Wash. ave, to 

DAME Bh. <5 Gates dieaccsvccn ss 8123.50 
AlNegan st. from Walnut st. to 

LOEWE. GE, cet beg Vabeciziscanse BISA 
Turner st. from Clinton st, to . 

po ee: ee a Pee. nee ee me 810.13 
Genesee at. from Butler st. ta 

Logan st. «ae a OE aed oes ee 535.10 
S. Grand ave, from Washtenaw 

te BRIE WE. cvakodis cascsees..» 8740.00 
B. Main st. from Washington 

ave. tO River at. ...scsenecere 1,430.00 
&. Mt. Hope ave. from Wash- 

ington ave, to Cedar st. ...... 1,750.00 

$31,730.26 
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Adopted by the follewing vote: 
Yeas—Ald. Avery, Eritten, Burgess, 


Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, Redfern, 
Sanders, Trager—-16. 

Nays—None. 


By Ald, Leonard and Howe—- 

Resolved by the city council of the city 
of Lansing: 

That the electric Ight and water board 
be requested to place a light at the in- 
tersection of Memphls st, and South Gen- 
esee Drive in Hspanore addition td the 
city of Lansing. 

Adopted by the following vote: 


Yeas—Ald. Avery, Eitten, Burgess, 
Doughty, Dymond, Hddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, Redfern, 


Sanders, Trager—l5. 
Nays—None, 


By Ald. Main— 

Resolved by the city council of the city 
of Lansing: 

That the mayor and clerk be instructed 
to extend a vote of thanks to the Reo 
Motor Car Co. and Olds Motor works in 
appreciation of the autos furnished for 
Memorinl day parade, 

Adopted by the following vote: 


Yeas—Ald. Avery, Eritten, ~Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Redfern, 


Klock, Leonard, Main, 

Sanders, Trager—15., , 
Nays—None. 

By Ald. Britten— 

Resolved by the city council] of the city 
of Lansing: 

That J. N, Churchill is hereby ordered 
to proceed with the public comfort sta- 
tions and notify Victor Lundeen and 
Thomas Shields and A. D. Crosby that 
they proceed with the work and continue 
same without delay so that the public 
may have the benefit of the same. 

Adopted by the following vote: 

Yeas—Ald, Avery, Evitten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, Redfern, 
Sanders, Trager—l165. 

Nays-—None. 


By Ald. Doughty— 

Resolved by the city council of the city 
of Lansing: 

Whereas, the wooden bridge maintained 

by the Michigan Central Rallroad com- 
pany over its tracks at Main street is 
unsafe for travel,’ and ‘ 
* Whereas, Main street in this vicinity is 
about to be paved and the pavement will 
be considerably wider than the bridge, 
and 

Whereas, said bridge is not located on 
the center line of Main street and will 
for all these reasons be dangerous to 
travel; therefore, be it 

Resolved, that the sald bridge be and 
is hereby condemned as unsafe and that 
the Michigan Central Railroad company be 
and they are here directed to replace sald 
bridge with a suitable structure and that 
the city clerk be instructed to notify sald 
Michlgan Central Railroad company of 
this resolution, 

Adopted by the following vote: 

Yeas—Ald. Avery, Eritten, Burgess, 
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Doughty, Dymond, Hddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, . Redfern, 
Sanders, Trager—15. 

Nays—None. 


By Ald. Eritten-— 

Resolved by the city council of the city 
of : Lansing: 

That the city attorney be and is hereby 
directed to notify all railroad companies 
operating in the city of Lansing to im- 
medlately place all grade crossings in a 
Bafe and passable conditlon, and that he 
be instructed to secure the co-operation of 
the Michigan ,Public Utilities commission 
so that this work may be done at soon 
as possible. 

Adopted by the following vote: 


Yeas—Ald. Avery, Eritten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, Redfern, 


Sanders, Trager—15. 
Nays—None. 


By Ald. Kiock— 

Resolved by the city council of the city 
of Lansing: 

That the superintendent of public 
works be and is hereby instructed to 
replace waterlng troughs on corner Tur- 
ner and Clinton streets and on Franklin 
east, where they were located before 
they were torn out for paving. 
By Ald. Fowler— 


That the resolution be referred to 
first ward aldermen and: superintendent 
of public works, 

Carried. 


By Ald. Britten— 

Resolved by the, city council of the city 
of. Lansing: 

That the city clerk be and he is hereby 
directed to draw an ordér on the city 
treasurer for the sum _ . of $2,500.00, 
payable to Louise Karkau in payment for 
E. 31.5 fe®t of lot 11, block 2 of Prine’s 
Subdivision of Lansing, and one “for 
$262.50 payable to Harry Blliott, in pay- 
ment for the weat 3.5 ft. of lot 12, block 
2, Prine’s Subdivision of Lahsing, when 
the proper deeds approved by the city 
attorney have been delivered to him. 

Resolved further that such orders be 
paid from the local improvement costs 
advanced fund, 

Adopted by the following vote: 

Yeas—Ald. Avery, Bitten, Burgesa, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, Redfern, 
Sanders, Trager—15. 

Nays—Nene, 


By Ald. Redfern— 

Resglved by the city council of the city 
of Lansing: ‘ 

That ths city engineer be and he ls 
hereby directed to proceed with the in- 
stallation of the necessary underground 
work in advance of paving Michigan ave. 
from M. C. R. R. to old city limits. 

Adopted by the following vote: 


Yeas4Ald. Avery, MHritten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Groaa, 
Howe, Klock, Leonard, Main, Redfern, 
Sanders, Trager—15. 

Naya—None, 
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1 a 
» | By Ald: jFowler— to estimate in detail the probable cost 
Resolved by the city council of the city and expense of such work and of the 
of Lansing: materials to be uged therein, and make 
That the superintendent of public a record thereof in his office, and. cause 
works be directed to instruct the con- to be prepared so far as necessary, plans ~ 


tractors constructing the comfort sta- 
tions to clean up around their work and 
that the superintendent be directed to 
Clean up the rest of the city hall grounds. 
Adopted by the following vote: 

‘ Yeas—Alad. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Groas, 
Howe, Klock, Leonard, Main, Redfern, 
Sanders, Trager-—-15. 

Nays—None, 


: 
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By Ald. Leonard— 
Resolved, that the city clerk be and 
« he hereby is directed tu advertise as 
~provided by law, for sealed proposals 
ja for constructing a sewer in north side 
of Michigan ave. from Magnolia ave. to 
50 feet east of Fairview ave. in ac- 
cordance with the plans and specin- 
. cations on file in the office of the city 
. engineer. Proposals to be received up to 
4:00 o’clock p. m., Monday, June 7, 920. 
Each proposal to be accompanied ith 
-a é@ertificd check tn the sum of $10.00. 
Right is hereby reserved to reject any 


i" or all bids. 
i Adopted by the following vote: , 
Yeas—Ald. Avery, Hritten, Burgess, 

Doughty, Dymond, Eddy, Fowler, Gross, 

1 Howe, Klock, Leonard, Main, Redfern, 

1! Sanders, Trager—165. 

I Nays—None. 

i 


‘ PUBLIC IMPROVEMENT 1, 


By Ald. Britten-~ 

« Resolved by the city council of the city 
of Lansing: a 

W That is a public necessity, and it is 
i hereby determined to grade Hayford ave. 
from Prospect st. to Kalamazoo sat. 

That the city engineer be and hereby 
ia directed to estimate the kind and quan- 
} tity of material to be used therefor, and 

- to estimate in detail the probable coat 
and expense of such work and of the 


a record thereof in his office, and cause 


. and gpecifications for such work, and to 
prepare a profile of such portion of said 
> street and report his determination, esti- 
mate and plans to the city council at 
its next regular meeting, or as soon there- 
after ag possible, as required by the char- 
ter of ‘said__city. 
Adopted by the following vote: 
Yeas—Ald. Avery, Eritten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, Redfern, 
Sanders, Trager-—~15. 
— Nays—None. 


By Ald. Britten— 

Resolved by the city counil of the city 
of Lansing: 

That it is a public necessity, and it is 
hereby determined to grade and gravel 
iN Riverview street from Main street to 
i Isaac astrect and William street from 
" Middle street to Riverview street. 

i That the city engineer be and hereby 
| is directed to estimate the kind and quan- 
tity of material to be used therefor, and 


materials to be used therein, and make . 


to be prepared so far as necessary, plans 


and specifications for such work, and to 
prepare a profile of such portion of said 
street and report his determination, esti- 
mate and plans to the city council at 


_its next regular meeting, or as soon there- 


after as possible, as required by the char- 
ter of said city. 


Adopted the following vote: 
Yeas—Ald Avery, Eritten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 


Howe, Klock, Leonard, Main, 
Sanders, Trager—16. 
Nays—None. 


Redfern, 


By Ald, Britten— 

Resolved by the city’ council of the city 
of Lansing: . 

That it is a public necessity, and it is 
hereby determined to construct a curb and 
gutter on Wall street from Center street 
to Cedar street. 

That the city engineer be and hereby 
is directed to estimate the kind and quan- 
tity of material to be used therefor, and 
to estimate in detail the probable cost 
and expense of such work and of the 
materials to be used therein, and- make 
a record thereof in his office, and cause 
to be prepared so far ag necessary, plans 
and specifications for such work, and to 
prepare a profile of such portion of said 
street and report his determination, esti- 
mate and plans to the city council at 
its next regular meeting, or as soon there- 
after as possible, as required by the char- 
ter of said oity. 

Adopted by the following vote: 


Yeas—Ald. Avery, Eritten, Burgess, 
Doughty, Dymond, BHddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, Redfern, 


Sanders, Trager—16. 
Nays—None. 


Ey Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

\That it is a public necessity, and it is 
hereby determined to repave Michigan 
avenue from Michigan Central railroad 
tracks to old city Hmita, 

That the city engineer be and hereby. 
is directed to estimate the kind and quan- 
tity of material to be used therefor, and 
to estimute in detail. the probable cost 
and expense of such work and of the 
materials to be used therein, and make 
a record thereof in his office, and cause 


_ to be prepared so far ag necessary, plans 


and specifications for such work, and to 
prepare a profile of such portion of said 
street and report his determination, estt- 
mate and plans to the city council at 
its next regular meeting, or as soon there- 
after as possible, as required by the char- 
ter of said city. | 
Adopted by the following vote: 


Yeas—Ald. Avery, Eritten, Burgess. 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, 


Redfern, 
Sanders, Trager—1l16. 
Nays—None. 


By Ald. Britten— 
Resolved by the city council of the city 
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of Lansing: 

That it is a public necessity, and it is 
hereby determined to gravel Bartlett 
street from Saginaw street to North Gen- 
esee Street Drive. 

That the city engineer be and hereby 
is directed to estimate the kind and quan- 
tity of material to be used therefor, ‘and 
to estimate in detail the probable cost 
and expense of such work and of the 
materials to be used therein, and make 
a record thereof in his office, and cause 
to be prepared so far as necessary, plans 
and specifications for such work, and to 
prepare a profile of guch portion of said 
.treet and report hig determination, esti- 
Mate and plans to the city council at 
its next regular meeting, or a8 soon there- 


after as Possible, as required by the a, 


ter of said oity. 
Adopted by the following vote: 


a™  Yeas—Ald. Avery, Eritten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, Redfern, 
Sanders, Trager—15. 
Nays—None. 
PUBLIC IMPROVEMENT IV 


By Ald, Leonard— 

Resolved by the city council of the 
elty of Lansing: ° 

That .the special assessment rol) for 
constructing a sewer in Dayton street 
from Saginaw street to north end of 
street as returned by the city assessur 
{as amended by the city council upon 
review) be and the same is hereby ratr- 
fied and cenfirmed, and that the mayor 
be and hereby is directed to affix within 
ten days, his warrant directing the city 
treasurer to collect said tax on oy be- 
fore the 3ist day of July, 1920. 

Adopted by the following vote: 


Yeas—Ald. Avery, Eritten, Burgess, 
Doughty, Dymond, Bddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, Redfern, 


Sanders, Trager-—15. 
Nays—None. 5 


By Ald, Leonard 

Resolved by the city council of the 
city of Lansing: 

That the special assessment roll for 
construction of a sewer in Main asatrest 
from Evcrett street to west city limits 
as returned by the city assessor (as 
amended by the city council upon re- 
view) pve and the same is hereby ratified 
and coutirmed and that the mayor be 
and hereby is directed to affix within 
ten days, his warrant directing the city 
treasurer to collect said tax on or before 
the 3list day of July, 1920. 

Adopted by the following vote: 


Yeas—Ald. Avery, Efrttten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, Redfern, 


‘ Sanders, Trager—165. 
Nays—None. 


By Ald, Leonard— 
Resolved by the city council 

clty of Lat.sing: 
That the special 
constructing a sewer 


of the 


assessment roll for 
in Main street 


from Everett to 106 ft. N. W. of Middle 
street and ia West street from Marin 
Josepk street as returned 


street to St. 
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by the city assessor (as amended by the 
city council upon review) bé and the 
Bame is hereby ratified and confirmed, 
and that the mayor be and Hereby is 
directed to affix within ten days, his 
warrant directing the city treasurer to 
collect said tax on or before the 31st. 
day of July, 1920. 

Adopted by the following vote: 

Yeam—Ald. Avery, MBritten, Burgess, 
Doughty Dymond, Eddy, Fowler, Grogs, 
Howe, Klock, Leonard, Main, Redfern 
Sanders, Trager—165. 


CONSTRUCTION OF SEWERS AND 
DRAINS, IIt 


By Ald. Leonard— 

Resolved by the city council of the city 
of Lansging: 

Whereas, notice to taxpayers and per- 
song interested in the construction of 
2930 feet of sewer in Michigan ave. from 
Magnolia ave. to 60 ft. east of Fairview 
ave. in the toll gate sewer and drain 
district of the city of Lansing, having 
been duly given as required by the 
charter of said city, and the said city 
council after hearing divers suggestiona 
and objections by such persons so inter- 
ested, at the time and place provided in 
such notice to the plans and necessity of 
such improvement, and after due con- 
Sideration it is hereby determined by 
said city council that such sewer is a 
necessary public improvement; and it is 
determinetl by such city councll to con- 
truct the same as originally set forts 
in a resolution adopted by such city 
counct] on the 24th day of May, A. D. 
1920, together with necessary manholes, 
catch basins and laterals therefrom, 

And that the plat and diagram as 
returned by the city engineer, be and 
the same is hereby &dopted and that It 
be recorded in the book of sewer reo- 
ords in the office of city clerk, and it 
is further resolvgd, that’ the portion of 
the city deemed to be specially benefited 
by said improvement is all lots, parts of 
lots and pieces of land within the district 
specifically described and set forth in a 
resolution of said city council, for the 
construction of said sewer passed upon 
the 24th day of May A.D. 1920, except- 
ing from said described district, all pupn- 
li¢ stre3ts and alleys. 

That the estimated expense of such 
improvement is $354.00 of which one- 
sixth or $59.00 shall be paid from the 
general sewer fund and the remainder 
of $295.00, shall be defrayed by special 
assessmont/ upon the taxable lands and 
premises, within the district above 
described in proportion to the benefits ac- 
curiug to each parcel respectively from 
the construction of such sewer, and upon 
the owners and occupants of the houses 
and lands within said district in propor- 
tion to. the advantage which shall ac- 
crue from the caogstruction of such sew. 

That the city assessors be and hereby 
are instructed to make an assessment in 
accordance with the terms of the above 
resolution, and report the same to this 
eouncil at the next regular meeting, or 
ag soon thereafter as may be. 

Adopted by the following vote: 


Yeas—Ald,. Avery, Britten, Burgess, 
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Doughty Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, Redfern 
Sanders, Trager—165. 

‘Nays—None. 

SIDEWALK RESOLUTION 

By Ald, Eddy— 

Resolved by the city council of tne 


city of Lansing: 

That it is a necessary public improve- 
ment and it is hereby determined that 
the sidewalk shall be repaired in front 
of south 6 1-2 feet of east 6 rods of lot 
1 and north 39 1-2 feet to east 6 rods 
of lot 2, block 3 on the west side of 
Larch street, owned by Mrs. Mann. 

Also in front of south 43 feet of east 
6 rods of lot 2, bik. 3, on the west sida 
of Larch street, owned by Miss Mulcahy. 

Also in front of lot 24, block 3 on the 
west side of Larch street, owned by Mrs. 
Hoag. 

Also iu front of lot 10, block 4, on 
the south side of Pearl street, owned by 


’ Freda Megert. 


Also in front of lot 1, Holmes Realty 
Company plat, on the north side of 
Pennsylvania avenue, owned by 8. M. 
Wershow and that the owners of said 
above described lands be and they are re: 
quired to build the same and in ac- 
cordance with the specifications on file 
in the oftice of the city engineer on or be- 
for the 10th day of July, 1920. 

That the superintendent of public 
works is authorized and directed to pro- 
ceed to construct such artificial stone 
walk in front of the above described 
premises after the expiration of said 
date, upon the failure of the owner or 
owners of the parcels herein described 
to construct the same, as hereby re- 
quired; and that the expense of con- 
structing the same shall be paid out of 
the é¢ontingent fund, and the city as- 
sessors are hereby directed to assess the 
expenses of constructing the same 
against said described land as provided 
by section flve of ordinance No. 23, of 
the revfsed ordinances of the city of 
Lansing, and chapter 17 of the city char- 
ter. 

The city clerk is directed to give due 
notice hereof by publication of a notice 
of this resolution for three successive 
days as provided by said ordinance No. 
23. 


- Adopted by the foliowing vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Doughty Dymond, Eddy, Fowler, Gross, 
Howe, Kicck, Leonard, Main, Redfern 
Sanders, Trager—15. 

Naye—None. 

GENERAL ORDERS 
Claims Allowed 
Claimant Endorser Amount 
E. Nester, Alfred Seymour .....$ 137.50 
Olie Gilson, Alfred Seymour .... 16.00 
Wm. Clark, Alfred Seymour .... 14.00 
Cc. M. Fuller, Joseph Beck ..... 25.00 
The Pal Bus Co., H. L. Bancroft 14.85 
The Briggs Co., H. Lee Bancroft 30.84 
Fred Restau, A. E. Dymond .... 16.00 
H. Lee Bancroft, H. Lee Bancroft 4.36 
Air Friction Carburetor Co., C. } 

4 ee ae ee 15.62 
Ua. Ne FRRERTIAN 0 cr recccnacsaren 6.00 
Butler Construction Co.,, O. KE. 

EN ats sdevice  coteseisnncaeer TRE 

Adopted by the following vote: 

Yeas—Ald. Avery, HBritten, Burgess, 
Doughty Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, Redfern 
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Sanders, Trager—16. 


Nays—None. ' 

Council, adjourned untii next Friday 
evening, 

JUDSON A. PARSONS, 
City Clerk. 

City Clerk’s Office, June 1, 1920. 
Columbia Carbon Co., C. J. Fox 3.00 
A. D. Donnelly, et al, Joseph Beck 820.76 
Qc T, Lord,-C. T. Lord ......... 692.33 
R. W. Smith, et al, H. Lee Ban- 

croft gdeoetepaeen pete eevee eevevea 711.41 
John Crotty, O, E. Eckert ...... 20.20 
Harvey and Arthur Lambert, O. 

BE. -Bokkert uence 2ctcsedosesss RESO 
Young Broa. & Daley, A. Winegar 206.75 
Hoyt Woodman, A. Winegar ... 249.60 
A. Winegar, A Winegar ..ciseeen 14.07 
Hawkes Tire & Rubber ae A. 

Wimegar <.2cscc se einee ~~ | 74.90 


Mra. H. R. Washington, A. " ‘wine- 


SRF Dewnds. oe eHi gh s os odode cee s 8.88 
The State Journal, Dr. James 

Humphrey ...0.. ovvunnsavese 1.62 
Mills Dry Goods Co., Dr. James 

HumpBrey ..ccesccvecvenavancs 12.25 
B. Derhammer, A. Winegar ..... 484.58 
Geo. Toman, et al, A. Winegar.. 460.19 
A. C, Sack, et al, A. Winegar .. 3,013.28 
Wm, R. Wright . H. Lee Ban- 

BOTL. vim ce. so atere slags Meainas rece 14.40 
Mattie B. Loomis, D. G. Warner 42.60 

J. J. Cook, Geo, R. Pegg .....-. 9.25 
Smith Winchester Co, OO. E. 

WOE cca ave tensac gies “STIG 
WwW. W. Armstrong Co., H. " Lee 

Bancroft ..ccaccesace ‘rae 61.90 
John Crotty, John. 8S, Bennett es 1.15 
YL. Dixon Electrical Co,, Dr. 

James Humphrey ....sesseae 17.16 
Milton Shaw, Dr, James 

Humphrey .scoscscncrsccvenes 20.00 
Henry Washington, Dr, James 

Humphrey .sccsccvsivcvcsuwees 28.17 
Lansing Pure Ite Co., W. 8. Rob- 

oe a ey ee ee Pere 5.50 
National Grocer Co., Dr. James 

HumMBHrey 4. cicicctocceseccrons 11.17 
James A. Humphrey, Dr. James 

Hum PRPMF wecase se | FV orev sewis 5.61 
Gohr Bros. Contracting Co., O. E. 

oe ee 
Worden Grocery Co., A, Winegar 5.b4 
Dept. Public Works, A, Winegar 5.27 
Worden Grocer Co., A. Winegar 17,47 
Municipal Supply Co., A. Winegar 2.00 
Columbia Carbon Co., A. Winegar 3.00 
Dunham Hardware Co., A. Wine- 

i eer a Leer reer)  - ee oy ce 5.90 
The Briggs Co., O. E, Eckert... 2,400.08 
Heller Bros., O. HE. Eckert ..... 665.60 
Duplex Sales Co., O. E. Eckert.. 48.28 
August DePorter, O. E. Eckert 183.65 
Gohr Bros. O. E. Eckert ........ 1,200.00 
Columbia Carbor Co., O. E. Eckert 3.00 
Dept, Public Works, O. B. Eckert 4,23 
‘Lansing Tent & Awning Co., O. EH. 

We vcs te oe Wa lbteys ns wna 79.80 
Hoyt Woodman, O. E Eckert .. 220.00 
Ernest Runnells, O, BE. Hckert .. 493.35 
S. 8. Brown, O. E. Eckert ..... 3.60 
Brown-Gordon Co., O. E. Eckert 68.60 
Thling Bros. Everard Co., F. #H, 

Presley 2.0 ‘sees ec sso Se 1.55 
Lansing ~Fuel & Gas Co. ay A 

Humphrey ,.... te Chante 7,43 
Michigan Brass & iron. Works, O. 

E. Eckert aaena eseeoveeuenesaa 877.45 


H, Stmmons, 


Frank Burgess, et al, O. E. 


Eckert eaecsoee#res esa opeseeue 8 & eases 883.33 
Fay G. Dotimingg f..cccccees sss 684,00 
Riker@ LAMPDRGr Ca. cciesccencess 118.75 
Brite -Ch43 Wet eteenianes-. TE 
Martin & CoMpany ...cssecescas 60.00 
Concrete Steel Fireproof Co. .... 200.00 
Webber Construction Co. ....e.- 6.00 


June 1, 1920. _ 


et al, <<. E. Eckert 1,172.45- 
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City Council Rooms 
‘ Lansing, June 4th, 1920. 

The city council! met in adjourned 
regular session and was called to order 
by Mayor B. A, Kyes. 

Roll call: 

Prescnt—Ald, Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager—16. 

Absent—None, 

The record of the previous session was 
approved as printed, 


By Ald. Doughty— 

That the report of the street railway 
oommittee of the last meeting be taken 
from the table. 

Caffied. : 

The committee then offered the follow- 
ing report: 

The committee on street railway to 
whom was referred the matter of In- 
crease In fare begs leave to report as 
follows: 

We recommend that, {t be the sense of 
the council] that the Lanalng Street Rall- 
way company, its successors and assigns, 
be permitted, temporarily, to sell four 
tickets for thirty cents, to charge a cash 
fare of five cents for all children over 
fiVe and under twelve years of age and 
to collect of all others a cash fare of 
ten cents, provide that the company 
shall, at all times, have tickets on sale 
at its office and by all] conductors at 
the above rate and should conductors 


wbe without tickets, then the patron may 


ride for a five cent cash fare. All tickets 
and cash fares to entitle patfon to a 
transfer. It is expressily understood that 
this advance in fares shall not in any 
way abrogate or annul the original con- 
ract or franchise of the company with 
the city. 
E. 8. AVERY, 


PROCEEDINGS 


OF THE 


ITY COUNCIL 


OFFICIAL 





Adjourned Session, Friday, June 4, 1920. 


: JOHN McCLELLAN. 
By Ald. Avery—- 

That this report be substituted for the 
report of the last meeting. 

Carried. 

J. F. Collins, vice president of the 
Michigan Railway was present and in- 
formed the council that the increased 
wages of the car men would be im- 
mediately paid ag demanded and agreed 
upon with them. 

Several citizens algo were heard on the 
subject, 

By Ald. Avery— 

That the report of the committee be 
adopted. { 

Adopted by the following vote: 

Ald. Avery, Britten, Burgess, Doughty, 


Dymond, Eddy, Fowler, Gross, Howe, 
Klock, Leonard, McClellan, Redfern, 
Sanders, Trager—16. 
Naxs—Ald. Main—1. 

ACCEPTANCE 


a 


On this 4th day of June, A. D. 1920, 
the Michigan Railway Company, a Mich- 
igan corporation, with its principal] of- 
fices in the city of Jackson, Michigan, 
hereby accepts the terms of a resolution 
adopted on the 4th day of June, A, D. 
1920, by the city council of the city of 
Lansing, wherein and whereby the Mich- 
igan Railway Company, as an emergency 
measure, is permitted to charge increased 
fares for gtreet car service in the city 
of Lansing, under certain terms and con- 
ditions as set forth in said resolution. 

In witness whereof, the Michigan Rall- 
way Company has caused this acceptance 
to be executed under its seal by its duly 
authorized officers this 4th day of June, 
A, D. 1920, 

MICHIGAN RAILWAY COMPANY, 
J. F. Collins, 
General Manager. 
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J. W. Glendening, Secretary. 
Council adjourned. 
JUDSON A. PARSONS, 
. City Clera. 





cahang, June 4, 1920. 


City Council Rooms 
Lansing, June 7, 1920. 

The city council met in regular ses- 
Bion and was called to order by Mayor B, 
A. Kyes. 

Roll call: 

Present—Alderman Britten, | Burgews 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Senders, Trager—16. 

Absent-—Ald. Avery—1, 

The record of the previous session was 
approved as printed, 


PETITIONS AND COMMUNICATIONS 


A communication was received from 
‘the Lansing Chamber of Commerce re- 
questing city officials to furnish auto- 
mobiles for the occasion of the Ladies 
of the Maccabees national convention to 
be held in this city June 8, 9, 10 and 1ith. 

Received and placed on file, 


A communication was recelved from 
F. N. Newman concerning the shortag e 
of sugar and suggesting a remedy there- 
for. 

On motion of Aid. Doughty the com- 
munication was referred to the market 
committee. 


A plan for a plat to be calied Soutn 
Gardens number two was gubmitted b 
the F. B. McKibbin Co. \ 

Referred to committee on streets an 
city engineer, 


A communication was received from 
the Sinclair Refining Co. in regard to 
supplying the city With asphalt during 
the present year. 

On motion of Ald, Doughty the com- 
munication was referred to committee on 
streets, city engineer and city attorney. 


A petition was received from F. W. 
Van Houten to operate an electric corn 
popper on the S. W. corner of Washing- 
ton avenue and Ottawa atreet. . 

Referred to committee on streets, 


A petition was received from LeRoy 
Fowler and five others to pave Beal 
Court from Shepard st to Leslie st. 

Referred to committee on streets. 


A plan of Shields subdivision was pre- 
sented by A. N. Bateman. 
Referred to committee on streets, 


A communication directed to the mayor 
was recelved from Congressman P. H. 
Kelley in regard to the coal situation in 
Michigan. . 

Received and placed on file. 


A communication was recelved from 
the secretary of the Engineer’s club re- 
garding action that should be taken re- 
garding city planning. 

Received and placed on file. 
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June 7, 1920. 


A_ petition was received from Riley a 


F. Warren and seventeen others to con- 
struct curd and gutter and Pave to a 
width of thirty feet on Franklin avenue 
from Clark and Otto street to Sheridan. 
Referred to committee on streets, 


A petition wag received from J; A. 
Daley and thirty-eight others to pave 
Holmes street from Michigan ave. to 
Main street, 


Referred to committee on streets, 


A petition was received from J. A, 
a? ee Seven others to grade alley 
n oc one of Lansing Improvem 
Company’s Addition. . .- 

Referred to committee on streets. 


OPENING OF BIDS 


The following bids were received for 
constructing sewer in north side of Mich- 
igan ave. from Magnolia ave. to 50 feet 
= oe See ave, 

of Leo Verlinde & DeJacgher y 
Bid of John Bray wet pene 
Bid of August Porter ......... 217.00 
— aie. Leonard— 

esolved by the city coun 
city of Lansing: : ea aay 

That the bid_of John Bray for the con- 
struction of sewer in north side of Mich- 
igan ave, from Magnolia ave. to 50 ft. E. 
of Fairview ave, for the sum of $206.00 
being the best and lowest bid, that same 
be and hereby is accepted, and be it 
further resolved that the mayor and 
city clerk be directed to execute 2 con- 
tract with the said John Bray, in behalf 
of the city of Lansing, according to said 
bid presented, and specifications on file. 

The above resolution was Placed on file 
for one week in office of city clerk in ac- 
cordance with section 92 of city charter. 


=~ se Leonard— 
esolved by the city council o 
of Lansing: . toe one 
That the bid of John Bray for tne 
construction of a sewer in Willow street 
from Capitol avenue to the river, for 
the sum of $1,700,00 being the best and 
lowest bid, that same be and hereby 18 
accepted, and be it further resolved that 
the mayor and city clerk be directed to 
execute a contract with the said John 
Bray in behalf of the city of Lansing, 
according to sald bid presented, and 
Specificationge on file. 
The above resolution was Placed on file 
for one week in office of city clerk in ac- 
cordance with section 92 of city charter. 


REPORTS OF TY OFFICERS 
To the Honorable Mayor and City Council 
of the city of Lansing. 
Gentlemen: 

I herewith present you with plana and 
estimate of cost for paving Holmes street 
from Michigan ave. to Main street. 
Estimated cost ...............-.$81,416.00 
Intersections .........$6,996.00 
20% of balance ....... 4884.00 11,880.00 





Tc be assessed ................$19,636,00 
Respectfully submitted, 
0. BE. ECKERT, 
City Hngineer. 
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Received and piaced on file, 
REPORTS OF COMMITTEES 


The committee on streets to whom was 
srred the petition for a curb and gut- 
r on Clemens ave. from Michigan ave. 
Jerome street, begs leave to report 
| follows: 4 

We secommend the petition be granted. 
WwW. T. BRITTEN, 

F. W. REDFERN, 

oO. C. HOWE, 

, Committee. 
Meceived and placed on file. 


The committee on streete to whom was 
ferred the petition to construct a curb 
Bd gutter and pave to a width of 30 ft. 
franklin ave. from Clark and Otta street 
Sheridan atreet, begs leave to report 
} follows: 

We recommend the petition be granted, 
i Ww. tT. ITTDN, 

F, W. RHDFERN, 

}. 0. Cc. HOWE. 

Received and placed on file. 


The committee on streets to whom was 
ferred the petition to pave Holmes at. 
c Michigan ave. to Main street, begs 
ave to report as follows: 

We recommend the petition be granted. 
WwW. T. BRITTEN, 

F, W. REDFERN, 

| 0. Cc. HOWE. 

Received and placed on file. 


Bhne committee on streets to whom was 
J ed the communication of the 
Mtandard Real Estate Company (council 
roceedings May 24, 1920), begs leave 
i report as follows: 
We recommend that the plan _ for 
@iatting the east 1-2 of S. E. 1-4 of 
“tion 18, and of the east one hundred 
wenty acres of the southwest quarter 
F section seventeen be approved. 

. BRIT THN, F 
F, W. REDFERN, 
Oo. Cc. HOWE, ° 
y Ald. Britten-—— 
‘That report of the committee be 
Mopted. 
© Carried. 


Your committee on streets and city 
mgineer, to whom was referred the com- 
unication of Charles J. Davis and four 
pthers regarding petition and remon- 
“trance for the paving of Holmes street, 
@g leave to report as follows: . 
A petition was received May 26th for 
aving Holmes street from Michigan 
‘Avenue to Main street. This petition con- 
‘ained a sufficient number of signatures 
> that the street could be ordered paved 
accordance with the requirements of 
city charter. One of the signatures 
on the petition was that of the Young 
Brothera Realty Company -by C. C. Lud- 
wig, Manager. The assessors books at 
that ttme showed no property assessed to 
Young Brothers Realty Company. Mr. 
Ludwig was therefore called on the tele- 
phone and asked what property he was 
igning for. He stated that the Young 
rothers Realty Company were agents 
for the owners of the land embraced in 
e Ludwig Park Subdivision and that he 


— 
ene 
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had authority to proceed with the installa- 
tion of any permanent improvement that 
would help the sale of those lots, He was 
told that the sufficiency of the» petition 
depended upon the frontage he repre- 
sented and was asked particularly wheth- 
er or not he had authority to sign the 
es for paving and he stated that he 
ad. 

The street committee therefore recom- 
mended the paving of Holmes street on 
June 2nd and the council declared it a 
public necessity and determined to pave 
the street. 

One week later, on June 9th, a remon- 
strance was received by the council from 
D. C. Hunter and 22 others. This re- 
monstrance contained some of the names 
that were on the original petition. We 
are informed by the city attorney that the 
Signing of the remonatrance did not act 
to remove any names from the original 
petition. 

A petition for paving Holmes street 
from Michigan Avenue to Main street has 
been presented to the council at this 
meeting. This petition meets the require- 
ments of the city charter so that the 
street can be ordered paved. Inasmuch ag 
a question has been raised as to the 
validity of the first petition and there ig 
no question ag to the validity of the peti- 
tion presented at this-meeting, we recom- 
mend that the necessary resolutions be 
passed to pave the street based on the 
last petition, 


Respectfully submitted, 
‘W. T. BRITTEN, 
F. W. REDFERN, 
Oo. Cc. HOWH, 
Committee on Streeta. 
O, E. ECKERT, 
City Engineer. 
Received and placed on file. 


EONDS APPROVED. 


The peddier license bond of J. C. Mold- 
enhauer as principal with Aetna Casualty 
and Surety Co. as surety, waa approved. 

The jJunk-dealer bond of Ed. Finman as 
principal with J. E. Fitzgeraki and Abe 
Millstein as sureties, was approved. 

The second-hand dealer bond of 8. E. 
Voorhies as principal with E, M. Voorhets 
and C, E, Toms as gureties, was approved, 

The dray license bond of EKarl T. Smith 
as principal with BE. J. Davis and Jos, M. 
Smith ag sureties, was approved, 

The second-hand dealer bond of Wolf 
Lewis as principal with Jos. Beck and 
David Freeland as sureties, was approved. 

The Michigan Avenue sewer bond of 
August De Porter as principal with Na- 
tional Surety Co. as surety, was approved. 

The May street sewer bond of August 
De Porter as principal with National 
Surety Co. as surety, was approved, 

The Asphalt Cement bond of Barber 
Asphalt Paving Co. as principal with U. 8 
Fidelity and Guaranty Co. as security, 
was aprroved. 

Adopted by the following vote: 

Yoas—Ald. Britten, Burgess, Doughty, 
Dymond, Eddy, Fowler, Gross, Howe, 
Klock, Leonard, Main, McClellan, Redfern, 
Sanders, Trager.—15. 

Nays—None. 
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MOTIONS, RESOLUTIONS AND 
NOTICES. 


By Ald. Doughty— 

Resolved by the city council of the city 
of Lansing: 

That proceedings at law -ve instituted 
against ex-Alderman Lauis Neller, and 
Alderman Jno. McClellan, for violation of 
Sec. 53 of charter of city, in matter of 
removal of, and sale to city, of gravel 
from Ormond street. 

By Ald. Britten— 

That the resolution be laid on table for 
one week. ; 

Carried. 


By Ald, Doughty— 

Resolved by the city council of the city 
of Lansing: 

That the city engineer be and he hereby 
is directed to take such measurements as 
will enable him to arrive at the approxi- 
mate amount of sand and gravel which 
has been removed from Ormondsatreet and 
that he estimate the cost of relaying 
sewer pipe and rebuilding man-hole, and 
also estimate: cest of re-filling said exca- 
vation, to place street in condition it was 
‘at time of acceptance by city, and report 
at our next regular meeting, or as soon 
thereafter as may be. 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, Doughty, 
Dymond, Eddy, Fowler, Gros#, Howe, 
Klock, Leonard, Main, McClellan, Redfern, 
Sanders, Trager.—15. 

Nays—None. 


By Ald. Eritten— 

Resolved by the city council of the city 
of Lansing: 

That the city engineer be directed to 
pave Holmes street from Michigan ave. 
ta Main street and report back to this 
council the actual cost for assessment, 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, Doughty, 
Dymond, Eddy, Fowler, Gross, Howe, 
Klock, Leonard, Main, McClellan, Redfern, 
Sanders, Trager.—15. 

Nays—None. 

By Ald Howe— 

Resolved by the city council of the city 
of Lansing: 

That the. re-registration of voters re- 
quired by law for the general election of 
1920 ehali be conducted in the office of 
the city clerk thereby obviating the nec- 
essity of having boards of registration in 
each ward. 

Lost by the following vote: 

Yeas—Ald. Britten, Gross, 
Clellan, Sanders, Trager—6. 

Nays—Ald. Burgess, Doughty, Dymond, 
Eddy, Fowler, Klock, Leonard, Main, 
By Ald. Gross— 

Resolved by the city council of the city 
of Lansing: 

That the superintendent of public works 
be instructed to rebuild sidewalk where 
needed on lot 8, block 177 and charge 
BSame to -abutting property. 

Adopted by the following vote: 

Yeas—Ald. Brittek, Burgess, Doughty, 
Dymond, Eddy, Fowler, Gross, Howe, 
Klock, Leonard, Main, McClellan, Redfern, 
Sanders, Trager.—16. 

Nays—N one. 


Howe, Mc- 


‘June 7, 1920. 


By Ald. Trager— 

Resolved by the city council of the city 
of Lansing: 

That the city of Lansing hereby offers 
@ reward of $50 for evidence leading to 
the arrest and conviction of. any person 
found guilty of unlawfully appropriating 
the product of any fiower or vegetable 
garden in the city of Lansing. _ 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, Doughty, 
Dymond, Eddy, Fowler, Gross, Howe, 
Klock, Leonard, Main, McClellan, Redfern, 
Sanders, Trager.—15. 

Nays—None, 


By — McClellan— 
: O THE LADY MACCABEES 

Resolved, That we, the Mayor and City 
Council of the City of Lansing, having 
been informed that you are contemplating 
a change in your National Headquarters, 
therefore be it resolved that we the 
Mayor and City Council! of the City of 
Lansing in behalf of the people of Lan- 
sing, extend to your officers and delegates 
a very cordial invitation to consider the 
City of Lansing for your National Head- 
quarters, and we can assure you that the 
body and the people of Lansing will ren- 
der you every assistance poasible, in 
choosing a sultable location in thia city, 
the capital of Michigan. 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, Doughty, 
Dymond, Eddy, Fowler, Gross, Howe, 
Klock, Leonard, Main, McClellan, Redfern, 
Sanders, Trager.—15, 

Naye—Nongey 


By Ald, Howe— 

Resolved by the city council 
city of Lansing: 

That the salary of the janitor of the 
city hall shall be at the rate of $100 
per month and that the city clerk Is 
hereby directed to notify all departments 
who are now paying the janitor in the 


of the 


city hall for janitor service in their 
departments, that they shall pay such 
amount to the city —~treagurer to be 
credited to public works department 
1H1, 

Further, that the custodian of the 


building shall divide the janitor work 
in the city hall and the health center 
in the Capital National Bank Bildg., In 
such @ manner that all of the janitor 
work in sald buildings shall be kept up 
in a satisfactory manner. 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, Deughty, 
Dymond, WBHddy, Fowler, Gross, Howe, 
Klock, Leonard, Main, McClellan, Redfern, 
Sanders, Trager.—16. 

Nays—None, 


By Ald, Howe— 

Resolved by the city coung¢il of the city 
of Lanaing: 

That the superintendent of public 
works be and he is hereby authorized 
to sell five sprinkling wagons delivery to 
be made as soon as the motor sprinklera 
are ready for use. 

Adopted by the following vote: 

Yeas—Ald, Britten, Burgess, Doughty, 
Dymond, Eddy, Gross, Howe, 


Fowler, 


F 
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June q, 1920. 


_ Klock, Leonard, Main, McClellan, Redfern, 
Sanders, Trager.—16. 
r Nays—None, 


. By Ald. Leonard and Howe— 

Resolved by the city council of the city 
of Lansing: 

That the resolution of May 65th, 1919 
by Ald: Leonard, pertaining to the open- 
img of Cross street from Christopher to 
Knowlwood, be referred to the present 
city attorney, 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, Doughty, 
Dymond, Eddy, Fowler, Gross, Howe, 
Klock, Leonard, Main, McClellan, Redfern, 
Sanders, Trager.—15. 

Nays—None. . 
By Ald. Fowier— 

Resolved by the city countil of the city 
of Wansing: ; 

That the akiermen of the several wards 
are requested to prepare the precincts 
of their wards and report to this council 
next Monday night. 

Adopted by the following vote: 

| Yeas—Ald. Britten, Burgess, Doughty, 
Dymond, Eddy, Fowler, Gross, Howe, 
Klock, Leonard, Main, McClellan, Redfern, 
Sanders, Trager.—16, 
Nays—-None, 


By Ald. Leonard— 
"Resolved by the city council of the city 
of Lansing: 
« That the city attorney inform the coun- 
ell next Monday night of the number 
of precincts required by law, that the ad- 
ditional precincts may be made, 
Carried. 


PUBLIC IMPROVEMENT 1 


By Ald. Britten— 

Resolved by the city council of the 
city of Lansing: 

That it is a public necessity, and it is 
hereby determined to construct a curb_ 
and gutter on Clemens ‘ave, from Mich- 
igan ave. to Jerome street. 

That the city engineer be and herby is 
directed to estimate the kind and quan- 
tity of material to be used therefor, and 
to estimate in detail the probable cost 
and expense of such work and of the 
materials to be used therein, and make 
a record thereof in his office, and cause 
to be prepared so far as necessary, plans 
and specifications for such work, and to 
prepare a profile of such portion of said 
street and report his determination, 
estimate and plans to the city council 
at its next régular meeting, or as soon 


By Ald. Britten— 

Resolved by the city council of the 
city of Lansing: 

That it is a public necessity, and it 
is hereby determined to pave Holmes 
street from Michigan ave. to Main at. 

The city engineer be and hereby is 










thereafter as possible, as required by 
the charter of said city. p 
Adopted by the following vote: 
Yeas—Ald. Britten, Burgess, Doughty, | 
Dymond, Eddy, Fowler, Grogs, Howe, 
Klock, Leonard, Main, McClellan, Redfern, 
Sanders, Trager.—15, / 
Nays—None. 


' f 
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directed to estimate the kind and quan- 

tity of material to be used therefor, and 

to estimate in detail the probable cost 

and expense of such work and of the 
materials to be used therein, and make 

a record thereof in his office, and cause 4 
to be prepared so far as necessary, plans 

and specifioations for such work, to 
prepare a profile of such portion of said 
street and report his determination, 
estimate and plans to the city council 

at its next regular meeting, or as soon ‘ 
thereafter as possible, as required by 

the charter of said city 


Adopted ‘by the following vote: o 
Yeas—-Ald. Britten, Burgess, Doughty, | oS 
Dymond, Hddy, Fowler, Gross, Howe, Ke) 
Klock, Leonard, Main, McClellan, Redfern, 4 
Sanders, Trager.—16. = 
Nays—None. 2 
By Ald. Britten— oS 
Resolved by the city council of the 
city of Lansing: is] 
That it is a ‘public necessity, and it a 
is hereby determined ‘to construct ‘curb & 
and gutter and widen the pavement to r, 
30 feet on Franklin ave. from Clark and Hy 
Otto st. to Sheridan st, 2 
The city engineer be and hereby is S 
. directed to estimate the kind and quan- <x 
tity of material to be used therefor, and be 
to estimate in detaii the probable cost © 
and expense of such work and of the = 
materiais to be used therein, and make av 
a record thereof in his office, and cause = 
to be prepared so far as necessary, plans or 
and specilicationg for such work, and to o 
prepare a profile of such portion of said ee 
street and report his determination, Ke 
estimate and plans to the city council rol 
at its next regular meeting, or as soon 
thereafter as possible, as required by < 


the charter of said city. 

Adopted by the following vote: 

Yeas—-Ald. Britten, Burgess, Doughty, 
Dymond, Eddy, Fowler, Gross, Howe, 
Klock, Leonard, Main, McClellan, Redfern, 
Sanders, Trager.—16. 

Nays—None. 


tive project of the City of Lansing a 


Si 


PUBLIC IMPROVEMENT II. 


Ey Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That the plans and specifications re- 
turned by the city engineer in pursuance 


oO 
of the resolution of this council adopted ony 
June 7, 1920, for paving Holmes street 
from Michigan avenue to Main street are Q 
hereby adopted, < 


That the portion of the city deemed to 
be specially benefited by such improve- 
ment ig all lots, premises and subdivisions 
thereof fronting on or adjoining said por- 
tion of said Hoimes street within the 
south line of Michigan avenue and the 
north line of Main street and extending 
back from said Holmes street a distance 
of 100 feet from each side of said street, 
excepting from said described district all 
public streets, alleys, and parcels af land 
herein described not adjoining said street, 
and rights of way of railroads, as are 
herein included. ’ 

That the estimated expense of said im- 
provement is $31,416.00. 

That the expense of such improvement 
in public street and aliey intersections is 
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$6,996.00 which shall be pald by the city 
out of the contingent fund. 

That 80% of the remainder of sald ex- 
pense, to-wit, the sum of $19,536.00 shall 
be defrayed by special assessment upon 
the taxable landa and premises within the 
district heretofore described, in propor- 


tion to the benefits accruing to each parcel 


respectively from the construction of such 
improvement, and upon the owners and 
occupants of the houses and lands within 
said described district to be benefited 
thereby, in proportion as near as may be 
to the advantage which each shall ac- 
quire by the making of such improve- 
ment, and the remainder of such expense, 
to-wit, $4,884.00 shall be paid by the city 
out of the contingent fund. 

That the city assessors be and hereby 
are directed to make an assessment roll 
in accordance with this resolution and re- 
turn the same to the city council at its 
next regular meeting, or as soon there- 
after as may be. 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, Doughty, 
Dymond, Eddy, Fowler, Gross, Howe, 
Kiock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—15. 

Nays—None. 


SPECIAL ORDER 


The following clalm was allowed and 
referred to the city assessor to be spread 
upon the next general tax roll. 
Claimant Endorser Amount 
Wm, Clark, W. 8S. Robbins ....«..$23.40 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, Doughty, 
Dymond, Eddy, Fowler, Gross, Howe, 
Klock, Leonard, Main, McClellan, Redfern, 
Sanders, Trager. —15, 

Nays—None. 


GENERAL ORDER 
Claims’ Allowed 


Claimant Endorser Amount 
Allen & DeKleine, F. H. Presley $ 2.80 
Mich, Brass & Iron Works, H. 

Lee Bancroft ...... Se 39.50 
Clyde B. Smith, F. A, Schnelder. 104.50 
el & DeKleine Co., A, Wine- . 

I sacs aly ad 5 ba3.9)5.9 ope 8 82.32 
3 Stahl & Son, H. Lee Bancroft 16.30 
Norton Hdwe. Co., A. Winegar 10.64 
Michigan Supply Co., A. Wine- 

Reins da huigdccveccvccscars 50.74 
H. J. Caulkins, £ A. Humphrey 168.27 
Lansing Creamery Co., Dr. J. A. 

UTAF OY cc cc cen ees ar 25.10 
International Chemical. Co., Dr. 

‘J. A. Humphrey ......... .». 295.20 
International Publishing Co., We. 

S. Robbins ..«...... chaci Cer 8.00 
DuBois ‘& Hughes, W. 8. Robbins 4.80 
Michigan Supply Co., H, Lee 

CO | 2.55 
City of Detroit, H. Lee Bancroft 15.00 
DuBois & Hughes, H. Lee BPBan- 

kee isctecses = OD 
Norton Hardware Co., . HH. Lee 

Bancroft ..... ft ee ee 10.00 
Jury-Rowe Co., Dr. Humphrey ane 15.00 
Lansing Vuicanizing Works, Dr. 

Humphrey ...+.. wcscvereaes 1.75 

Cc. E, Stabler & Co., H. ‘Humphrey 19.50 
Dr. Humphrey... 2.556 


Sadler & Son, 


June 7, 1920. ‘ 
Henry Washington, Dr. Hum- 

DRPOY = « Ske. cles Vin ees bee 11.84 
Michigan State Telephone, Dr, ~ 

Humphrey ..... ate re ae 4.25 
F.. N. Rounaville, Dr. Humphrey. 3.98 
C. J. Rouser Drug ts Dr. Hum- 

phrey ..... a a eS 39.20 
J. Blanding Co., Dr. Humphrey 113.84 
A. D. Donnelly, Joseph Beck .. 1720.62 
R. W. Smith, et al, H. Lee Ban- 

GYOTt. «ws. ¥s  Sab9" ga ator ae vad 670.63 
Geo, Toman, et ‘al, A. Winegar .. 415.12 
H. Derhammer, A. Winegar ... 387.03 
Cora Carpenter, J, A. Parsons.. 27.00 
A. D. Crogiy os iy cecee Fe) vaso 667,45 
A. DBD, Grogs .co sede teak 42.15 
Norton’s Hardware Co., O. J. 

te ty ne ee a ee §.12 
Capitol Radiator Repair Shop, 

©. 3. Minitert  a..6453 045 cla; 3.00 
Reo Service Station, O. E. Bekert 1.98 
Mich. Brass & Iron Works, O. E. 

MGKOEt - Mio: obk. nt ee Shee 253.60 
F. N. Rounsville, O. E. Bckert.. 2.00 
D. B. Nipp, O. BE. Bekert...... 1627.00 

.Gohr Bros, Contracting Co., O. E. 

Eckert eeeaeeaeeovpaemeoeaneenpeaeaneenpeegne @ 960,00 
Harvey & Arthur Lambert, O. E. 

Dokert .... i265 pee saws fu 371.00 
The Lansing Co., O, BE. Eckert.. 54.00 
Humboit —_—— Co., O. B. 

Baw erG as eck acs fac eee 8.36 
Heller Bros., O. oon BWekert...... 389.50 
Western Union Telegraph Co., O. 

BY, CGMANE 6x5 Ot webae 59 
Michigan Central R. R., O E,. 

EOIN” 4 0 a esas 6 ois barnes 139.24 
The Briggs Co., O. B, Bekert... 1613.57 
The Michigan oxagie Co., O, E. 

Bokert . . week TR erences => 
Seeman & Peters, O° B. Hekert.. 2.756 
Gohr Bros. Contracting Co., O, BE. 

Eckert . 7 8 epeoarcreseaeeaeeveaaeve 701.66 
Butler Construction Co., OQ. E. 

i ge ee ee ee eee 980.00 
Brown Gordon Co., O E. Beckert 233.97 
Frank Burgess, et al, O. E. Eckert 696.23 
H. Simmons, et al, O. E. Eckert 1108.68 
Vandervoort eae Co., O. E. 

Eckert . ee ee §2.16 
Emergency ‘Hospital, “Velma Gar- 

ner, Dr. James Humphrey .... 49.71 
City Health Dept., Dr. James 

Humphrey « 2c Seige sy ed osx 6.88 
Wm. Clark, A. Seymour ...... 11,00 
Lansing Broom Co., A. Winegar.. 10.00 
Briggs Co., A. Winegar ........ 188.00 
Mich. Tire & Rubber Co., A. 

Winegar oh 8 ede wee ao 0 Fe 16.96 
Auto Tire Repair Co, W. 8. 

Hiabbitn . . 5 ctheet Sh Ficcees, BRIG 
Brown-Gordon Co., A, Winegar .. 449.44 
Hoyt Woodman, A. Winegar .... 105.45 
Reo Service Station, H. Lee Ban- 

croft .....+:. v6 ob eee. Op ia es 6 2.25 
John F,. Cretty, Dr. Humphrey 6.10 
John F. Crotty, Dr. Humphrey 19.99 
Wm. E. Foster, H. Lee Bancroft 37.70 
Auto Tire Repair Co., Dr. J. A. 

Humphrey . . « eacseseseces 7.25 
Standard Oil Co., W. “gs. Robbins 10.08 
Cc. J. Rouser Drug aT Ww. 8. 

Robbins .. . pa 004g tw ie 85 
Allen & DeKleine, Frieda A. - 

Schneider eecooeatetpenearseeceoans 3.40 
City Treasurer, Frieda Schneider 6972.50 
Mich. Supply Co., Joseph Beck .. 60.92 
J. Stahl & Son, Joseph Eeck.. 12.00 
Norton Hdw. Co., Joseph Beck.. 85.04 
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Cam eee ts 
3. Stahl & Son, A. 
_ ‘Studebaker Ctrporation A. Wine- 
Barw.s @seeeoeovoe Pee eas eacaetetsesaaesev 
United Shoe Co, A. Winegar.. 
Paragon Refining Co., A.. Winegar 
Mich, Ag. College Forestry Dept., 
H. Lee Bancroft . . .« tssceces 


eS thera. &: As Sarnia tae 
| Youfig Bros. inogar 16880 


rie | 


16.78 


30.00 
3.70 
4.97 

120.30 


14.00 


& ge A. W E | 
A, ©. Sack, et al, A. Winegar... 248 
Weatern Union, F. H. Presley .... 3.8 
Adopted by the following vote: 
Yeas—Ald. Britten, Eurgess, Doushty 
Dymond, Eddy, Fowler, Gross, 
Klock, Leonard, Main, McClellan, “Red: 
fern, Sanders, Trager. —15. 


es 


Nays——None. "ie 2 
Council adjourned. 


JUDSON A. PARSONS, hy: 


City Clerk’s Office, June 7, 1920 bs 
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_ Regular Session, Monday, June 14, 1920. 


City Council Rooms 

: Lansing, June 14, 1920. 

The city council met in regular sea- 
sion end was called to ordar by President 
O. C. Howe. 

Roll call: - 

Present—Ald. Avery, Britten, Purgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard; Main, McClellan, 
Redfern, Sanders, Trager—16. 

Absent—None. 

The record of the previous sessions was 
approved as printed. 


By Ald, Léonard— 

That the claim of Glen Powers for 
price of traveling bag which was laid 
on the fable June ist inst, be takaen 
from the table, : 
® Carried. 

Mr. Powers appeared before the courn- 
cil in the matter of his claim. 
By Ald, Leonard— 

That his claim be referred to the 
committee on claims and accounts, 

Carried. 


PETITIONS, AND COMMUNICATIONS 


A petition was received from Mrs. 
Claude Smith and twenty-seven others 
to cause Fairview ave. to be sprinkled 
from Michigan ave. to Kalamazoo st. 
Referred to supt. af public works. 


A commufrication was received from 
Olds Motor Works in regard to construc- 
tion of bridge on South street. 

Referred to committee on bridges. 


A ecommunication was receiv from 
the city board of health regarding a 
case of leprosy of one Marshall F. 


Truax, 806 W. Washtenaw sat. 
By Ald, Leonard— 
That the city board of health care for 





U 


= 
this man in a’suitable manner and-that 
the cost to be provided for later. 
Adopted—16 yeas; 0 nays. 


A petition was received from Frank C. 
Taylor and thirteen others for the con- 
struction of curb and gutter on Cleveland 
streét between May and Sheridan sts. 

Referred to committee on streets. 


A communication was received from 
American Gas aassociation in the matter 
of abolishing the candle power stan- 
dards in cities. : 

Referred to the public utilities com- 
mission. 


A petition was received from Bert J. a 
Sweet and eight others. to grade Ayers : 


street from Ottawa to Ionia streets. 
Referred to committee on streets. 


A petition was received from board of 
education to vacate Fletcher street from 
Sparrow ave. south 114.7 feet onto the S. 
line of Park Heights Subdivision. 

By Ald. Britten— 

That prayer of the 
granted. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 

edfern, Sanders, Trager—16. 

vays—-None. 


petitioners be 


Lansing, Mich., June 11, 1920 
The Honorable Mayor ang City Counell, 

Lansing, Michigan. ; 

Gentlemen— ‘ 

In compliance with a resolution 
adopted by your honorable body, on April, 
19th, last, I am pleased to report that 
I have made an examination, and audit, 
of the city books for the year commenc- 
ing May ist, 1919 and ending April 30th, 
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1920, and found them correct. 

The cash balance in the hands of the 
elty treasurer on April 30th, was $1,- 
$25,743.09 which amount wag verified by 


me, = q 
Treasurer’s balance oeeeee  $1,825,743.09 
Outstanding orders ..... ; oe 43,974.16 





.— Ccomptrollers balance -»» $1,281,768.93 
Respectfully submitted, 
_- ED. 8. TOOKER, 


Publle Accountant. 
a Special auditor. 


wi Recelved and placed on file. 


REPORT OF CITY OFFICERS. 


To the Honorable Mayor, and Council: 

In answer to the inquiries made in re- 
lation to the questlon of re-registration 
and re-districting of the voting precincts, 
I beg leave to make the following report: 

The statute provides that in every city 
Or township in this state having a popu- 

. lation of over 10,000, as shown by the last 
Preceding federal census, there shal! be 
& re-registration of all voters on every 

. presidential election year. The law of 

x, 1917 provides, by Section 3, Chapter 4, of 

General Re-registration Law, that the re- 
registration should take place during the 
months of September and October, next 
preceding the general November election. 
This Section 3 was -amended in 1919, 
which provides that the time of re-regis- 
tratlon shall be had in the months of 

2 June, July and August, and shall be com- 

pleted on the third Saturday before the 
next general primary electlon.. I make 

- this statement as to this amendment for 

the reason that the Chapter 4 of the Pub- 
lle Acts of 1917 has other Sectlons which 
report to the months of September and 
October, but I am Clearly of the opinion 
that the 1819 Act will prevall as to tlme 
throughout the entire Act, and therefore, 
that the registration must be during June, 

July and August. As to the election pre- 

clncts, Sectlon 6 of Act 203 of Public Acts 
of 1917, provides that any township or 
ward may be divided into voting precincts 
in the dtacretion of the board or city coun- 
cll, It also provides that when any ward 





ceding election § six hundred votes or 


more, or when it becomes evident- that 
there are more than six hundred voters 
in any precinct, the board, by resolution, 
shall divide such precinct into two or 
more precincts. In other words, there 
cannot be more than six hundred voters 
in one precinct, and the board is at lib- 
erty to have more precincts if they so de- 
sire, as there appears to be no limitation 
as to the minimum size of a voting pre- 
einct. 
D. G F. WARNER, 


_ City Attorney. 
Received and placed on file 





. Hon. Mayor and City Council, City of Lan- 
' ging, si 
Gentlemen: 
Complying with your resolution of May 
* 24th ultimo, regarding lot No. 192 Capitol 
Heights Subdivision, owned by Dell Mur- 
doff. I beg to report that notice was 
eh mailed to said Dell Murdoff, at his last 
< . known address,’ to drain the insanitary 
cellar on said lot No. 192 and place the 
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in a clty shall have cast at the last pre- . 


4 


i. s e —_ 
+ - 


June 14, 1920. 


necessary protection around same for pub- 
lic safety within ten (10) days from ay 
26th ultimo. i 

At this time nothing has been done 
toward carrylng out the instructlonsa given 
and I hereby respectfully recommend that 
your honorable body direct the city en- 
gineer to lay a drain from the cellar on 
lot No, 192 Capitol Heights Subdivision 


. and connect the game with the clty sewer 


and drain this insanitary cellar, I beg 
to further recommend that the superin- 
tendent of public works be directed to 
erect the necessary protection around the 
cellar for public safety. | 
Respectfully submitted, 
W. S&S. ROBBINS, 
Sanitary Inspector. 

By Ald. Doughty— 2 

That the report of the sanitary inspec- 
tor be concurred in and recommendation 
be adopted. 

Adopted by the following vote: 

Yeas—Ald. Avery, Eritten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Malin, McClellan, 
Sanders, Trager—16. 

Nays—None., 


To the Honorable Mayor and City Coun-. 
cll of Lansing. 
Gentlemen— 
I herewlth submit the following re- 
port for week ending June 12, 1920: 
Number places visited, 656. 
Number of ‘scales inspected, 95. . 
Number of scales adjusted, 40. 
Number of scales condemned, 65. 
Number welghts Inspected, 88. 
Number welghts adjusted, 3. 
Number dry measures correct, 14, 
Number dry measures incorrect, 1. 
Respectfully, 
Cc. E. WOOD, 
Sealer of Weights and Measurers. 
Received and placed on fle, 


MISCELLANEOUS REVENUE 
For year ending April 380, 1930. 


Muniolpal court . ..0%..%... cove oS 7,916.21 
Interest on bank deposits oe 238,252.66 
Interest and penalties on de- bd 

linquent taxeB ....ceeaeceees 6,498.17 
City market recelpts .......... 206.72 
City ‘seale receipts ............ 439.65 
Dee -FORAW v0 pinks oe ote ass an 1086 
City clerk receipts—Licenses— : 

Food, mllk, dray, pool, _gec- 

ond hand  atores, circuses, 

junk dealers, peddlers, mort- 

gages filed, birth certificates, 

death certificates ........... 6,140.66 
Interest on contracts, city pro-- 

a a ee a is Sere 79.68 
Plumber’s licenses .......eecce 333.00 
Drain Layer’s Iicenses ........ 109.00 
Sewer péermita Paaecos onsen ose Been s 1,318.50 
Probation officer ...... 0 ceeeses 471.50 

Refunds— 

Ex. of homecoming - 

of 119th F. A. $5,756.01 
Int. on W. & BE. L 

bond’ paid to city 

treas, as total was 

paid hy the city 16,487/50 21,193.51 
Sale of government 

food supplies 41,902.96 


eae 6 41,902.96 8 
Premiums on July | 
1919 bond § is- 
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BUG ones aeneee o1,821,000.00 6,605.00 
Building permits 706.50 
Grand total eseeaetsp0p Bae ee @eoaea $128,808.57 
Leag— 
Amount refunded 
by W. & EB L 
comr’s., their 


portion of inter- 


est on bonds ...$15,487.50 
Amount paid goy- 


COUNCIL PROCEEDINGS 3 


= 
7 


ernment for food 39,701.16 56,138.66 


Total net miscellaneous receipts 
available for current  pur- 
poses e@eveenae be vevecesecseec cc $OG,.00e, On 


Estimated in previous 
budget ...... . 


year’s 
esspeeans 80,000.00 


Excess . PTPTERCRTTErrir oi 
Estimated revenue for year end- 
ing April 30 1921 ..........~«$42,000.00 


ee dee 


een 
: EOND. RETIREMENT AND INTEREST 
Budget 19 20-1921 


Purpose Cons, Due this Amount to be 
hives i a 4 No. Year raised by taxes Int. 
eymour awassee-Saginaw). B3 ; - 
Paving Capito! ave, (Shiawassee-Saginaw) B36 ; 508 , 935°03 : 75:00 
Paving Hosmer street .........0.0c0.0: BS? 4,100 3,091.92 205.00 
Paving Larch (Saginaw-May) ......... B31 8,600 ~ 4,932.46 660.00 
Paving Bingham and Walnut .........., B44 1,900 1,403.02 180.50 
Sewer Franklin (Maryland-Congress) .... B76 1,600 63.59 161.00 
Sewer, Regent, Leslie, etc. ....:......., B49 1,200 241.50 109.25 
Paving Baker street ................... BQ4 2,200 800.29 209.00 
Paving Kalamazoo ........-..+.s.s+s ess B185 3.600 1,371.82 342.00 
Paving Larch street north .........+..+ B80 3,500 1,759.74 332.50 
Paving Franklin avenue ...... «sess. B158 4,500 675.00 
‘Widening and rep. Washington ave. 8... B176 4,600 1,707.37 690.00 
Paving Penn. ave. N. B203 4,800 _ 720.00 
Fire station No, 6 w.cccocsccctsvscesess AOD 13,000 13,000.00 3,450.00 
Paving Penn, ave. (Sag. to Sheridan),,. B247 - 2,500 1,207.72 510.00 
Paving (Logan-Butler-Isaac) ........... B272 6,809 2,594.98 1,360.00 
Bivd. lighting extension ..,..cecssece 1,250.00 
Sewer—District 43 ...... seccsccsessees DSI1E 2,250.00 
Paving 
Larch B311 
Main $63,400 B312 
: Mt. Hope due commencing B313 
4 Shiawassee | year 1928 B314 
Genesee B315 3,170.00 
Comfort station ie sky 5 760.00 
Paving— ‘ 
Hill et A. .cicvne i o antdlgis's a seit euce< cee 
Faginaw #eeesee ee tage see evewns ... B68 
Allegan wpaeecaereesevvoe® eee neeeoeo ee ores B359 
Moore's R. D. & Sparrow ............. 3380 
P Barnes erecta eee anseeteeaeeseennag cease, Bal 
, Grand *eerveepeocerenvpéane ene vanese seeds ieee des 
Main eseseeeoeuervpseseeeue oteepeeoeveee dive narnag une 
PRUE, ing ccc ees Bb Ecctis vcs esceteays BOON 
i SE OG ee cs vite ees. OA 
ee aes 5 ise ie ne bs eS + 4 HGHAE eco ve OS 
PGRN ye cisiviaid 4's 4 ae ais -ee Gs 08 oa OD 
RG, cart yaw « SORE EO webb a Bic ere cd si ene 
_ Shiawassee ....ccceccccs cevcecesseess BS6S 26,000 17,590.82 18,810.00 
Sewer—District 46 and 47 ............. B350 18,000 18,000.00 13,110.00 
Bs Detention hospital ........csccceereee es BOOT 7,125.00 
. ®South street bridge .......eceseeeees ees B08 6,056.25 
Maving tOWMNONG ....00eccsccwe vere cove 2,300 1,975.87 115.00 
Roof over City Marke” ..cccecaccccccsven 200.00 
Cemetery extenBSlon wecsscccecrercavecae 2,707.50 
$110,000 $71,477.80 $65,293.50 
- Bond retirement .....¢.+0.+-8 71,477.80 
Interest on bonds ............ 66,299.60 
; Total to be raised by taxes .........: $136,771.30 


Received and placed on file. 


F. H, PRESLEY, 
City Comptroller. 


, REPORTS OF COMMITTEES ‘ 


The committee on streets to whom the 
was referred the plan of Rosedale park 
~ Bubdivision begs leave to report as fol- 
“yows: 


We recommend the plan of the plat be 
approved. . 
Respectfully submitted, 
W, T. BRITTEN, 


rea District Libraries 
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F. W. REDFERN, 
O, C. HOWE, 


= Committee, 
By Ald. Britten— : 

That report of the committee be adopt- 
ed, 
Carried. 






The committee on streets to whom was 

. referred the petition to grade alley in B 
1 of Lansing Improtement Co.’s addition 
begs leave to report as follows: 

“Nene recommend the petition be grant- 
ed. 
Ww. T. BRITTEN, 
F. W. REDFERN, 
Oo. C. HOWE, 
; . Committee. 
By Ald. Britten— : 

That report of the committee be adopt- 
ed. \ 

Carrjed. i 


* 


The committee on strests and the city 
attorney to who was referred the mat- 
ter of the failure of the Capital Castings 
Company to construct and maintain a 
five-foot sidewalk on Heald Place be- 
tween Hosmer and Kalamazoo streets, 
Pursuant to an order of the Ingham 
county circuit court, dated March 19th, 
1917 begs leave to report as follows: 

That upon taking the matter up witn 
the officiais of the Capital Castings com- 
pany, your committee was informed that 
the sidewalk would be put in in accord- 
ance with the court order as soon as said 
company was able to procure the work- 
men to do said work. ! 
_— Your committee therefore recommends 
that no further action on the part of the 
council be taken in the matter to have 
said order of the court set aside, during 
such time as may be reasonably nec- 
essary for said company to comply with 
the said court order, 

D. G F. WARNER, 
¢ City Attorney 
W. T. BRITTEN, 
F. W., REDFERN, 
Oo. C. HOWE, 
Committee, 


i 


By Ald. Britten-~ 
That report of the committee be adopt- 


ed. 
e Carried. 


The committee on streetg to whom was 
referred the communication from the Sin- 
clair Refining Company (c. p, June 7, 
1920), begs leave to report as follows: 

We recommend that the city attorney 
be instructed to inform the Sinclair Re- 
fining company that it is the desire of 
the city council that they’ execute their 


me 


1 Genera] Government. - > 
rs , ASSESSOR’S DEPARTMENT. 
1. Expense ~ | , 
1A Administration F 
—_ 1Al1 Salaries . 
eS Three Assessors At $1,680......0.ce000 $5,040.00 : 4 
Pee JOGTIUNIGATION 2.0... cbs din cantsteaseces 61.00 $6,091.00 
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contract for furnishing asphalt. 
Respeotfully submitted, 
. T. BRITTEN, 
KF. W. REDFERN, 
0. C. HOWE, © 
Committee, 
dD. G F. WARNER, 
City Attorney, 
By Ald. Britten— 
canal report of the committee be adopt- 
ed, 
Carried, 


The committee on city affairs and city 
attorney to whom was referred the claim 
of Carl E. Barber, amount $91.75, begs 
leave to report as follows: 

That they have investigated the same 
and recommend that the same be paid 
and that the city clerk be authorized to 


draw an order for same and to be 
taken from contingent fund. 
JOHN McCLELLAN, 


E. 8, AVERY, 

Cc. -H. BURGESS, 

P Committee, 

D. G. WARNER, 

: City Attorney. 

By Ald. McClellan— 
That report of the committee be adopt- 

ed. 

Adopted by the following Vote: 
Yeas—Ald. Avery, Britten, Burgess, 

Doughty, Dymond, Eddy, Fowler, Groas, 

Howe, Klock, Leonard, Main, McClellan, 

Redfern, Sanders, Trager—16. 
Nays—-None. 


ke Library and Archives - Capital Area 


The committee on city affairs to whom 
was referred the claim of F. S. Banks, 
for the sum of $11.45 for damages to his 
automobile resulting from a defective 
street begs leave to report as follows: 
We recommend that the claim be al- 
lowed and the city clerk be authorized 
to draw a warrant on the city @tntingent 
fund for that amount, 
JOHN McCLELLAN, 
E. 8 AVERY, 
Cc. H. BURGESS. 

By Ald. McClellan— 

That report of the comnmittee be adopt- 
ed. 
Adopted by the following vete: 

Yeas—Ald, Avery, Britten, Burgess, 
Doughty, ond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager—16. 

Nays—None. 


nd Fores 


ans ing 


By Ald. Redfern— 

That the report of the ways and means 
committee on the budget be taken up by 
sections for its adoption. 

Carried, 
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- 1B General Tax Rolls | 
1B2 Stationery and Printing ......ceceess> 25.00 
= 5, 1B5 Traveling and Transportation ........ 85.00 
4 1E9 Wages (Extra Clerk) eastvp4eoee@seoeaueeud 800.00 
ry 1D Board of Review 
; 1D4 Publishing, advertising and Notices... 10.00 
19D Wages *#u@e#eseetvegeoveeeeoe pe seeeeaegee ae oet 198.00 


2. Capital Outlay 
2A Furniture and Furnishings ....ccecscssens 


CITY ATTORNEY. 
1, Bxpense ; 
1A Administration 
1A1 Salaries 


Attorney 5 bk Oh c wee Slee vee ccs SS ORD { Fi 


Assistant Attorney ...+..+e++-1,200.00 
Stenographer ..reccscisossecees 1,200.00 $5,400.00 


"1A2 Stationery and Printing ..rvcssresseess 76.00 
LAS Commuutication ...crccccssccessgecses 200.00 
-1A6 Traveling and Transportation .. *N bas 160.00 
YA9 Wages 
Extra Legal Service ...ciscseseseces 100.00 


1B Court Costs 
1B2 Printing of Records ...cecsssacacvsees 
. Capital Outlay 
A 2A Furniture and Furnishings 
Library and Equipment Expense.... 


BRIDGES. 


~~ 


. Expense 
1A General Maintenance ....cccsccsesvsccees 


CITY CLERK 
1 Expense 
1A Administration 
1Al1 Salaries 
City Clerk Pete es bles serdis -Ba, OUCH 
Ass’t. City Clerk ........... 1,800.00 34,300.00 
1A2 Stationery and Printing .......s006 200.00 
TAS ‘CO VUMIORCION 2. ccc ects cwnveseerens 100.00 
1A7 Mainterance of Capital Outlay....... 10.00 
: 1A9 Wages-Extra Clegical: Help .......... 400.00 
2 Capital Outlay 
2A Furniture and Furnishings .........+ 


COMPTROLLER 


1 Expense 
1A Administration 
, 1Al1 Salaries 
“aA Comptroller ..ceeeeeyeeee +e $2,400.00 
Deputy Comptroller ........ 1,800.00 
tein.” d« ae aa das donne «0 gees DEVRUG $6,200.00 


142 Stationery and Printing .....--cseees 200.00 
1A3 Communication ...vcscsscseecereenes 60.00 
1A5 Traveling and Transportation ...... 10.00 
1B City Inventory 
, 1B9 Taking and Compiling City Inventory 


2 Capital Outlay 
2A Furniture a SRS HS Be 
CITY COUNCIL 


1 Expense 
1A Administration 


1A1 Salaries (16 Aldermen @ $400)...... $6,400.00 - 


1A2 Stationery and Printing ........:: ite 275.00 
pa 1A3 Communication eaeoves ose tbtenvnpeoeeeee ee 30.00 
1A4 Publishing, Advertising and Notices.. 4,000.00 
ELECTIONS 
1 BHxrpense ’ 


City Elections (1 reg. and 1 special) 

State Primary HBHiection (August)... 

General Election (November) ...... 

New Registration Books .....se+e- 

. Registration Boards—Clerk ....-... 
° Registration Expenses, Glerk’s Office... 


910.00 
a 


208.00 
25.00 


e 


$5,926.00 
300.00 


160.00 


$5,010.00 
20.00 


$5,470.00 
60.00 - 
373.54 


$3,000.00 
600.00 
2,000.00 
300.00 
300.00 
300.00 


, | 


$6,234.00 


$6,376.00 


4 


$8,000.00 


$6,030.00 


$5,898.54 


$10,706.00 


6,500.00 
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- CITY ENGINBER. 
Expense . 
1A Administration _ 
1A1 Salaries ’ 
PEWGINGOY oo vnciere wreaasene coe scone ears 
Assistant Engineer ...........3,000,00 
Assistant = an pighid beaccccces ca wenee 
Clerk ove ee oan eevnrene 1,300.00 $12.300.00 
Stationery and Printing AMO sig ee 200.00 
Communication eepeveoens soar erooetes 
Publishing, Advertising and Notices.. 
Transportation ..... a i ee 
Maintenance of Capital Outlays etn aime 
ee PETE AID... i. ago gc hag 2 Oe Celeb es 
1A10 ‘Supplies ........ ete Ce . 
1A12 Gasoline and Lubricants ............ $15,000.00" 
1B Surveys and Plans 
1B2 Stationery and Printing .........cee08 
1B9 Wages » eeueuannase ' . 
1B10 Supplies ....,. A are so ee — 1,700.00 
1C Laboratory 
107 | Maintenance of Capital Outlay ...... 
COME, ans a 04 os wipe wen p wince vena d bpm 
1010 Supplies wat 4 win Oe 
Capital Outlay 
2B Machinery and Implements .........2.. 
GY MOUPOr Velriclenw ..occicit sscccivns creuses 


GENERAL PAVING (Engineer) | 


Expense (Asphalt streets) 
1A7 Maintenance of Capital Outlay....... 260.00 
1A8 Material .. seneesgecee | 1,000.00 
1A9 Wages a « sees eee naanea 1,000.00 2,260.00 
Capital Outlay 
2B Machinery and Equipment .......e...00. 18,928.25 
2F City Proportion New Pavement.......... 550.00 19,478.26 


GENERAL SEWERS (Engineer) 
Expense 


1A Cleaning Catch Basins 
1A7 Maintenance of Capital Outlay....... 100.00 
1A8 Material~... @eenpeounpaeeveunogaea 100.00 
1A9 Wages oe eave ee * sepeeee sean nreotgas 4,000.00 
1A16 Supplies = abe galls eel 100.00 4,300.00 
1B General Maintenance and Repair 
1B7 Maintenance of Capital Outlay ...... 700.00 
1B8 Material eegvueseeeseanvpesereeeoea 1,000.00 
1B9 Wages ee. Se 3,500.00 
1B10 Supplies ... Ae Pe 200.00 ~ 
1B12 Gasoline and Lubricants — ret exe TS , 400.00 5,800.00 
Capital Outlay 
2B Machinery and Implements a0) Was aly o 200.00 — 
2E City Proportion of new Sewers.........> 5,000.00 
2D ‘Stationary Improvements wa 4,700.00 
Materlals .. oo ees 91,000. 00 
Wages seeeeseveee 4000.00 
Gasoline and Lubricants .... 200,00 9,900.00 $20,001 


FIRE DEPARTMENT 


r 
ogee t 


4 
ic = 
=f 
oa 
UF 
0. 
3 
oO 
< 
Same 
0 fe 


ae ml 


s 
ct of the City of Lansing and Forest P; 


Expense 
1A Administration 
1A1 Salaries 

Chief be aie © a0 $3,500.00 
2 Ass's. Chiefs at $2, 200 aie s (awe 4,600.00 8,100.00 
1A2 Stationery and Printing .........e.: 225.00 
Tee + Commubiication§ .t1.  .<6tsweeeecaeus 801.44 
 1A5 Traveling and Transportation oeewes 300.00 
1A16 Sundries eoones Ghews 3.00 

1B Fire Fighting 
1B1 Salaries 

10 Captains at $2,000.00..........4.. 20,000.00 

14 Chauffeurs at $1,850.00.......0.0. 26,900.00 

10 Ist Year Firemen at $1,560.00.... 16,500.00 

- 12 Second Year Firemen at $1,650.00 19,800, 00 

11 Third Year Firemen at $1,800.00. 19,800.00 

Salary increases (advancement) ... 1,797.57 

Two Captains (6 mo.) at $2,000.00... 2,000.00 

Two Chauffeurs. (6 mo.) at $1,850.00 1,850.00 

6 lst Yr. Firemen (6 mo.) at $1,550.00 4,650.00 
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, 16 ist Yr. Firemen (8 mo.) $1,650.00 16,588.34 127,830.91 
1B7 Maintenance of Capital Outlay ..... 2,101.92 
SEREQ «(RT sew by we ore ae seh ate tees f 720.75 
1812 Gasoline and Lubricants ........-+6. 1,435 00 
PBIB Chemicale cuvccccuscrcscccsccsseses 427.50 
DRUG. WETTIG sce ek | ce mcd ccccccccscns 1,125.00 $133,641.08 
1C Fire Alarm System 
1C1 Salary (Supt. Mire Alarm) ..c...0-. 2,300.00 
1C7 Maintenance of Capital Outlay....... 768.90 
1C10 Supplies ..ccvsescvccvvncervccecssves 200.00 
1015 Sundries seas eesee@eaeveeneveataeeenavace P F 10.50 $3,264.40 
1E Dormitory 
1E7 Maintenance of Capital Outlay ...... 1,088.00 $1,088.00 
1F Buildings and Grounds 
1F6 Heat, Light and Power ......-sseee-, 2,394.00 
1F7 Maintenance of Capital Outlay ......- 1,700.00 a4 
ZEIT5 SUMMVISH sic se Fate ewww sevvaseses 208.76 $4,302.76 
1G Pensions - o 
— -1G1)  Compensations ..scececesescereoeres 600.00 600.00 
2 Capital Outlay ; 
2A Furnitire and Fixtures wicca rccsncees 2,810.00 
20 Machinery and Equipment ........++6> 12,000.00 
2D Bldgs and Improvements (Alarm System 3,957.00 18,767.00 


[ee 


$170,592.67 


N 
DEPARTMENT OF PARKS AND FORESTRY. 
1. Expense 


1A Administration 
1Al1Salaries 
Supt. and City Forester ......$2,700.00 
Clerk 8) 0.4 OSes 6 Oreos eo we ede Oe 600.00 
Engineering Service ......... 1,800.00 $5,100.00 


1A2 Stationery and Printing.........+..0. 200.00 
RAE. GROTTO kw ct tec ce menses 50.00 
1A4 Advertising eseepevneee Ce stvseeeesec eGeeaveeweesee 10.00 
1A5 Travel and Transportation .......... 100.00 
1A7 Maintenance of Capital Outlay.... 50.00 
1A12 Gasoline, Oil and Alcohol .... $175. 00 F 
Rent of City Forester’s Car at $20.00 ° 
per month, 12 months...... 240.00 415.00 
PS BA ee a a 10.00 $6,936.00 
1P Barnes Avenue 
1B7 Maintenance of Capital Outlay :...... 20.00 
1B9 Wages (grading and leveling after 
a SS re ce nee 700.00 
1B19 Grass Seed eoet@eeoeoesevpraenpe¢avnanee eet teaeen 50.00 
1B15 Sundry (shrubs, flowers, etc)........ 15.00 785.00 
1C Central Park 
1C7 Maintenance of Capital Outlay ...... 50.00 
1C9 Wages, including Team Work ........ 1,000.00 
1C10- Grass Seed @apeteonageeve ete seeeveeenavae se 15.00 
1€16 Sundry (shrubs, flowers, etc.) ...... 100.00 1,165.00 
1D Ferris Park 
1D7 Maintenance of Capital Outlay ...... 50.00 ' 
LDS Wagen. TORPGteMery oc cic cccncccnecece 1,200.00 
LOOSE CATR BOB oc ccc cece cnwercescecs 10.00 
1D15 Sundry (shrubs, fldwers, etc.) ...... 100.00 1,360.00 
1E Moores Park ” 
1E3 Communication .....,%. wie « oes 40.00 
1HT Maintenance of Capital Outlay (Rest 
House ‘repair, tool replacement, etc.) 1,500.00 
1E9 Wages (caretakers, police, arian grad- 
ing, leveling, repairs, etc)... ...cceees 4,000.00 
‘ 1E10 Supplies seer eens aeeneoreenaacuesaneas 50.00 7 
~ 1E£15 Sundry (shrubs, flowers, ee 100.00 6,690.00 
1F Oak Park 
1F3 Communication ......... er reer 40.00 
1F%? Maintenance of Capital | Outlay and 
CEE TL scent ve ctiassvessaece 500.00 
1F9 Wages (caretaker and police) ...-... 2,700.00 
1F1 Sundry (ekrubs, flowers, etc.) ...... 200.00 3,440.00 
1G Park Place 
1G7 Maintenance of Capital Outlay ...... 5.00 = 
1G9 Wages eeentpespeeeese eeeceeoeoesepe@e#eaenupese ee @ 50.00 oa 
1G16 Eundry (shrubs, flowers, GEE.) ocsc'le es 10.00 65.00 
iy | 1H Pennsylvania Avent. 4 
S 1H7 Maintenance of Capital Outlay ...... 25.00 
1H9 Wages @eatsvetes 8 tees eee@e@eoeeseeeoeeseeeeoeseee 700.00 
1H1i6 Sundry (shrubs, flowers, GEE.F. cence 390.00 1,025.00 


enn ne 


$19,465.00 
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1J Potter Park 
133 Communication .........000.$ _ 
1J6 Electric lights and coal ae 
to heat barn .... . iia 
1J7 Maintenance of Capital Outlay 
09 -Wagem ...ccsscccace 
1J10 Supplies for Zoo ...... 
1J12 Gas and Oil ‘ 
1J15 Sundry (shrubs, flowers, etc.) F $6,450.00 
1K Reasoner Park 
1K7 Maintenance of Capital Outlay 
1K9 Wages S cng Sa 
1K15 Sundry (shrubs, flowers, etc.) 
1L Forestry 
1L7 Maintenance of Capital Outlay 176.00 
1L9 Wages eee ren ae 6,000.00 
1L10 Supplies 200.00 
Beate GAM At DAT. ccs c rcv cae 
RAG Sundry ......ceven - 50. 6,625.00 
1M Band Concerts 
1M$ Wages, Bands, $1,000.00 
Teams, Men and Stands etc.,$200 $1,200.00 
1N Playgrounds 
IN7 Maintenance of Capital Outlay 100.00 
SETG WASGS noc ccccscrvcccncvioncse Bp0G,080 
1N10 Supplies .. ae 125.00 
eee SMTITY . cbc nersnvcrwes ~ 76.00 2,800.00 
1P General 
1P7 Maintenance of Capital Outlay 200.00 
is pg) 1) i re i ek 
Foreman, $1,800 . eves > Sp SSB0G 
1P10 Supplies -- 100.00 
1P12 Gasoline and Oil for Truck. 276.00 
1P16 Sundry .. ers 3 "2,500.00 . 5,625.00 
1Q Trager Park 
1Q7 Maintenance of Capital Outlay 10.00 
1Q9 Wages . 300.00 
1Q15 Sundry (shrubs, flowers, etc.) 200.00 610.00 
1R Ranney Park 
IR9 Wages .... cc esccvccccevcceee 1,500.00 1,600.00 
1S Frances Park 
187 Maintenance of Capital Outlay 10.00 
189 Wages ceeee §=©500.00 610.00 
1T, Dam to Logan Stret River Front - 
1T9 Wages --es 500.00 | 500.00 
2A. Furniture and Fixtures 
2A Furniture and Fixtures .. 100.00 100.0 
2B Machinery and Implements 
2B 2 Power Lawn Mowers ....... 600.00 
Tool Cart and Scraper ...... 100.00 700.00 
2D Building and Improvements 2 
i", Moores Park Improvements 
<a Asphalt pavement into Moores Park to 
A Pillars at east entrance see oll 
_. Sidewalk from Moores Park School to 
: Pillars at east entrance .........e000% 500.00 
he Filling dirt and widening drive 1,000 
\ Sidewalk, 6 ft. at W. end of Park 130 
. Bert, ABC * a5. ore ever. 
Potter Park Improvements 
To complete barn with cement blocks 
and imitation tile roof, 40 ft. x 28 ft..... 3,500.00 
Equipment, plumbing, cages, etc. in barn 100.00 
Outside cages, permanent ............. 1,000.00 
Water and gas for Zoo .......eeeeee-es 1,600.00 
- Extending general water mains & drains 600.00 
\ Parmanent camping equipment, (tables 
- fireplace, garbage receptacie etc.) ... 300.00 
‘Widening drive, graveling and gutter... 600.00 
To complete bridge approach.......... 2,000.00 
Rest house approach and grading eevee 1,000.00 
: Oak Park Improvement 
Laying new water line as replacement 
to line 16 years old ..........ee022. 600.00 
Tennis. backatops .... 300.00 
_ Temporary system for heating hot beds .. 600.00 
Playground equipment for all parks ... 1,000.00 
Temporary sectional building for skat- 
ing rink and potting shed at hot beds 350.00 
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_ Ferris Park Improvement 
Tennis backstop and to complete fait 200.00 ; 
Return of funds appropriated by city , 
council! for the city’s proportion of . 

building expense, Potter Park Rest 

House een ate Pee ETS Se bs ones Vue aE ELOG 
North Lansing Forty Acres 
First Payment ....ccessseverweese 21,000.00 26,750.00 73,136.00 


o 


~ 


HEALTH DEPARTMENT 
. 1A Administration 


1Al1 Salaries 7 
Health Officer se@eesetpee @aeuevee Cee ereae $3,600.00 m 
Supervising Nurse, $1,800 per annum 





© PROMS ry fo on ct ct ee eae 1,350.00 
One <Ass’t, Supervising Nurse ...... 1,500.00 ; 
Two Nurses, $1,400) .....cccccecenes 2,800.00 
One Nurse, Social Service ......... 1,400.00 
One Quarantine Officer .....ccveaes 1,900.00 
Two Glare, SL,800 .cpeviwssccuces 2,400.00 14,850.00 @ 
1A2 Stationery and Frinting ........... 650.00 a 
- 1A3 Communication ............ a eS ten 104,00 a 
1A5 Traveling and Transportation fe ee 260.00 ed 
1A12 Gasoline and Lubricante .........6.5 ° 1,500.00 
ee ee eee Tere ere 600.00 3,004.00 
1B Hospital Service : 
1B1 Hospital Bervice ....csesccccvcesees 2,400.00 2,400.00 
1C City Physictan 
1C1 Salaries es 
L5-) 4 Eg s.r ee eee 3,000.00 
, IGI1 | DPUgs, GbS~ ccc cesses cavices « lee ae 500.00 
1C12 Upkeep of City Physician’ a Car .... 480.00 8,980.00 
1D Sanitary Inspector : ™ 
. 1D1 Salaries 
~ Sanitary Inspector. ....... ts koed 2,500.00 = 
’ Assistant Sanitary Inspector. sees 3 1,600.00 =| 
1D2 Stationery and Printing .........+8:. 60.00 & 
1D12 Gasoline and Lubricants........... . 600.00 a Oo 
1D16 Food and Milk Analysis (done by 
» state department) eascoseas eee seuernneorna 600.00 - F 
-- RIED TROIA . Sebi os dag wicesigedees 60.00 5,210.00 Oo 
1D Building Inspector : pe 
1E1 Salaries = —_ o 
Building /Imspector © ....... cece eseeee 1,250.00 an 
oo. ae epaade tae <2 600,00 S 
1B2 Stationery and Printing Kies bahar d's 100.00 2 
AHEE ContmmGtitcaWGn, .... gece cc cccueeee 30.00 1,980.00 wot 
< 1F: Plumbing Inspector .— 
1F1 Salaries ‘ = 
a Plumbing InspectOr .........eeesee: 1,250.00 oO 
Clerk eseetaesupeaeeeane een eee e@eeeanee®e 600.00 o 
1F2 Stationery and Printing Se Are 50.00 « a 
2 1F3 Communication ....csceecreeedeseres 80.00 = 
. 1F9 Wages (Board Fee) ...-.cscceseeeees 200.00 ‘© 
- 1F10 Supplies ....... Ae eee 25.00 ‘on 
’ 1F12 Gasoline and Lubricants (repairs to a 
eg ge ly i, rr 400.00 2,655.00 a 
1G Venereal Clinic a 
1G10 Drugs and Supplies ..........-e0.0e. 300.00 300.00 io} 
1H Dental and Child Welfare 8 
1H1 Full Time Dentist ....ccccccccccees 3,000.00 
1H1 Part Time Nurse .......csecssseeers 700.00 - a 
fe 1H11 Dental Suppller .,...cccccccnsccree 500.00 4 
DOPTG CORT “WOGTEATO, sa cc ccc cess cnewecers 1,000.00 
a 1H15 Rent of Clinic (2 months at $60 
;, 10 months at $85) wn... ceccecceeees 970.00 6,170.00 
1I Tuberculosis Clinic i 
1110 Drugs and Supplies ....,..cceeereee 120.00 120.00 
$41,019.00 
J Psychopatric 
*>- FA es a Ps eee eee eee 120.00 120.00 
a 1K Ear, Eye, Nose and Throat 
id 1K1 Salaries 4 
" = Clerk ee enveoe sa eewe cece e 6 6 O1,000,00 
> Part Time Nurse .......... 700.00 1,700.00 ‘ 
1K11 Drugs and Supplies ........ce0e0e8 300.00 2,000.00 
1L Genera! Clinic 
1L Drugs and Supplies .......cceveancces 480.00 480.00 < 
_ 





" 


2 Capital Outlay J 7D 
2A Furniture and Fixtures ....scscoesseess ars 
2C Motor Vehicles (1 Coupe $906.00) ..ccoee 905.0 
Department Grand Total ....se.-. 
SPARROW HOSPITAL 


1,105.00 


1, Expense 4 
1A6 Heating and Light ......csegeseccees 
(Omitted from total below—added at end) 
INSURANCB 
oo a rrr ris ee ee ee rr 
MAYOR 
Expense 
1A Administration 
1Al1 Salaries 
MGVOr ccccccne cecesceese cs Sa OUG.G0 ° 
i) eye a “ee 6 1,200.00 8,200.00 
1A2 Stationery and Printing .epeasvensee 40.00 
1A3°,Communication .. eT 100.00 
1A5 Wraveling and Transportation ....++. 100.00 $8,440.00 
Capital Outlay 
2A Furniture and Furnishing ....cscseecvace 100.00 


cIry MARKET 
Expense 

1A Administration 
TAD GeIAPleR once ccs ractusneccccossas $1,400,00 
1A2 Stationery and Printing gees 5 ans 20.00 

Pom COMMUNICATION 2c ccsenesacccccesessy 62.00 
1A6 Heat and Light ..crcrccrrecccavcess 75.00 
1A7 Maintenance of Capital Outlay ..... 100.00 


' MUNICIPAL COURT 
Expense f 
1A ‘<dininisitation 
1Al1 Salaries 
Judge .,... . cee e eevee e $2,400.00 
Clerk oo ecke oe La cosence 1,460,089 
Clerk ... aaaad 1,200.00 
Probation Officer ......++.-- 1,000.00 
2 Constables @ $1,600....... 8,200.00 
Court Officer 6s eine. eay ere $10,150.00 — 
1A2 Stationery and Printing ......cssoeee 300.00 
1A3 Communication ....45 cscsresvesee gee 100.00 
1A15 Sundries ..... o+ssuneeeee Fos 100.00 - 
1A9 Wagts—Extra Help wxieee sv te eee 200.00 $10,850.00 
2- Capital Outlay 
2A Furniture and Furnishings .....ccc.ees 200.00 


POOR DEPARTMENT 


wd 


1 Expense 

1A Administation ve ' 

1A1l Salaries aaa rs.st eted $1,200.00 

1A2 Stationery and Printing werTtte tt. 40,00 

1A$ Communication .....2. seersesccvess 50.00 

1A6 Traveling ard Transportation reer i $5.00 1,325.00 
1B Indigent Relief o> acoteeegs cate 12,000.00 
1C Contract Relief . } ine 300.00 
1D Maintenance of Social Center .....+6.. 15,000.00 


POLICE DEPARTMENT 
1 Bxpense 
1A Administration 
1Al1 Salaries 
. Chit .... .» ++ $3,500.00 
CApteIn ..560%, - 2,400.00 
Lieutenant ...... ceases 2,200.00 
Sergeants (4 @ $2,000) weeeee 8,000.00 $16,100.00 
.1A2 Stationery and Printing ....vccceeee 850.00 
TAS Communication ....ivcccscessesscsok um 660.00 
1A6 Traveling and Transportation....... 160,00 
1A16 Sundries .. Peer 50.00 $17,200.00 
1B Police Alarm System 
1B7 Maintenance of Capital Outlay....... 500.00 
1C Police Duties ’ 
1C1 Salaries 7 
26 1 Yr. Patrolmen @ $1,600 941,600.00 
2 2-Yr, Patrolmen @ $1,800.. 3,600.00 
4 3-Yr. Patrolmen @ $1,900... 7,600.00 
1 Secrttary to Chief ........ 1,600.00 


$44,374.00 
6,000.00 


$1,000.00 


3,540.00 


1,657.00 


11,060.00 


28,625.00 
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$43,451.04 
PUBLIC WATER SUPPLY 
1 Expense 
1A16 Water fo Public Purposes 
21 Drinking Fountains @ $85.00 ... $1,685.00 
2 Horse Troughea @ $848.00 ......04 696.00 
696 Hydrants @ $85.00 .......e00. ; 24,360.00 Lo 
Parks, City Hall, City Yards, En- 
gine Houses, Sprimkling, etc ...... 3,437.50 
New lIistallation for 1920, Estimated 
Use, Six Months, 50 Hydrants @ 
1, ae et ee ce eee weer 875.00 $31,053.50 
PUBLIC WORKS DEPARTMENT. 
. 1. Expense 
1A Administration 
1Al Salaries 
Superintendent .....e00e0060 2 $2,300.00 
Assistant Supt, .....se00eee- 1,800.00 
Clerk ees ete eomsveee toes esne ane aeenee 1,600.00 $5,700.00 = 
IA2 Stationary and "Printing ee 225.00 
TAS Cer ATIO | an wutine ce ccd sec cewecees 125.00 
1A5 Transportation ........... Hed + oa 1,500.00 
1A7 Maintenance of Capital Outlay pena 50.00 ‘ 
1A8 Wages—BPatra Help ..ccccrvcsccvsnce 100.00 $7,700.00 
1B Cleaning Streets and Alleys . 
1B7 Maintenance of Capital Outlay ...... 3,500.00 
1B9 Wages epreeoeseuenpevpe poe eoveaeeereeneeCvaeeres ee 15,000,000 as 
LB8 Labor On Dumpe ...erccsescevevsvcer 800.00 
1B10 Supplies oeereereeaneonvnee ne eonreosuuveutean 20.00 bs 
1B12 Gasoline and Lubricants .........008 1,000. 00 20,320.00 


Debt of 1919, borrowed from 


following depts. 
City Planning ..........%,000 
Public Works, 2D......2,400 
Parks and Forestry ...2,300 
City Treasurer ....... 800 8,500.00 
Contingent on advancement... 1,169.00 63,369.00 
1C7 Maintenance of Capital Outlay ...... 100.00 
BORO WIGG o fiGia hon bbc aeede cee cewenes 50.00 64,119.00 
1D Motor Vehicies : 
ID1 Salary, Master Mechanic .......s00- 1,900.00 
1D7 Maintenance of Capital Outlay ...... 100.00 
ID12Gasoline and Lubricants .....ceeeeees 1,600.00 3,500.00 
10 Jalil 
1E1 Salary One Court Officer .......0000- 950.00 
1F Detectives 
1F1 Salaries (4 Detectives @ $2,000.00).. 8,000.00 
BES “WRN. Tike ont a ni on pier swe ceases 160.00 8,150.00 


2 + Capital Outlay 
20 Motor Vehicles @neeuceptwpeoeeewmevoeewnees Oe ese » \ 400.00 = 
2D Building and Improvements ...........- 500.00 900.00 95,319.00 


PUELIC LIGHTING. 
1 Expense “ 

1A6 Street Lighting - 
140 5-Light Cluster Blvd. 560 Watt Multiple Lamps @ $39.26. ........ss000e8 5,495.00 


339 3-Light Cluater Blvd. 50 Watt Lamps @ $24.35 .... ccc ec eeee cvesses Been 
46 1-Light Moores and Oak Park, 50 Watt Multiple Lamps @ $4.90.....- 225.46 
75 Alley Lamps, Multiple 60 Watt @ $10.65 ......... 949g» = Oe eee re 798.75 

456 Standard Suspension 250 C. P. Series Lamps @ 332. 31. aa ec bercsccnce Map en ane 

349 1-Light Blvd. 150 C. P. Series Lamps @ $18.17 ......... eis i 6 o-0 pan Oe oe, 

31 1-Light Potter Park 160 C. P. Serleg Lamps @ $11.51 1... ccc ecw eee ee 356.81 

216 Pracket 100 C. P. Series Lamps @ $15.30 ............ osiaialo® } Gane Be veces 9,304.80 


7 Moores Drive 100 Watt Multiple Lamps @ $17.17 .....csccccesenveess 120.19 
$ 70-Light ‘Lansing’ Signs, 5 Watts each @ $112.46 .... ccc csv ecvevenes 337.35 


$39,922.04 

New Installations for 1920, Estimated for Six Months Use. 
50 Standard Suspension 250 C. P. Series Lamps @ $16.10 .........ccc.06. « 805.00 
300 1-Light Bivd. 150 C, P, Serith Lamps @ , 39.08 eee ease neeesecasconees 2,724.00 


1C City Shop 


TGS CoOmmMmuniGetlOd ov si scsrseesenssvrsate 60.00 
106 Heat and Light .... epgiaws ¢ 200,00 
1C7 Maintenance of Capital. Outlay Ae 1,500.00 
1C7a Maintenance of Gas Tank .......... 50.00 
DGTO. WEMCRTRN 66 5 RS owe We ewe vee svcccnes » 400.00 
1C9 Wages eeoovpoevuueeovosvpezaeoerunrevestaaveoae oes 6,600.00 
1C190 Supplies eseeP@aos es oexestoeonpvueaeeoseuntaonees 300.00 
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1C12 Gasoline and Lubricants 2... .ccesees 
é 1C15 Sundry Charges eee eee asm erer se ennes 
1D North Lansing Rest House 
1Dp1 Salaries © pee 6.984.696 06 6B OMe B® 6 bib nineteen 
1D6 Heat and Light epe@epeeeeeoeucuetveasseanasngvge sds 
1D7 Maintenance of Capital Outlay ...... 
1D9 Wages eaeceuuseeasvseetseuseteoseoeoeoeo se Bease @ 
1D10 Supplies Coe m eer nt nsese torneo eeeeeras 
-1E Fountains 
1E7 Maintenance of Capital OMtleay .csece 00 
1E9 Wages *@eseoeovouaesevneeovoeacoeoeveeupeeoevenuseeseeunaa 150.06 
1H Clty Hall : 
? 1H1 Salaries 
=_— Janitor 5 ee rere rh 
PHIBTOMIAN ...ccccacacceceepee 1,000,00 2,700.00 
1H6 Heat and Light ....sepeccsecaevnneer 6,000.00 
1H7 Maintenance of Capital Outlay 
Boiler Maintenance 
Plumbing 
Clock Care 
Electric Equipment Main, 
Miscellaneous Repairs 
Repairs to Eoiler 
Decorating City Hall 
, Remodeling Ladies’ Tollet +5 eeeenat 4,500.00 
1H9 Wages 
Fireman, $30 per week...... Wh, 500.00 
Watchman $30 per week .... 1,500.00 
Att. Ladies’ Toilet $12 per wk 1534.00 
Miscellaneous Labor ........+ 176.00 3,800.00 
1H10 Supplies eotezrvreomneosereses eae seeoaeesee ene 800.00 
1H156 Sundries @eeoeeoeeee#eeoenveeaeeseeeweseense 100.00 
1I Pavement Repair r 
119 Wages e*erpoeevoeae#ovpesceaoeooeoeeeaeeunneeeveeae seeaeeaaea 1,000.00 
1110 Supplies ........ «asia stn Gentine 800.00 


Amt, to repay contingent for Trans. . 2,000.00 © 


Capital Outlay ‘ 
2A Furniture and Furnishings ..... d Leis a 205.00 
Hoover Sweeper lis a cere 6 
5 Awnings er ee ee 65 .00 ' 
Miscellaneous ....esvececavsrcesss 90,00 
2B Machinery and Implements ......ceccvoecs 180.00 
1 Small Road Grader 
2C Motor Vehicles .. 10,499.00 
2 Sprinklers and three Tanks$9, 749. 00 
1 Ford Roadster ....cccscseee 790,00 
2D Buildings and Stationary Improvements. . 900.00 
. Due from Police Dept........$2,000.00 
Fountains coececes 900,00 , 
Street Signs and Labor. eevee 2,600.00 


SSA VENGER. 
Hxpense 
1A9 Fees for Removing Dead Animals.... 


Expense ; 
1A Administration ? 
1Al Salary. Ree eorveeseepeevaevneeeveneas $1,900.00 
1A2 Stationery and Printing ...... peeevne 20.00 
1A5Traveling and Transportation ........ 
-— 1A7 Maintenance of Capital Outlay ...... 
1A12 Gasoline and Lubricants .......s.ee. . 
1A15 Sundries eet aeeoeoueeoeeoveservrvspseeeeeeaeesg 10.00 
Capital Outlay 
SEC “WOMIGIAM «os enn bli oboe dnatae bce 
1 Second Hand Ford Truck 


CITY TREASURER 
1 Expense 
1A Administration . 
1Al1 Salaries 
Treasurer ......00.2 «+++ $2,600.00 
J Chief Clerk .... 1,800.00 
Cashter and Entry ‘Clerk. esse 1,850.00 
Bookkeeper and Sten ....... 1,800.00 _ 
Clerk Pe eee Sey 1,100.00 ~ 
Clerk, part time errr ee | $8,600.00 
1A2 Stationery and Printing .......cennce 900.00 
amme  CoOmimOMlogiion, «i sceads hdc cathe eae 250.00 
1A4 Publishing, Advertisting and Notid¢es 75.00 
-1A6 Traveling and Transportation ...... . 6.06 


SEALER WEIGHTS AND MEASURES. 


1,175.00 


225.00. 


18,000.00 


ty 


11,784.00 


$2,080.00 
350.00 


$74,634.00 


$600.00 


$2,430.00 
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-1AT7 Maintenance of Capital Outlay ...... 60.00 
1A9 Wages or Fees earetoesevnaeevezreeeaereosn 1,150.00 
Writing Tax Recelpts....... 1,000.00 
Extra help during last weeks : 
of tax paying periods, an- i 
swering telephone, ete. eoees 150.00 
1A14 Bond Premiums ....ccirccscssecsseees 3,976.48 
City Treas, $260,000 (2 yrs.) City.. 1,567.50 
City Treas. Estimated (state & co.). 1,200.00 
Insurance, (burglary and hold-up .... 208.98 
Dept of 1918-19 eeoeenensrerenretrereeoeus 1,000.00 
2 Capital Outlay = 
2A Furniture and Furnishings .....,.e268.. 260.00 
Automatic Change Machine, $190.00 : 
Check Writer and Protector ..360.00 16,256.48 


ibraries 


MAINTAINING SYSTEM OF GARBAGE COLLECTION 
1. Expense 


1A Administration : 

1Al1 Salaries 

Superintendent ........ e+..-$400.00 

2 ‘Mince cases SED 600.00 
1A2 Stationery and Frinting ee oe 200.00 
LAS COMMMMIBRTIOM on ccccrcccecccsacee 76.00 
1A6 Heat, Light and Power .........es. 100.00 
1A7 Maintenance of Capital Outlay....... 6,500.00 
TES CERRO Ge dies ok cc cet chee sceenis 176.00 
1A9 Wages (col. and extra help in office) 16,600.00 
TATOO SPP eh aes. ccs cet emcee nsec ecnn 160.00 
1A12 Gasoline and Lubricanta .......+..5 4,000.00 
SD CUMMEIGR Fe ore oc cae ewes asus ettiee 100.00 27,400.00 27,400.00 
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WARD HIGHWAY FUND 
ee ee ee eee See ee $6,000.00 
MOCOME “Ward .ctlescrcsecvccesesescens 5,000.00 
WORT “WAT agai dpe vt wages svsceee 6,000.00 
Fourth Ward etaseteouserseereevanee nt eens 6,000.00" 
UE | TU, nia Fhe oilers valnicc ci cdeose 6,000.00 
Sixth Ward eseeeeoevaseoaeseneauvetear wnt @ 9,000.00 
Seventh Ward cvvvcsciccarcveswsces 3,000.00 
Eighth Ward meee Ee ee * 4,000.00 45,000.00 


MISCELLANEOUS 
Pa) «=RABITE FV Be cee bc dW ac alvcncncactecnd $ 160.00 
City Planning Paepnaeeteepavreseneovrpseeeapeaneseneeaeaveua 1,000.00 
($3,000 to be taken from Police Dept. Budget) 
Reserve for uncollected taxes and abatements .. 19000.00 
Cemetery and Public Parks Commissioners’ 
__ @laims for 400 cords wood sold to city 1918 400.00 
| Estimate for bivad. lighting adopted by council 
ME Hiins, 2, AGRD....ccyccecswscscasccwercssesee.  91,480:26 
Chas. FratcheN\ and J. W. Hill claim for in- 
stalling boulevard lights ........ $9.50 
Sewer plan (authorized by council May “17, "i920) 12,000.00 
The Michigan Children’s Home Society ........ 6,500.00 
Asphalt Plant ....ceveues steep ee neneercerence 30,000.00 
Bond retirement (See page 18) GP tae OO og sew weet 71,477.80 
Bond interest (See page 18) ..sayennscccasases 65,293.50 218,641.06 
- P 


sing and Fo 


of Lan 


a 


Pearand Total: of Budget ....scecccvcseccscccccons $1,001,724.54 
0, Cc. HOWE, 
t- W. T. BRITTEN, 
JOHN McCLELLAN, 

Committee on Ways and Means. 
ee eee 
By Ald, Redfern— ‘BONDS APPROVED 

That the report of the committee as \ 
read and with its amendments be The Mt. Hope-Lyons ave. sewer bond 
adopted at $1,001,724.54, of August DePorter as principal with 
__ Adopted by the following vote: Naticnal Surety Co. ag surety, was ap- 

~ Yeas—Ald. Britten, Burgess, Doughty, proved, 

ond, Eddy, Fowler, Gross, Howe, 

ck, Leonard, Main, McClellan, Red- The Mt. Hope-Donora ave. sewer bond ~ 
fern, Sanders. Trager—t. of August DePorter as principal with Na- 
Nays—Avey—1. tiomml Surety Co. as surety, was ap- 
proved. 


] 


A collaborative project of the City 


At this point Mayor Kyes entered th§ 
council rooms and occupied the chair. The electriciah. bond of W. E. Cudney 
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as principal with W. S. Butterfield and 
H. B. Thedieck as sureties, was ap- 
proved. 


The junk license bond of Jas. B. Wright, 
as principal with James J. Daley and 
Charles Vorea as sureties, was approved. 


The huckster license bond of Jack 
Fillioe as principal with Lycn Bonding 
and Surety Co., as surety was approved. 


The drain layer bond of August De- 
Porter as principal with National Surety 
as surety, was approved. ‘ 

Adopted by the following vote: 

Yeas—Ald, Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan 
Redfern, Sanders, Trager—16. 

Nays—None. 


MOTIONS, RESOLUTIONS AND ° 
NOTICES 


By Ald. Burgess—- 

Resolved by the city council of the 
city of Lansing: 

That the city clerk be and he is here- 
by directed to draw an order in favor 
of Sarah J. Woodman in the sum of $1.12 
for sprinkling tax and to be charged to 
the seventh ward highway fund, 

Adopted by the following vote: 

Yeas—Ald, Avery, HBritten, Burgess, 
Doughty, Dymond, Eddy, Fcewler, Gross, 
Howe, Klock, Leonard,*Main, McClellan 
Redfern, Sanders, Trager—16, 

Nays—None. 


By Ald, Leonard—- 

Resolved by the clty council of the 
city of Lansing: 

That the street railway committee be 
instructed to interview the officlals of the 
Lansing Street Railway in regard to 
holding their north bound care south of 
Shiawassee atreet until the south bound 
cars clears the point in street where 
Washington ave. is narrow, as it is dan- 
gerous and in so dolng it will avold acci- 
dents at this point. 

Adopted by the following vote: 

Yeas—Ald, Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan 
Redfern, Sanders, Trager—16. 

Nays—None. 


By Ald. Fowler— 

Resolved by the clty council of the 
city of Lansing: 

That the city engineer be and is here- 
by directed to Arain the insanitary cel- 
lar on lot 192, Capitol Heights Subdivi- 
sion and charge the cost of same to tne 
property to be levied with the taxes, 
Adopted by the following vote: 

Yeas—Ald,. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan 
Redfern, Sanders, Trager—16. 

Nays—None. 


By Ald. Fowler— 

Resolved by the city council of the 
city of Lansing: 

That the supeintendent of public works 
be and is hereby directed to put up such 
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protection as necessary for public safety 
around the cellar on lot 192, Capitol 
Heights Subdivision, owned by Dell 
Murdoff, and charge the cost of same 
to the property to be levied with the 
taxes, 

Adopted by the following vote: 

Yeas—Ald, Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Grosa, 
Howe, Klock, Leonard, Main, McClellan 
Redfern, Sanders, Trager—16, 

Nays—None. 


By Ald. Redfern-— 

Resolved by the city setineti of the 
city of Lansing: 

Whereas, the city of Lansing is about 
to pave Bast Michigan avenue 

Therefore, be it resolved, that the city 
attorney be and is hereby directed to 
notify the Lansing Fuel & Gas Company, 
the electric Hght and water board, the 
street car compafy, and the telegraph 
and telephone companies, of and in rela- 
tion to the same, And if they have any 
work to be done over or under said 
street that the same be immediately at- 
tended to in order not to hinder in the 
pavaing of sald street. 

Adopted by the following vote: | 

Yeas—Ald, Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan 
Redfern, Sanders, Trager—16. 

Nays—None. 


By Ald. Redfern— 

Resolved by the city council of the 
clty of Lansing: 

Whereas, the city of Lansing has pur- 
chased the property for the completion 
‘of East Park Terrace, and the property 
© be used is now the property of the city 

Therefore, be it resolved, that the 
superintendent of public works be and is 
hereby directed to open that part of tne 
street. over the land recently purchased, 
and grade the same. 

Adopted by the following vote: 

Yeas—Ald, Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McCleltan, 
Redfern, Sanders, Trager—16. 

Nays—None. 


By Ald. Lepnard— 

Resolved by the city council of the city 
of Lansing: aa 

That the bia of John Bray for tne 
construction of a sewer in Willow street 
from Capitol avenue to the river, for 
the sum of $1,700,00 being the best and 
lowest bid, that same be and hereby 1s 
accepted, and be it further resolved that 
the mayor and city clerk be.dlrected t0 
execute a contract with the said John 
Bray in behalf of the city of Lansing, 
according to satd bid presented, and 
specificatlone on file. 

Adopted by the followlng vote: 

Yeas—Ald, Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Malin, McClellan, 
Redfern, Sanders, Trager—16, 

Nays—None, 


By Ald. Leonard— 
Resolvéd by the city council of the 


_city of Lansing: 





A collaborative project of the City of Lansing and Forest Parke Library and Archives - Capital Area District Libraries 






: 
2 
| 















































June 14, 1920, 
+ 
That the bid of John Bray for the con- 
struction of sewer in north side of Mich- 
igan ave, from Magnolia ave. to 60 ft. B. 
of Fairview ave: for the sum of $205.00 
being the best and lowest bid, that same 
be and hereby is accepted, and be it 
further. resolved that the mayor and 
city clerk be directed to execute a con- 
tract with the said John Bray, in behalf 
of the city of Lansing, according to said 
bid presented, and specifications on file, 
Adopted by the following vote: 
Yeas—Ald, Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Groas, 
Howe, Kiock, Leonard, Main,’ McClellan, 
Redfern, Sanders, Trager—16, 
Nays—None. 


By Ald. Doughty— 

Resolved by the aity council of the city 
of Lansing:. 

That proceedings -at law be instituted 
against ex-Alderman Louis Neller, and 
Alderman Jno. McClellan, for violation of 
Sec. 53 of charter of city, in matter of 
removal of, and gale to city, of gravel 
from Ormond street. 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, Doughty, 


Eddy, Fowler, Klock, Leonard, Sanders 
—§, 
Nays—-Avery, Dymond, Gross, Howe, 


Main, Redfern, Trager—7. 


By Aid. Dymond— 

Resolved by the city council of 
city of Lansing: 

That the city engineer be and is here- 
by directed to pave the entrance to 
Moores Park in the 400 biock, Moores 
Drive, from the street entrance to the 
park back to the culvert, in accordance 
with the survey made by the said city 
engineer. That the first eighteen feet be 
paved out of the city paving fund, the 
space from there to the entrance of the 
park from the budget fund, and the 
balance to be paved out of the park 
fund, that part of the said fund left 
by J. H. Moores to the city of Lansing 
by will. 

This resolution is made in accordance 
with the resolution adopted by the board 
of cemetery and public park commission- 
ers, 

Adopted by the following vote: 

Yeas—Ald, Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main,; McCiellan, 
Redfern, Sanders, Trager—16, 

-Nays—None, ‘ ’ 


the 


By Ald. Fowler— 

Resolved by the city cecuncil 
city of Lansing: 

That Walters & Son be given a permit 
to remodel the stoge pbuilding at 1207 
Turner street, under supervision gf chief 
of fire department and building inspector. 

Aciopted by the following vote: 

Yeas—Ald, Avery; Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager—16. 

Nays—None, 


of the 


By Ald. Trager 


Resolved by the city council of the 


~ elty of Lansing: 


* 
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That the superintendent of public 
works be and he hereby is directed to lay 
a brick sidewalk on north side of Kala- 
mazoo street at east approach to N. Y¥. C. 
R, R. and build same as near as practi- 
cal level with center line of street grade, 
cost, of same be charged to fifth ward 
highway fund. 

Adopted by the following vote: 

Yeas—Ald>- Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Groas, 
Howe, Klock, Leonard, Main, McClelian, 
Redfern, Sanders, Trager—16. 

Nays—None. 


By Ald, Gross— 

Resolved by the city ecuncil © of the 
city of Lansing: 

That the supt. of public works be au- 
thorized to scarify and gravel South st. 
between Platt and Cedar streets and 
charge the cost of same to the sixth ward 
highway fund. 

Adopted by the following vote: 

Yeas—Ald, Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Klock, Leonard, Main, McCiellan, 
Redfern, Sanders, Trager—16. 

Nays—None. 


By Ald. Doughty— 

Resolved by the city council of the 
city of Lansing: 

That it is hereby determined to be a 
public necessity to provide a city plan 
so that public improvements may be 
worked out in proper, praatical and 
economical ways. 

Resolved further that the magor and 
city clerk be authorized to enter into 
a contract with Harland Bartholomew, 
city plan engineer, of St. Louis,.Missouri, 
for services and the preparation of a city 
Plan for the city of Lansing, for the 
sum of $8,000.00, in accordance with tne 
contract on file in the city clerk’s of- 
fice. 

Resolved further that the sum of $4,- 
000.00 be included in the 1920 budget for 
the payment of that portion of the cost 
of city planning that may become due 
and payable during the present fiscal 
year. 

Adopted. by the following vote. 


Yeas—A!d. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 
Howe, Kiock, Main, McClellan, Redfern, 


Sanders, Trager—165. 
Nays—Ald. Leonard—1, 


By Ald. Britten— ‘ 

Resolved that the city clerk be and he 
hereby is directcd to advertise, as pro- 
vided by law, for sealed proposals for 
paving Franklin avenue from Clark and 
Otto streets to Sheridan street in ac- 
cordance with the plans and specifications 
on file in the office of the city engineer. 
Proposals to be received up to 4:00 o’- 
clock p. m., Monday, June 21, 1920. 

Each proposal to be accompanied with 
a certified check in the sum of $100.00. 

Right is hereby reserved to reject any 
or all bids. 

Adopted by the following vote: 
Yeas—Ald, Avery, Britten, 
Doughty, Dymond, Eddy, Fcwler, 
Howe, lock, Leonard, Main, 
Redfern, Sanders, Trager—-16. 
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Naysa—Non a” 
| 


GENERAL ORDERS 


Board of. W. & E. L. Comm'rs, 


/ Claims Allowed . 
Claimant Endorser Amount 
Abram fmunt $6.3 Co., A. Wine- ; 

MOL oh iges sss: he tes Rie 5.80 

J. I. Case T. "M. ‘Co., ‘A. Winegar 25.00 
H. Sponsiler, O. E. Eckert...... 6.00 
Young Bros. & Daley, Oe E. 

Eckert ... 641.26 
Michigan Brass. & Iron ‘Works, ‘O. 

Me MOMOTE. 22... 0.005 P.nccccs Sane 
_ Abram Cement Tool Co. O. E. 

4 rr 4.61 

New- Way Motor Co., O. B. Eck- sass 
acces Hill Book. Co.,, O. EB. 

Eckert ....... 2 eee ee 17.60 
Allen-Sparks Co., O. E. Eckert. 97 
Brown-Gordon Co., O, E. Eckert 345.00 
August DePorter, O. E. Eckert.. 222.49 
Harvey & Arthur Lambert, O. E. 
"wuekert .... . ae Te sees 680,00 
Pope Insurance Co., ' Frieda A. 

oS ee See 104.49 
Wm. A. Leyrer, H. Lee Bancroft 122.70 
Cap. Heights Auto Co., A. Wine- 

RD cn sg Gb s ses sueivvece Sota 1.60 
Briggs Co., x. " Winegar eee $9.65 
Hoyt Woodman, A. Winegar .... 797.46 
Brown-Gordon So., A. Winegar. 325.06 
B. D. Spence, Dr. James Hum- 

See 25.00 
Woman's Hospital Assoctation, 

Dr. James Humphrey ...... 139.00 
Geo. Sbtliff, Harold H. Campbell 120.00 

The Lansing Co,, O. E. Eckert .. .80 
Brown Machine & Engine ne 0. 

My Bomicert” 2... case cons ts Oe be 11.25 

D. E. Nipp, O. B. Eckert ......., 628.00 
_Dudley Paper Co., Frieda A. 

re ~ 14,21 
Brown-Gordon Co., O- E. Eckert 298.12 - 
Helier Bros, O. E. Eckert ...... 266.27 
Gohr Bros, Contracting Co., O. E 

Ns cw assem, a0 0h eens des 1,648.80 
Engineering News Record, O. E. 

EE a te fos 5.00 
Engineer & Contracting, Oo. E 

NS ere ee ee dare 3.00 
The Briggs Co... Ga: 5 Beokert. . 8,231.77 
Dpt. Public Works, O. E. Ecket 24,22 
Hetherington & Berner, ©. E. 

REE MS, wave! daw e ease enn 256.60 
Gregory-Mayor & Thom, O. E, 

EN lid) oo oe new Oe ‘ 2.66 
Eueka Machine Co., 0. E. Eckert 41.45 
Rikerd Lumber Co., O. E. Eckert 1737.14 
F. J. Blanding Co., A. Winegar.. 52.47 
A, M. Emory, A. Winegar ons * 3.66 
F. N, Rounsville, A. Winegar.... 1,02 
Michigan Central R. R., A. Wine- ' : 

gar SE ae ee ey eee ~, 95.19 
Rochester Can Coa., A. “Winegar. . 2,940.00 
Hawkes Tire & Rubber Co,, A. 

PME ghee 5 coef biaje's « or 24.36 
Allen-Sparks Co., A. Winegar ... 11.10 
Bishop, . Holmes, Hammond & 

Jacksoh, A. Winegar ........ , 2,078.50 
Allen-Sparks Co., A. Winegar .. 36.72 
Bd. of W. & BE. L. Comm’ rs, A. 

CC Se eee eee ee » 141,50 
Dept. Public Works, ik, Winegar 18.21 
Fred A. Exgler, A. Winegar ..... 2,20 


— 
ub 


i 


ales Beck rie ee 


Wm, Clark, “Alfred Seymour .... 21.00 
city Treasurer, Frieda A. 

Schneider vs... s  yeccasccvcsecs 2,600.00 
City Treasurer, — inne A. 

Schneider e*e@¢sst e sp@eas 8 685.00 
Ed, & Tooker, Frieda 1": " Schnel- 

der Setsasces eg SPOR Cee 18 A 160.00 
A. H. Doughty, et al, ‘ifred. bia 

Doughty heae ee ee ee) 198,00 
Wynedop, Hallenbeck, Crawford 

Go., Dr. J. Humphrey ..02.: i 20.75 
The Norwich Pharmical Co., Dr. 

J. Humphrey ” eeneee s veresanee 4,25 
V. Muller & ©o., Dr. J. Humphrey 2.34 
Allen-Sparks Co., W. S. Robbins 1,00 
Peez & Cronon, Dr. Humphrey .. 3.60 - 
F. N. Rousville, Dr. Humphrey . 3.00 
Grand Union Tea  Co,, Dr. 

Humphrey ...... ae re eee te 
Pere Marquette RJR. Co. Dr. 

BOmpnrey. «+: «>neeuiess “9% 5 wees 1.08 
Mich, State Telephone Co., Dr. 

FEI PEO oc ice Vii sw. o> 0 Ke 4.25 
Board of W. & E. L. Comm'rs. 

Dr. , RMEDHPOGY. chee ce) cleo aes 7.61 
Lanal Fuel & Gas Co., Dr. 

Hump}rey Vie “ets « Sha ates 1.08 
®. J: anding Co. C. Fox..... .60 
H, L, Willson, H. Lee Bancroft. 13.50 | 
H. L. Willson, O. Fox .......-. 2.00 
D. G. F, Warner, D, G. Warner.. 3.00 
John F. Crotty, D. G. Warner .. 2.00 
Tayior Abstract Co., D. G@ War- 

Wee Pi. es ae eee ee 2.00 
Allen & DeKieine, D. G. F. War- - 

TOF wecoone ene neeerseetesnee 66.01 
“Mich. State Telephone Co., J, E. 

Pratt ..,. ial ete Se scene 10.50 
Board W. & R. L, Comm’rs, fA. 4 

MeDOTmOIG aginst, 6 6 pales c's oun owe 00 
Wynkoop, Hallenbeck, Crawford 

Co., Frieda A. Schneider ..... 10.56 
Board of Examiners of Plumbers, | . 

CC oe BR ce «ns 2 SEs vn a Os 16.00 
Geo. BR. Lawrence & Son, H. Lee 

PRANGraTE @icdeccs “~~ Bade pa case se» 13.00 
Fred BE. King, H. Lee Bancroft.. 11.00 
A. M. Emory, H. Lee Banocroft.. 1.85 
J. A. Parsons, J. A. Parsons ... 16.70 
Fay G. Dunning, F. H, Presley... 24.00 
A. D. Donnely, et al, Joseph Beck 716.74 
Velma Garner and others, Dr. J. 

PIU DTOS of.n dderes « 8844 EA 252.50 
R, W. Smith, et al, H. Lee Ban- © 

CEOTL 6 «iD Pada wie fuk os Vee Bayt 
Geo. Toman, et al, A. Winegar. » 605.8 
H. Derhammer, et al, A. Winegar 874.86 
Gohr Bros. Construction Co., H. 

LeOG -FERMOMEE oo he cttew cence 41.50 
Wm, Clark, W. 8. Robbins ...... 98.30 
Lansing Pure Ice Co, Dr. Jas, 

CO il: ee ee ee 4,50 
J. J. Cook, Geo. Pemm .....+0s45 45.89 


S. Simmons, et al, O. EB. Hckert 1,240.50 
Frank Burgess, et al, © £&E. 
Hicktert 13.2008 sepeoessese ceee 768,85 
A, C. Sack, et ail, A. Winegar.. 2,899.08 
Adopted by the following vote: 
Yeas—Ald, Avery, Britten, Busgess, 
Doughty, Dymond, Eddy, Fowler, Gross, 


Howe, 
Redfern, Sanders, Trager-—16, 
Nays—None. 


Counce adjourned. 
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JUDSON A. PA RSONS, 


City Clerk. 
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City Council Rooms. 
Lansing, June 21, 1920. 
The city councii met in regular ses- 
sion and was called to order by Mayor 
B. A. Kyeas. 
_ Roll cali: 
i Present—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Howe, Klock, 
Leonard, Main, McCleHan, Redfern, 
Sanders, Trager—14. i 
Absent—Ald. Fowler—1. 
The record of the previoum session 
was approved as printed, 


—————— 





t A petition was recelved from W. B. 
Arnold and four others to change the 
ame of Condit street to Ottawa atreet. 

On motion of Aid. Britten the prayer 
ef the petitioners was unanimously 
granted on roll cali. 


A communication was received from 
; state highway department in the matter 
of marking all trunk line routes in the 
state with some i distinguishing mark 
for travelers. 

On motion of Ald, Britten the highway 
department was granted permission to 
paint the indicated signs on the electric 
light poles, 


re. Ss !)hlUeeeee eS, sm eC 


A communication was received from 
F. B. McKibbin Co. in regard to tne 
publid driveway at the west end of 
block one re-plat of Dickerman’s Addi- 
tion te-the city of Lansing. 

Referred to committee on streets. 


| 


A claim was presented from Dr. F. H. 
Snell amounting to $25.50 for accident 
to his automobile, May 22, 1920. 

Referred to committee on city affairs. 


An affidavit was presented by Glenn 
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Regular Session, Monday, June 21, 1920. 


Powers in the matter of his claim for 
ijoss of a grip. 

Referred to committee on claims and 
accounts, 


A communication was received from 
the city comptroller in relation to claim 
of H. R. Washington for janitor ser- 
vice at the heaith center,’ amount $14.19. 

On motion of Ald. Leonard, claim was 
placed on general order. 


j 


A communication wag received from 
Custodian A, C. Laycock in the matter 
of disposai of animais on which a bounty 
is paid. : 

On motion of Aid. McClellan the mat- 
ter was referred to committee on claims 
and accounts with power to act. 


G. HB. Cramer applied for permit to 
move a building from corner of Porter 
and Ballard streets to the 200 biock on 
Magnolia ave. 

Referred to committee on streets and 
superintendent of public works. 


South Lansing Realty Co. submitted 
a plan of Maplewood subdivision. 
Referred to committee on streeta. 


An additional petition to grade South 
Fairview ave. from DBlizabeth street to 
Horton street, signed by Mrs, A. Horton 
and J. W. Scott was received, 

Referred to committee on streets. 


A petition was received from B. J. 
Fuller and five others for ‘city water 
one block west of Robertson sat. 

Referred to committee on public light- 
ing and the electric Iight and water 
board, 
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OPENING OF BIDS 
By Ald, Britten— 

Resolved by the city council 
city of Lansing: 

That the bid for the paving of Frank- 
lin ave. from Clark and Otto streets to 
Sheridan ave, be laid on the table for 
one week, 

Carried. 


ef the 


REPORTS OF CITY OFFICERS 
The report of the sealer of welghts and 
measures for the week ending June 19, 
1920 was received and placed on file. 
[ 


To the Honorable Mayor and City Coun- 
ell of the City of Lansing: 
Gentlemen: 

The drafting room in connection with 
the city engineer’s office is the depart- 
ment workshop. The work for the com- 
ing year will require that several more 
men shall work in this room than have 
been working here. 

The drafting room is the only room 
through which the public has access to 
the office and on this account there is 
considerable aAlisturbance and confusion 
most of the time, 

I trust that additional space may be 
furnished the department, either, in its 
present location or in’another part of 
the building so that the arrangement of 
the rooms .will be most satisfactory to 
the public and to those working in the 
drafting room. 

Respectfully sumbitted, 
O. E. ECKERT, 
City Engineer. 

Referred to, committee on public 
buildings and Ald. Doughty. 


‘To the Honorable: The Mayor and Mem- 


bers of the city council: 

‘At the last meeting of your honorable 
body, I presented to you an opinion 
relative to the holding of a re-registra- 
tion of voters under the 1919 amend- 
ment to the general re-registration law, 


which amendment provided that the 
general re-registration should be held 
during the months of June, July and 


August. At the same time I called 
your attention to the fact that the leg- 
islature in amending section 3 of the 
chapter relative to re-registration in 
cities had failed to amend the rest of 
the chapter, which provided for regis- 
tration during the months of September 
and October before the general November 
election. Following the rule that an act 
of the legislature should be given ef- 
fect where possible, I took the position 
that sections 4 and 5 would be amended 
by implication, and wherever the words 
September and October appeared in the 
other sections of the chapter, they 
would tbe changed to read June, July and 
August, to comply with the amendment 
to section 3. 

Since my communication of Jast week 
was prepared the question has been de- 
cided by the supreme court of the state 
in a case coming- up from Wayne cir- 
cuit, in which the circuit judge took 


the same position that I did In my com- 
munication to you. However, the supreme 
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court has reversed this decision of the 
trial court and issued a writ of. manda- 
mus compelling the city clerk of De- 
troit to hold the re-registration under 
the 1817 act, at the same time holding 
that the 1919 amendment created a sit- 
uation which was a manifest absurdity, 
and therefore held the 1919 amendment 
to be without force and effect. The 
court in this case refused to follow the 
opinion of the trial court in attempting 
to give effect to the 1919 amendment, 
afd therefore following this opinion of 
the supreme court the re-registration 
will have to be held as provided in the 
1917 act, without reference to the 1919 
amendment. To this extent my commun!- 
cation to you of the 14th inst. will be 
modified because of this recent decision 

of the supreme court. 

Very truly yours, 
D. G. F. WARNER, ] 
City Attorn&. 
Received and placed on fle. 


Hon. Mayor and City Counci}, 

Lansing. 

Gentlemen: 

Complying with a resolution adopted 
by the city board of health at its meet- 
ing Friday, June 18th, relative to the 
garbage collection service, I respectfully 
submit this communication. 

The principal criticliam of the present 
garbage collection service is the insan- 
itary. condition of the empty cans as 
delivered to the patron; leaving the can 
covers permanently at the houses re- 
gardiess of whether or not they fit the 
can exchanged, and hauling the gar- 
bage through the streets in open cans on 
trucks that are foul smelling. 

I respectfully ask that the above com- 
plaint be considered by you and that the 
supt. of public works be directed to 
remedy the inganitary aonWtions ex- 
isting at any early date. 

Since the reduction plant expecta. to 
dispose of the city. garbage in the near 
future in ileu of feeding it to hogs I 
would suggest that you again consider 
the matter of colleoting the garbage in 
tanks, not only as a matter of economy, 
but as a step toward more sanitary gar- 
bage collection, 

Respectfully submitted, 
W. S. ROBBINS, 
Sanitary and Food Inspector, 

Referred to committee on garbage and 
supt. of public works. 

REPORTS OF COMMITTEES 


City of 


The committee on bonds and contracts 
to whom was referred the petition of H. 
E, Holden to conduct a poo! room at 613 
BE. Michigan ave., begs leave to report 
as follows: 

We recommend that the 
granted, 


license be 


L. BE. SANDERS, 
E. D. KLOCK, 
BH. Ss. AVERY, 
Committee. 
By Ald. Sanders— 
That report of 
adopted. 
Oarried. ‘ 


the committee be 


The committee on atreets to whom was 


— 


Morary and Archives - Capital Area District Libraries 


A collaborative project of the City of Lansing aM, Forest Parlgl 













* 





21, 1920. 


referred the petition for eurb and gut- — 
ter on Elghth street from Jerome atreet 
to Vine street, begs leave to report as 
follows: * 
We recommend the petition be granted, 
W. T. BRITTEN, 
F, W., REDFERN, 
Oo. Cc. HOWE, 
Committes. 


Received and placed on file. 


The committee on claims and accounts 
to whom was referred fhe claim of 


Glen Powers, begs leaVe to report as 
follows: 

That the Hability of the city = is 
questionable, but we advise and rec- 


ommend that the claim be allowed at 
ten dollars and paid out of the health 
department fund, and that the clerk 
be ordered to draw an order for same 
in case it is accepted. 

F, W. REDFSERN, 

E. D. KLOCK, 

Committee, 


D.-G, F. WARNER, 
City Attorney. 
By Ald. Redfern— 


That report of the committee be 
adopted. 

Adopted by the following vote: 

Yeas—Ald, Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Howe, Klook, 
Leonard, Main, McClellan, Redfern, 
Sanders, Trager—14. 

Nays—None. 

} 
BONDS APPROVED 
The electrician bond of Orlando G. 


Shults as principal with Fidelity and De- 
posit Co, as surety, was approved. 


The dray ticense bond of Cc. E. and_. 


Cc. G. Foster as principal with Fidelity 
and Deposit Co., as surety, was approved, 


The huckater license bond of TF. J. 
McNamara ‘as principal with Lion Bond- 
ing Co. as surety, was approved. 


-The junk dealer bond of John Smith, 
as principal and M. A, Harper and @. 
H. Stollemeyer as sureties, was approved. 


The electrician bond of Birney Blectric 
Co. as principal with J. B. Roe and 
Cc. E. Toms as sureties, was, approved. 

Adopted by the following vote: 


Yeas—-Ald, Avery, Britten, .Burgess, 
Doughty, Dymond, Eddy, Howe, Klock, 
Leonard, Main, McClellan, Redfern, 
Sahkders, Trager—14. 

Nays—None, 

MOTIONS, ‘RESOLUTIONS AND 
NOTICES 


By Ald, Doughty-— 

Resolved by the city council 
city of Lansing: 

That the budgét as passed by this 
council June 14 be amended by adding 
following item thereto: 

Municipal Court, 1A1, salaries 

one clerk ...cenesesesee $1,400 

To be paid from the contingent fund. 


of the 


aseeseer 





Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Howe, Klock, 
Leonard, Main, McClellan, Redfern, 
Sanders, Trager—14, 

Nays—None., 


By Ald. Sandera— — 

Resolved by the city council 
city of Lansing: 

That the supt. of public works be and 
is hereby instructed to replace names 
of streets on street corners where there 
are none. : 

By Ald. Britten— 

That the resolution be referred to the 
to the supt. of public works to report at 
next council meeting. 

Carried. 


of the 
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By Ald, Howe— 

Resolved by the city council of the 
city of Lansing: 

That the matter of the automobile 
for the sealer of weights and measures 
be left to the market committee with 
power to act. 

Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Howe, Klock, 
Leonard, Main, McClellan, Redfern, 
Sanders, Trager—14. 

Nays—None, 


By Ald. Eddy-— 

Resolved by the city council of the 
city of Lansing: if 

That the Michigan State Telephone 
Company be instructed to install a tele- 
phone in the office of the superintendent 
of public works, rental“of same to be 
charged to garbage 1A3. 

Adopted by the following vote: 


Yeas—Ald. Avery, Britten Burgess, 
Doughty, Dymond, Eddy, Huwe, Kiock, 
Leonard, Main, McClellan, Redfern, 
Sanders, Trager—14. 

Naysa—None, 


r 
fry Ald. Doughty— . 

Resolved by the city council of the 
eity of Lansing: 

That the superintendent of public 
works be and is hereby instructed to sell, 
two voting booths at not less than fifty 
dollars each; one booth is now in Oak 


Park, and other is at the Eden wood lot. 


Adopted by the following vote: 


Yeas—,Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Howe, Klock, 
Leonard, Main, McClellan, Redfern, 
Sanders, Trager—14. 

Nays—-None. 


By Ald. Howe— 

Resolved by the city council of the city 
of Lansing: 

That it is expedient and necessary for 
the peace and happiness of the people of 
the city of Lansing, that the city pur- 
chase and own the following described 
lands for park purposes, to-wit: The 
east one-half of the west one-half of 
the northeast one-quarter of section ten, 
town four north, range two west, 

Be it further resolved that the mayor 
and clerk of the city of Lansing be and 


are hereby authorized and directed to 
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enter into a contract for the purchase 
of said lands at a price and consideration 
of $18,000, from Mary M. Bancroft, tne 
owner thereof, upon the following terms 
and conditions: $1,000 at the time of 
the execution and delivery of the said 
contract, and the balance of $17,000 in 
ten equal annual installments, together 
with the interest thereon, at the rate of 
& per cent per annum, with the privilege 
that more be paid upon said contract 
each year, as the city may direct, but 
that no payment shall be less in each 
year than 31,700, aside from the interest, 
and the same to be paid from the park 
fund, 

That the clerk be and is hereby au- 
thorized to draw his order from the 
$1,000 at the time the said contract 
is go delivered, as the first payment upon 
Said contract, and deliver the same to 
Mary M_ Bancroft. 

The above resolution was placed on 
file for one week in office of city clerk 
in accordance with section 92 of city 
charter. ~ 
By Ald. Burgess and Trager— 

Resplved by. the city council of the city 
of Lansing: 

That the committee on markets be em- 
powered to invite W. G. Braden of the 
Board of Commerce of Pontiac, Mich., to 
come to Lansing to address the city coun- 
cil and persons interested in better mar- 
keting and that his traveling expenses be 
paid from the contingent fund. 

Adopted by the following vote: 


Yeas—Ald, Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Howe, Klock, 
Leonard, Main, McClellan, Redfern, 
Sanders, Trager—14. 

Nays—None, 


By Ald. Redfern— . 

Resolved by the city council of the city 
of Lansing: 

That all city departments using cars 
owned and controlled by the city of Lan- 
sing be instructed to get their supply of 
lubricating oil through the department of 
-public works. 

Adopted by the following vote: 


Yeas—Ald. Avery,  Brliten, Burgess, 
Doughty, Dymond, Eddy, Howe, Klock, 
Leonard, Main, McClellan, Redfern, 
Sanders, Trager—14, 

Nays—None, 


By Ald. Britten— ~ 
* Resolved by the city council of the city 
of Lansing: 

That a special election be heid for the 
city of Lansing, Michigan, on the 23rd 
‘day of July, 1920 at one voting place in 
each ward in said city, for the purpose of 
submitting the question to the legal 
voters of the city of bonding the said city 
as follows: Bridge bonds in the sum of 
$150,000; paving bonds in the sum of 
$250,000; sewer bonds in the sum of $100,- 
000; city of Lansing lighting and power 
Plant extension bonds in the sum of $1465,- 
000; city of Lansing water works exten- 
sion bonds in the sum of $115,000. And 
also to submit to the voters of said city 
the question of changing the site of a 
bridge to be built across the river in the 
city of Lansing, which site was heretofore 
designated as South street, and that the 
ee be changed to Elm and Robert 
street. 
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Be it further resolved, That the city 
clerk be and is hereby inatructed to give 
notice of the time and place of holding 
such election, ag provided by the charter 
of the city of Lansing, to-wit: by pub- 
lishing the same in the State Journal, a 
newspaper printed and circulated in said 
city, and posting three notices of the same 
on three city bulletin boards in each 
ward of said city, at least two weeks be- 
fore said election, 

Adopted by the following vote: 


Yeas—Ald. Avery, Britten, © Burgess, 
Doughty, Dymond, Eddy, Howe, Klock, 
Leonard, Main, McClellan, Redfern, 
Sanders, Trager—14. 

Nays-——None, 


By Ald. Britten— 

That the Aldermen at this time report 
where the election is to be held. 

Carried. 

Following places were designated: 

lst ward, rest houge, Franklin avenue, 

2nd ward, city hall. 

3rd ward, engine houge No. 3. 

4th ward, engine house No, 3, 

5th ward, engine house No, 4. 

6th ward, engine house No. 6. 

7th ward, industrial school chapel}. 

8th ward, booth corner Michigan and 
Fairview avenues. 


By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: ; 

That the city engineer be instructed to 
purchase such curb and gutter bullding 
equipment as he finds that he may’ need 
to start another curb and gutter crew. 

Adopted by the following vote: 


Yeas—Ald. Avery, - Britten, Burgess, 
Doughty, Dymond, Eddy, Howe, Klock, 
Leonard, Main, McClellan, Redfern, 
Sanders, Trager—14. 

Nays—None, 

By Ald, Leonard— “i 


Resolved by the city council of the city 
of Lansing: 

That it be the sense of this council that 
City Engineer Eckert be empowered to 
secure such services ag he deems best to 
promote the sewer Planning for the city. 

Adopted by the following vote: * 

Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Howe, Klock, 
Leonard, Main, McClellan, Redfern, Sand- 
ers, Trager—1l14, 

Nays—None, 


By Ald. Doughty— 

Resolved by the city council 
city of Lansing: 

It is hereby determined to be a public 
necessity and a necessary public im- 
pyovement for the protection of the 
health, safety and the needs of the in-‘ 
habitants of the city of Langing, that 
an extension be made to the present 
municipal water works, including the 
purchase of machinery, equipment and 
extensions of the mains and water 
Pipes of the water works system in the 
city of Lansing, this counci} having been 
heretofore advised by the board of water 
and electric light commissioners that a 
sum of $115,000 is needed for the pur- 
pose of extending the municipal water 
works system of said city. 

Resolved further that the extension of 
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the mains and water pipes of the water 
works system, including the purchase of 
the necessary’ landa, achinery and 
equipment, be made und the direction 
and supervision of the board of water 
and electric Hght commissioners of the 
city of Lansing, and that the question 
of borrowing the sum of $115,000 upon 
the falth and credit of the city of Lan- 
sing, and the issuange of the bonds of 
said city for the purpose of defraying the 
necessary expense of the purchasing of 
land, necessary machinery, and equip- 
ment and construction of the necgssary 
extensions wf the municipal water plant 
be submitted to a vote of the qualified 
electors of the city of Lansing, at a spe- 
clal election to be held in the city of 
Lansing on the 28rd day of July, 1920. 

Resolved further that said bonds, if 
authorized by a three-fifths vote of the 
qualified electors of said city voting 
thereon, as required under the laws of 
the state of Michigan and the charter 
of the city of Lansing, -« shail be 
designated. “City of Lansing Water 
Works Extension Bonds,’ and shall be 
issued and sold by the city of Lansing 
in accordance with the provisions of 
the city charter relative to the issuance 
and sale of bonds for public utilities; 
said bonda to be issued in such denomi- 
nations, to be dated at such time or 
times ag shali be prescribed by the city 
council and to become due and payable 
not exceeding thirty years from the date 
of issue, as such time or times as the 
elty council, shall, by resolution, pre- 
scribe; said bonds to bear interest at a 
rate not to exceed five per cent per 
annum, payable annually or semi-an- 
nually, as the council by resolution, may 
prescribe, both principal and interest 
may be made payable at the office of 
the city treasurer of the city of Lan- 


sing, or at such other place or places 
as the council may, by resolution, pre- 
scribe, 


Resoived further that the city clerk 
be and he hereby igs directed to prepare 
printed ballots substantially in manner 
and form as follows: 


- 


OFFICIAL BALLOT 


Shall bonds of the city of Lansing in 
the sum of $115,000 for the purpose of 
purchasing iand, machinery and equip- 
ment, extending the water works asys- 
tem and the extension of water mains 
in the city of Lansing, as prébcribed 
in a certain resolution of the city coun- 
cil, dated the 21st day of June, 1920, be 
issued ? 

YES ( ) NO ( ) 

Resolved further that each elector vot- 
ing upon such question shall indicate his 
or her vote by placing a cross in the 
square opposite the word ‘‘Yes’’ or “No”, 
as he or she shall desire to vote. 

Resolved further, That the voteg cast 
upon such proposed bond issue shall be 
counted, returned and canvassed in like 
manner as prescribed in the charter of 
the city of Lansing and the laws of the 
state of Michigan; that the polls be open 
at seven o’clock in the morning and re- 
main open until elght o’clock in the 


evening of said day. 
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Resolved further, That the city clerk 
be and he hereby ig directed to give 
notice of such special election at which 
sald proposed bond issue is to be sub- 
mitted to the electors of the city of 
Lansing, as preseribed in the chetter 
of the city of Lansing and the laws of 
the state of Michigan for holding spe- 
cial elections in the city of Lansing. 

Adopted by the following vote: 

Yeas—Ald, Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Howe, Kiock, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager—14. 

Nays-——None, 


®By Ald. Dymond— 

Resolved by the city council of the 
elty of Lansing: 

Whereas, the board of water and 
electric light commissioners did on the 
first day of June, 1920, send a communi- 
cation to the city council asking for 
$115,000 to be appropriated for improve- 
ment and extension of the water de- 
partment, and $165,000 for improvement 
and extension of the electric department 
in the city of Lansing. , 

Therefore, be it resolved, that we 
submit to the people at the special elec- 
tion to be held July 23rd, 1920, the 
question of voting said amount as per 
request, and that bonds be issued there- 
for. and that the same be done by proper 
resolution to be submitted to this coun- 
ell. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Howe, Klock, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager—14, 

Nays—None. ~ 


By Aid. Dymond— 

Resolved by the city council of the city 
of Lansing: 

That it is hereby determined to be a 
public necessity and a necessary jublic 
improvement for the safety and needs of 


the inhabitants of the city of Lansing 


that an extension be made to the present 
municipal lighting and power plant and 
distribution system in the city of Lansing, 
so as to supply the necessary electric 
energy for lighting and power purpose in 
said city; there being additional need for 
electric energy for both pubiic and com- 
mercial uses in said city beyond the capa- 
city of the present plant and its equipment 
to furnish; this council haying been here- 
tofore advised by the board of water and 


electric light commissioners that the sum 


of $145.000 is needed for the purpose of 
making additions to the present municipal 
lighting and power pliant and extending 
the distribution system in said city. 
Resolved further, That the extension of 
the present municipal lighting and power 
Plant and distribution system, Including 
the purchase of the necessary lands, ma- 
chinery and equipment, be made under the 
direction and supervision of the board of 
water and electric Nght commissioners of 
the city of Lansing; and that the question 
of borrowing the sumof $145,000 upon the 
faith and credit of the city of Lansing, 
and the issuance of the bonds of said gity 
for the purpose of defraying the necessary 
expense of the purchasing of land, neces- 
sary machinery and equipment and con- 
struction of the necessary extensions to the 
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distribution system, be submitted to a 
vote of the qualified electors of the city 
of Lansing, at a special election to be 
held in the city of Lansing on the 28rd 
day of July, 1920. 

Resolved further, That sald bonds, if 
authorized by three-fifths vote of the 
qualified electors of said city voting there- 
on, as required under the laws of the 
State of Michigan and the charter of the 
city of Lansing, shall be designated “City 
of Lansing Lighting and Power Plant Ex- 
tension Bonds," and shal) be issued an@ 
sold by the city of Lansing in accordance 
with the provisions of the city charter 
relative to the issuance and sale of bonds 
for public utilities; said bonds to be is- 
sued in such denominations, to be dated 
at such time or times as ghall be pre- 
scribed by the clty council, and to be- 
come due and payable, not exceeding 
thirty -years from the dute of issue, at 


‘such time or times as the city council 


Shall, by resolution, prescribe; said bonds 
to bear interest at rate not to exceed five 
per cent per annum, payable annually or 
semi-annually, as the council, by regso- 
lution, may prescribe; both principal and 
Interest may be payable at the office of 
the city treasurer of the city of Lansing, 
or at such other place or places as the 
council, by resolution, may prescribe. 

Resolved further, That the city clerk be 
and he hereby is directed to prepare 
printed ballots substantially in’ manner 
and form as follows: 


OFFICIAL BALLOT. 

Shall bonds of the city of Lansing in the 
sum of $145,000 for the purpose of pur- 
chasing land, machinery and equipment 
and extending the present municipal 
lighting and power plant and distribution 
system in the city of Lansing, as pre- 
scribed in a certain resolution of the city 
council, dated the 2lst day of June, 1920, 
be issued ? 

YES ( ) NO ( ) 

Resolved further, That each elector 
voting upon such shal} indicate his or 
her vote by placing a cross in the square 
opposite the word “Yes” or “No,” ag 
he or she shall desire to vote. 

Resolved further, That the votes cast 
upon such proposed bond issue shall be 
counted, returned and canvassed in like 
manner as prescribed for the counting, 
returning and canvassing of ballots of 
a general election, as prescribed in the 
charter of the city of Lansing and the 
laws of the state of Michigan and that 
the polls be open at seven o'clock in 
the morning and remain open until 
eight o’clock in the evening of said day. 

Resolved further, That the city clerk 
be and he hereby is directed to give no- 
tice of such special election at which 
said proposed bond issue its to be sub- 
mitted to the electors of the city of 
Lansing, as prescribed in the charter 


of the city of Lansing and the laws of 


the. state of Michigan for holding special 
elections in the city of Lansing. 
Adopted’ by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Howe, Kiock, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager—14, 
Nays—None. 
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By Ald. Doughty— 

Resolved by the clty council of the 
city of Lansing: ' 

Whereas, at a speoial election hereto- 
fore held on the 26th day of July, 1919, 
bonds were voted in the sum of $85,000 
for the purpose of building a bridge across 
the river in the city of Lansing on South 
street, and 


Whereas, it ia the opinion of this council - 


that sald street is not the proper place 
for‘ said bridge, and that said bridge 
should be placed on Elm and Robert 
streets, 

Therefore, be it resolved, that the city 
council submit the question to ethe elec- 
tors of said city at a ‘special election 
to be held on July 28rd, 1920, of per- 
mitting the city council to use the money 
heretofore voted for the bridge on South 
street, to build a bridge across the river 
on Elm and Robert streets, , 

Resolved further, that the city clerk 
be and he hereby is directed to prepare 
printed ballots substantially in manner 
and form aa follows; 


OFFICIAL BALLOT, 


Shall the city council be authorized to 
use the money heretofore voted to bulld 
a bridge at South street, to build a bridge 
at Elm and Robert streets in the city of 
Lansing ? ° 

Yes ( ) No ¢ ) 

Resolved further that each elector vot- 
ing on such queation Indicate his or her 
vote by placing a cross in the square 
opposite the word ‘Yes’’ or “No.” 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, BHddy, Howe, Klock, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager—14, 

Nays—None, \ 


By Ald. Doughty— 

Resolved by the city council 
city of Lansing: 

That it is hereby determined to be a 
public necessity and a necessary public 
improvement and need in the city of 
Lansing, Michigan, that new bridges be 
built in the city of Lansing, and that 
those now in existence be repaired and 
the council having been heretofore ad- 
vised by the committee on bridges of the 
city of Lansing that the sum of $150,000 
is needed for said purpose for said public 
improvement. 

Resolved further that the extension of 
said bridges and the repairing of such 
bridges as may be needed should be made 
under and by the direction of the city 
council of the city of Lansing by and 
through ita proper officers, and that the 
question of borrowing the sum of $150,000 
upon the faith and credit of the city of’ 
Lansing and the issuance of the bonda 
of the city of Lansing for the purpose 
of defraying the necessary expenses there- 
of. be submitted to a vote of the qualified 
electors of the city of Lansing, Michigan, 
ug a& special election to be held in said 
city on the 23rd day of July, 1920. 

Resolved further, that said bonds, if 
authorized by a three-fifths vote of the 
qualified electorsof said city voting there- 
on, a8 required under the laws of the 
state of Michigan and the charter of the 
city of Lansing, shail be designated as 
“Eridge Bonds,” and shall be issued and 
sold by the city of Lansing in accordance 
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with the city charter relative to the issu- 
ance and gale of bonds for public improve- 
ments, said bonds to be issued in such de- 
nominations, to be dated at such time or 
times as shall be prescribed by the city 
council, and to become due and payable, 
not exceeding thirty years, from the date 
of issue, at such time or times as the 
council, by resolution shall prescribe; said 
bonds to bear interest at a rate not to 
exceed five per cent per annum, payable 
annually or semi-annually, as the council, 
by resolution shall prescribe; both prin- 
cipal and interest may be payable at the 
office of the city treasurer of the city of 
Lansing, or at such other place or places 
as the council by resolution, may pre- 
scribe. 

Resolved further that the city clerk be 
and he hereby is directed to prepare 
printed ballots substantially in manner and 
form as follows: 

OFFICIAL BALLOT. 

Shall bonds of the city of Lansing in the 
sum of $150,000 for the purpose of buil- 
ing bridges and repairing the bridges now 
in existence in the said city of Lansing, as 
prescrbed in a certain resolution of the 
city council, dated the 21st day of Jute, 
1920, be issued 7? 

Yes ( ) No (¢ y 

Resolved further that each elector vot- 
ing upon such question shall indicate his 
or her vote by placing a cross in the 
square opposite the word ‘Yes’ or ‘No’ 
as he or she shall desire to vote. 

Resolved further that the yotes cast 
upon sald proposed bond iague shai! be 
counted, returned and convassed in like 
manner as prescribed for the counting, re- 
turning and canyagsing of ballota of a 
general election, ag prescribed in the char- 
ter of the city of Lansing and the lawa of 
the state of Michigan; that the polls be 
open at seven o’clock in the morning and 
remain open until eight o’clock in the 
evening of said day. 

Resolved further that the city clerk he 
and he hereby ia directed to give notice 
of such specialelectionat whichsuch pro- 
posed bond issue tg to be submitted to the 
electors of the city of Lansing, as pre- 
scribed in the charter of the city of Lan- 
sing and the laws of the state of Mich- 
igan for holding special elections in the 
city of Lansing, 

Adopted by the following vote: 


é 


Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Howe, Klock, 
Leonard, Main, McClellan, , Redfern, 
Sanders, Trager—~14, 

Naya—-None. 

By Ald. Leonard-— 


Resolved by the city council of the 
city of Lansing: 

That it is hereby determined to be a 
public necessity and a necessary public 
improvement and need ‘in the city of Lan- 
Bing, Michigan, that the sewerage in said 
city be extended, and that a considerable 
amount of the present sewerage needs re- 
pairing; and the council having been 
heretofore advised by the committee on 
sewers of the city of Lansing that the 
sum of $100,000 is needed for said pur- 
pose for said public improvement, 

Resolved further that the extension of 
said sewerage and the repairing of such 
sewerage a&S May be needed should be 
made under and by direction of the 
city council of the city of Lansing, by and 
through its proper Officers, and that the 


, the sum of 
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question of borrowing the sum of $100,000 
upon the faith and credit of the city of 
Lansing and the issuance of the bonds of 
the city of Lansing for the purpose of de- 
fraying the necessary expenses thereof be 
submitted to a vote of the qualified elec- 
tors of the city of Lansing, Michigan, at 
a special election to be held in said city 
on the 23rd day of July, 1920. 

Resolved further that said bonds, if au- 
thorized by a three-fifths vote of the 
qualified electors of said city voting there- 
on, as required under the laws of the 
state of Michigan and the charter of the 
city of Lansing, shall be ‘designated 
‘Sewerage Bonds,” and ahall be issued and 
sold by the city of Lansing in accordance 
with the city charter relative to the issu- 
ance and sale of bonds for public im- 
provements; said bonds to be issued in 
such denominations, to be dated at such 
time or times as shall be prescribed by 
the city council, and to become due and 
payable, not exceeding thirty years, from 
the date of fsgue, at such time or times 
as the city council, by resolution, shall 
prescribe; said bonds to bear interest at 
a rate not to exceed five per cent per an- 
num, payable annually or semi-annually, 
as the council, by resolution, shall pre- 
scribe; both principal and interest may be 
payable at the office of the city treasurer 
of the city of Lansing, or at such other 
place or places as the council, by resolu- 
tion, may prescribe. 

Resolved further that the city clerk be 
and he hereby is directed to prepare 
printed ballots substantially in manner 
and form as follows: 


OFFICIAL BALLOT. . 


Shall bonds of the city of Lansing in 
$100,000 for the purpose of 
extending the sewerage and repairing the 
present sewerage of _the said city of 
Lansing, as prescribed in a certain reso- 
lution of the city council, dated the 21st 
day of June, be issued? 

Yes ( ) No ( ). 


Resolved further that each élector vot- 
ing upon such question shall indicate hig 
or her vote by placing a cross in the 
square opposite the word “Yes” or “No”, 
as he or she shall desire to vote.. ‘ 

Resolved further that the votes cast 
upon said proposed bond issue shal! be 
counted, returned and canvaased in ‘like 
Manner as prescribed for the counting, 
returning and canvassing of ballots of 
a general election, as prescribed in the 
charter of the city of Lansing and the 
laws of the state of Michigan; that the 
polls be open at seven o’clock in the 
morning and remain open until eight 
o'clock in the evening of gaid day. 

Resolved further that the city clerk be 
and he hereby is directed to give notlce 
of such special election at which such 


"proposed bond issue is to be submitted 


to the electors of the city of Ldhsing, aa 
prescribed in the charter of the city of 
Lansing and the laws of the state of 
Michigan for holding special electiona in 
the city of Lansing. 


Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Howe, Klock, 
Leonard, Main, McClellan, Redfern, Sand- 
ers, Trager—14. 

Nays—None, 
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By Ald. Eritten— 

Resolved by the city council of the city 
of Lansing: 

That it is hereby determined to be a 
public necessity and a necegsary publio 
improvement and need in the city of 
Lansing, Michigan, that the paving of 
streets in sald city be extended, and that 
a considerable amount of the present 
paving needs repairing; and the council 
having been heretofore advised by the 
committee on streets of thé city of Lan- 
sing that the sum of $250,000 is needed 
for sald purpose for said public Improve- 
ment. 

Resolved further, that the paving of 
such streets and the repairing of such 
pavement as may be needed should be 
made under and by the direction of the 
city council of the city of Lansing, by 
and through its proper officers, and that 
the question of borrowing the sum of 
$250,000 upon the faith and credit of the 
city of Lansing and the issuance of the 
bonds of the city of Lansing for the pur- 
pose of defraying the necessary expenses 
thereof be submitted to a vote of the 
qualified electors of the city of Lansing, 
Michigan, at a special election ,to be 
held in sald city on the 23rd day o® July, 
1920. | 

Resolved further, that said bonds, if 
authorized by a three-fifth vote of the 
qualified electors of said city voting 
thereon, as required under the laws of 
the state of Michigan and the charter 
of the city of Lansing, shall be desig- 
nated “Paving Bonds’, and shali be is- 
sued and sold by the city of Lansing in 
accordance with the city charter rela- 
tive to the issuance and sale of bonds 
for public improvements; said bonds to 
be issued in such denominations, to be 
dated at such time or times as shall be 
prescribed by the city councli, and to 
become due and payable, not exceeding 
thirty years, from the date of issue, at 
such time or times as the city council, 
by resolution, shail prescribe; said bonds 
to bear interest at a rate not to exceed 
five per cent per annum, payable an- 
nually or semi-annually, aa the council, 


by resolution, shall prescribe; both prin- | 


cipal and interest may be payable at 
the office of the city treasurer of the 
city of Lansing, or &t such other place 
or places as the council, by resolution, 
may prescribe. 

Resoived further, that the city clerk be 
and he hereby is directed to prepare 
printed ballots substantially in manner 
and form as follows: 


OFFICIAL BALLOT, 


Shall bonds of the city of Lansing in 
the sum of $260,000 for the purpose of 
extending the pavement of the streets 
and repairing the pavements of the 
streets of the said city of Lansing, as 
prescribed in a certain resolution of the 
city counvwil, dated June 2ist, 1920, be 
faesued. 

Yes ( ) No ( ). 

Resolved further, that each elector vot- 
ing upon such question shall indicate 
his or her vote by placing a cross in the 
square opposite the word “Yes’’ or “No”, 
as he or she shall desire to vote. 

Resolved further, that the votes cast 
upon said proposed bond issue shall be 
counted, returned and canvassed in like 
manner as prescribed for the counting, 


June 14, 1920 


returning and canvassing of ballots of a 
general election, as prescribed in the 
charter of the city of Lansing and the 
laws of the state of Michigan; that the 
polls be open at seven o'clock in the 
morning and remain open until eight 
o’clock in the evening. of said day. 
Resolved further, that the city” clerk 
be and he hereby is directed to give 
notice of such speolal election at which 


. such proposed bond issue is to be sub- 


mitted to the electors of the city of Lan- 
sing, as prescribed in the charter of the 
city of Lansing and the laws of the state 
of Michigan for holding special elections 
in the city of Lansing. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Howe, Klock, 
Leonard, Main, McClellan,, Redfern, Sand- 
ers, Trager—1l14. 

Nays—None, 


PUBLIC IMPROVEMENT—1. 


By Ald. Britten— 

Resolved by the city council of the city 
of Lanslng: 

That it ia a public necessity, and it is 
hereby determined to construct a curb 
and gutter in 8th atreet from Jerome 
street to Vine street. . 

That the city engineer be and hereby is 
directed to eatimate the kind and quantity 
of material to be used therefor, and to 
estimate in detail the probable cost and 
expense of such work and of the materials 
to be used therein, and make a record 
thereof in his office, and cause to be pre- 
pared so far as necessary, plans and 
specifications for such work, and to, pre- 
pare a profile of such partion of said 
street and report his determination, esti- 
mate and plans to the city council at ita 
next regular meeting, or as sOon thereafter 
as possible, as required by the charter of 


said city. 
dopted by the following vote: 
eas—Ald. Avery, Pritten, Burgess, 


Doughty, Dymond, Eddy, Howe, Klock, 
Leonard, Main, McClellan, Redfern Sand- 
ers Trager—14. 

Nays—None, 


PUBLIC IMPROVEMENT—IV. i 


By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That the special assessment roll for 
graveling Middle street from Main street 
to St. Joseph atreet as returned by the 
city assessor (ag amended by the city 
council upon review) be and the same is 
hereby ratified and confirmed, and that 
the mayor be and hereby is directed to 
affix within ten daya, his warrant direct- 
ing the city treasurer to collect said tax 
on~or before the 31 day of July, 19290. 

Adopted by the following vote: 

Yeas—Ald. “Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Howe, Klock, 
Leonard, Main, McClellan, Redfern, Sand- 
ers, Trager—14. 

Nays—None. 


“By Ald. Britten— 

Resolved by the city douncil of the city 
of Lansing: 

That the special assessment roll for 
grading north side Michigan e from 


66 feet west of Fairview Avenue to 
Clemens Avenue, as returned by the | 
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assessors (as amended by the city coun- 
cil upon review) be and the same is here- 
“by ratified and confirmed, and that the 
mayor be and hereby is directed to affix 
within ten days, his warrant directing 
the city treasurer to collect said tax on 
or before the 31st day of July, 1920. 
Adopted by the following vote: 
Yeas—Ali. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Howe, Kiock, 
Leonard, Main McClellan, Redfern, Sand- 
ers, Trager—14. ; 
Nays—Nnoe, 


Ey Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That the special assessment roll for 
graveling Glen street, as returned by the 
city assessor (as amended by the city 
council upon review) be and the same is 
hereby ratified and confirmed, and that 
the mayor be and hereby is directed to 
affix within ten dayr, his warrant direct- 
ing the city treasurer to collect said tax 
on or before the 3lst day of July, 1920. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Howe, Klock, 
Leonard, Main McClellan, Redfern, Sand- 
ers, Trager—14. 

Nays—None. 


SIDBHWALK RESOLUTION. 


By Ald. Eddy— 

Resolved by the eity council of the city 
of Lansing: 

That it is a necessary public improve- 
ment and it is hereby determined that a 
new artificial stone sidewalk six feet 
wide shall be built in front of west 5 
rods of lot 12, block 138, on the south 
side of Kalamazoo street, owned by Fred 
S. Lawrence. 

Also in front of north 103.5 feet of lot 
5, block 169, on the south aide of St. 
Joseph street, owned by M. D. Chester. 

Also in front of east one-half of lot 3, 
block 178, on the south side of Main sat,, 
owned by S. B. Roe. ’ 

Also in front of commencing at south- 
east corner Washtenaw and Huron 
streets, south 7 rods, east 60 feet, north 
7 rods, west 60 feet to beginning, on sec- 
tion 17, on the south side of Washtenaw 
street, ‘owned by Geo. Charity. 

Also in front of commencing 60 feet 
east of southeast corner-of Washtenaw 
and Huron streets, south 7 rods, east 15 
-rods, north 7 rods, west 15 rods to be- 
ginning, on section 17, on the south side 
of Washtenaw street, owtted by J. J. 
Bailey, estate. 

Also repair artificlal stone sidewalk in 
front of east part of lot 24, Foster Court 
on the south side of Kingsley Court, 
owned by May Williams. 

Also in front of west part of following 
description: commencing 7 rods south of 
southwest corner Washtenaw and Logan 
streets, south ¢ rods, west 8 rods, north 
4 rods, east 8 rods, on section 17, on the 
north side of Kingsley Court, owned by 
E: W. Troy. 2 

Also in front of east one-half of lot 17, 
block 16, Bush, Butler and Sparrow Ad- 
dition, on the north side of Kalamazoo 
street, owned by C. J. Hursh, 

Also in front of east 75% feet of lot 8, 
block 127, on the north side of Kalamazoo 
street, owned by Carrie M. Holt. 

Also in front of east 7 rods of lot 1, 


block 169, on the south side of Hillsdale 
street, owned by Mre. C, E. Harris, estate. 

Also in front of lot 2, block 163, on the 
south side of Hillsdale street, owned by 
Agnes Wilson. 

Also in front of east 41 feet of lot 3, 
block 163, on the south side of Hilisdale 
street, owned by Byron A, Otis. 

Also in front of east 29 feet of lot 17, 
block 8, Bush, Eutler and Sparrow Addi- 
tion, on the north side of Hilisdale street, 
owned by Robt. S. Holmes. 

Also in front of west 37 feet of lot 17, 
block 8, Bush, Butler and Sparrow Addi- 
tion, on the north side of Hillsdale street, 
owned by J. H. Pardee. 

Also in front of east 6 rods of lot 1, 
block 1, Townsend’s subdivision of sec- 
tion 20, on the south side of St. Joseph 
street, owned by Peter Daley, estate. 

Also in front of lot 20, Neller’s Replat 
of Auburndale, on the north side of Main 
street, owned by Frank Henry. 

Also in front of lot 18, Neller’s Replat 
of Auburndale, on the north side of Main 
street, owned by Jacob Janetzki. 

Also in front of lot 21, Neller’s Replat 
of Auburndale, on the north side of Main 
street, owned by Walter Hosier. 

Also in front of west 33 feet of south 
one-half of lot 1, block 2, Townsend's 
subdivision of that part of section 20, 
lying north of Grand river on the north 
side of Main street, owned by Arthur 
Palmer. 

Also in front of east 45 feet of south 6 
rods of lot 1, block 2, Townsend’s sub- 
division, of that part of section 20 lying 
north of Grand river, on the north side of 
Main street, owned by Geo. E. Palmer. 

Also in front of west 43 feet of east 88 
feet of south 5 rods of lot 1, block 2, 
Townsend’s subdivision, of that part of 
section 20 lying north of Grand river, on 
the north side of Main atreet, owned by 
J. M, Piper. 

Aleo in front of east 3 rods of west 9 
rods of south one-half of lot 2, block 1, 
Townsend's subdivision of the part of sec- 
tion 20 lying north of Grand river, on the 
north side of Main street, owned by Chas. 
E, Lindell. 

Also In front of west one-half of lot 8, 
block 166, on the north side of Main street, 
owned by Sarah Ferguson. 

Also in front of lot 4, block 180, on the 
south side of Maln street, owned by: N, B. 


Allen. bs ‘ 


Also in front\of east 7% rods of south 
% of lot 8, block 179, on the north side 
of William street, owned by Anson Long- 
street. 

Also in front of East 33 feet of north 
one-half of lot 7, Mishler’s Subdivision on 
the south gide of Lenawee street, owned 
by S. A. Lindsley. 

Also in front of east one-third -of lot 12, 
block 144, on the south side of Lenawee 
street, owned by F. W. Walton. 

Also in front of east 40 feet of lot 19, 
block 2, Replat of Dickerman’s Addition, 
on the north side of Hillsdale street, 
owhed by Geo. C. Alvoord. 

Also in front of east “37 feet of lot 11 
block 1 Replat of Dickerman’s Addition 
on the north side of St. Joseph street, 
owned by Chas. Beckwith, 

Also in front of lot 16, block 1, More 
rlson’s subdivision of block 16 of Town- 
send’s subdivision of that part of sec- 
tion 20, lying north of Grand river on 
the north side of William street, owned 
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by Thos. Farrell.- 

Also in front of lot 8, block 177, on 
the south side of Main street, owned by 
Edwin Horne and that the owners of said 
above described lands be and they gdre 
hereby required to build the-same and 
in accordance with the specifications on 
flle in the office of the city engineer on 
or before the 3lst day of July 1920. 

That the superintendent of public 
works is authorized and directed to pro- 
ceed to construct such artificial stone 
walk in front of the above described 
premises after the expiration of said 
date, upon the failure of the owner or 
owners of the parcels herein described to 
construct the same as hereby required; 
and that the expense of constructing the 
same shall be paid out of the conting- 
ent fund, and the city assessors are 
hereby directed to assess the expenses 
of constructing the same against said 
described land as provided by section five 
of Ordinance No. 28, of the Revised 
Ordinances of the city of Lansing, and 
Chapter 17 of the city charter. 

The city clerk is directed to give due 
notice hereof by pubucation of a notice 
of this resolution for three successive 
days as provided by said Ordinance No. 
23. 

Adopted by the following vote: 

Yenas—Ald. Avery, Britten, Burgess, 


Doughty, Dymond, Eddy, Howe, Klock, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager—14. 
Naye—None, 
SPECIAL ORDER 
The following claim was allowed 


and referred to the city assessor to be 


spread upon the next general. tax roll. 
Claimant Endorser Amount 
W. F. Clark, W. S. Robbins ......$160.20 


Adopted by the following vote: 


‘YYeas—Ald,. Avery, Britten, - Burgess, 
Doughty, Dymond, Eddy, Howe, Klock, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager—14. 

Nays—None. 

GENERAL ORDERS 

Claims Allowed 
Claimant Endorser Amount 
Michigan Tire & Rubber Co., A. 

OS ee Sik ae 165.96 
The Briggs Co., A. “Winegar Bix 24.26 
Duplex Sales Co., A, Winegar .. 67.12 
Blgin Street Sweeper Co., ~ 

TE ee 60.00 
a. IN, Rounsville, A.- Winegar. ‘ 18.14 
Hoyt Woodman, A, Winegsar .. 492.80 
Brown Machine & Engine Coa., 

Re OS a 16.60 
A. M. Darling Coal _ ‘ 

Winegar .... tne os Ve 20.90 
French Lumber & Mfg. ‘Co., A, 

a eee ee ‘ 2.72 
a ay Hardware Co., A. Wine- 

ga ans ane Misses 4 he. oS Rad ia 13.15 
Novo Engine Co,, A. Winegar .. / 9.96 
Lansing Forge Co., A. Winegar.. 9.10 
A. -€. Sack, et al. A. Winegar.. 2,466.86 
Geo. Toman, et al, A. Winegar.. 661.96 
H. Derhammer, et al, A. Winegar 643.27 
A, D. Donnelly, et al, Joseph 

ES es eee ee ee 701.66 
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Briggs Co., 
VanDervoort 
Joseph Beck eeeppeesee eenasee 
Dudley Paper Co, D. G. F. War- 
ner @eeesecezs8tvs 
Margaret Church, 


bell eebve @anagaeaeeaeaeve ane eeeoeea 


J. Julius Cook, Phoebe K. Pegg 


Joseph Beck 
Hardware 


eaeeoense 


Co., 


eesee e>epeeesveepvrese@ 


Haroid Camp- 


Internationai Publishing Co., W. 
& Robbins e@esgee *@spouv,peeeeneea 
Hedman Mfg. Co., F. Wi. Pres- 
ley eeesee? eet eseeesenteoenaneeepeesesesestees 


Cari Reynolds, D, G. F. Warner 
C. T, Deore Ge Te Be a bas accent 
Wm. Clark, Aifred Seymour .... 


City Treasurer, Frieda A. 
BGHRGIGGE  .sintuger, os dan ft ce 

City Treasurer, Frieda A. 
Schneider ..csae er 


Wm, Clark, A. C. ‘Laycock 
R. W. Smith, et al, H. 

Graft ....- sie: aa pAkRO ANA @ av Guess tua 
H. Lee Bancroft, H. Lee Bancroft 
Bd. of Water & El, Lt. Comm’s, 

H. Lee Bancroft .......,..s00. 
The Briggs Co., H. Lee Bancroft 
Park Institute of America, H. Lee 

Bancrakt .c0ks sbiees caw Pies 6s 
Rikerd Lumber Co., H. Lee Ban- 

croft se; Rae hele erate: bi oar, 0-alb 
Hoyt Woodman, H. Lee Bancroft 
Wm. Meister, H. Lee Bancroft .. 
The Briggs Co., H. Lea Bancroft 
Sadler & Son, H. Lee Bancroft.. 


Lee PBan- 


eeaed 


Lansing Yellow. Cab Ca, # Dr, 
EUROPE . peewitnscatys ameter 
Allen & DeKieine Co,, Dr. Hump- 
WAY c4qfetg heb. dbo <agive oe 


Sadler & Son, Dr. Humphrey... 
I. L, Dixon, Electric Store, Dr. 
Humphrey .... eed & 
Ear! Lacure, Dr. Humphrey...... 
Lansing Fuel & Gas ~Co., Dr. 
Humphrey 2. (6h Yea 55. 
A. M. Emory, Dr, Htmphrey .. 
Henry Morris,, Dr. Humphrey .,. 
American Laundry, Dr. 
Bumpbrery 44 od Sastre’. iim. 2 
Standard Oil Co., Dr. Humphrey 
Cc. J. Rouser Drug Cqa., Dr. 
BUS DRPEY © « oi bee tc kann 445 ee 
Peez & Cronan, Dr. Humphrey.. 
F, J. Blanding Co., Dr. Humphrey 
Health Dept., Dr. Humphrey.... 
Henry Washington, Dr. Humphrey 
A. R. Hartmen, Dr. Humphrey.. 
Capital Glass Co., Dr, Humphrey 
Cora Carpenter, J. A. Parsona .. 
Inna Stabler, John 8S. Bennett . 
Young Bros. & Daley, A. Winegar 
Cc. Fitzsimmons, et al, oO. E. 
BEEOSE Maven’ sheds te dee eee 
F. Burgess, et al, O. B. Eckert. 
H. Simmona, et al, O. BE. Eckert. 
D. E. Nipp, O. E, Eckert ....... 
Harvey & Arthur ee oO. a 
EEGHOrt. swipes “Ute wake Faios 
August DePorter, O. "RB. " Wokert” 
Gohr\Bros, Contracting Co., O, E. 
MGKOPt. oooh se WH te at 9 6b wees 
E., J. Noyes, O. B. Hekert 


asoee eet 


eeeee 


Harv & Arthur Lambert, O, BE. 
Gohr Bros. Contracting Co... ©. E. 
OM OTE * oo. « qe)  PEba wee we Oe 


Butler Construction Co., O. E, 

Eckert ..... SS ORO 
Heller Bros, O. B. Bekert .....5 
F, J. Blanding Co., O, E. Eckert 


t 


1920. 


55.00 
1.73 
22.96 


21.25 
10,12 


41.60 


60.00 
76.00 
22.96 

9.00 


210.25 


600.00 
2.00 


720.60 
7.51 


3.79 
73.99 


5,00 


1.85 
111.74 
886.40 

66.76 
29.20 


1.26 


26.24 
3.25 


6.60 
6.80 


53.01 
2.13 
1.35 


42.93 
10.00 


64.67 
3.00 
26.01 
6.87 
14.19 
4.60 
8.00 
18.00 
16.20 
892.20 


706.94 
632,94 
441.64 
460.00 


826.50 
189.40 


100.00 
1,378.03 


96.86 
926.60 


1,640.00 
229.00 
761.00 
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h Lumber & , Mite, © Co., 
ert Seas, 
hr “Bros. Contracting Co., O. 
= J Eckert eveunteannasereewnene 
F. J. Blanding, O. E. Eckert ... 
The New-Way Motor Co, O. E. 
yy Eckert ....-s4: enereerarevee 
The Auto Electric Co, O. E. 
% Ee ert eee ethene eesesv,ov ee teen vveaean sd 
Mich. Brass & Iron Works, O, E. 
Eckert seeoanae ese ev eeveeeepese ante 
apitol City (Lumber Co, O. E. 
Eckert ....4%.. Pi he Aware tanh + 
Young Bros, & Daley, O. E. Eckert 


; a 
The Brive Co., oO, BE, Eckert.. 2, . 
Cc. Cc. Young, W. 8S, Robbins.... 265. 
Geo. Hagamier, C, E. Cady .... 5,847.15 
Adopted by the following vote: = 


Yeas—Ald. Avery, Britten, Bur y"" 


Doughty, Dymond, ddy, Howe, K 


Leonard, Main, McClellan, Redfern, San: 


ders, “Trager—14. 
Nays—None. i 


Council adjourned. 
= JUDSON A. PARSONS, 


_ City f 
City Clerk's Office, June 21, 1920, — 
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Regular Session, Monday, June 28, 1920. 


City Council Rooms 
Lansing, June 28, 1920. 


"the city council met in, regular ses- 


sion and was called to order by Mayor 
B. A. Kyes. 

Roll call: 

Present — Ald. Avery, Burgess, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager.—14. 

Absent—Ald. Britten—1. . 

. The record of the previous session was 
approved as printed, 


PETITIONS AND COMMUNICATIONS 


Jno. F. Butcher filed a petition asking 
for a license to operate a popcorn wagon 
on the S. W. corner of Washington ave. 
and Ottawa st., just north of the ‘'ten 
cent store’ or on the & W. corner of 
Washington avenue and Ionia street just 
north of Gladmer, theater, Referred to 
committee on streets. 


The Rikerd Lumber Co. and two othera 
petitioned for the paving of Mili at. 
from Kalamazoo st. to Michigan ave. 

Referred to committee on streets. 


A communication was ‘received from 
the secretary of the Inland Waterways 
Committee of the Detroit Chamber of 
Commerce relative to this city sending 
delegates to the Waterway Congress. 

By Ald, McClellan— 

That the mgyer appoint delegates to 
attend the convention at Detroit on 
July 22, 23 and 24th, 

Carried, 


Fred = Leucht and four otherge peti- 
tioned for the grading of Marcus st. 
from Clemens st.. east toa Fairview st. 
Referred to committee on streets. 


a 


¢ 


G. E. Cramer asked for permit to 
move a building from corner of Penn- 
sylvania ave. and Sheridan 
of Isaac st, and Walnut st. 

Referred to supt. of public works and 
committee on streets, 


G. I. Nuoffer petitioned for permission 
to install sewer pipe under driveway at 
1030 Clark at. 

On motion of Ald. Fowler the prayer 
of thé petitioner was granted under su- 
pervision of supt. of public works, 


A communication was receivéd from 
Lansing Fuel and Gas Co, in regard to 
extension of mains on Holmes street, 

Received and placed on file. 

a 


A petition was received from Ernest 
Agfhbaugh and five others for a light on 
White street and Mass. ave. 

Referred to committee on public light- 
ing and electric light and water board. 


A petition was received from A. J. 
Reed and nine others for a light on Oak 
and Iilinois streets. 

Referred to committee on public light- 
ing and electric Nght and water board. 


A petition was received from A. J. 
Reed and four others for water on Illinois 
ave. from Oak street to North st. 

Referred to committee on public light- 
ing and electric light and water board, 


A request’ was received from J. P. 
Sleight Coal Co. for permission to place 
@® sidetrack across Larch at. 

Referred to committee on streets. 


A petition was received from C. N. Fox 
and nineteen others to pave Birch st. 
from St, Joseph st. to Jsaac st. to be 
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paid for in five annual Installments. 
Referred to committee on streets. 


i ‘The resignation of H. R. Washington, 
janitor, to take effect July lst -was re- 
ceived. Ald. Doughty moved that the 
“matter be referred to committee on pub- 
‘lle bulldings. Ald. Fowler offered as a 
substitute motion that hfs resignation pe 
accepted. 

Lost by the followmng vote: 

Yeas—Ald. Avery; Fowler, 
Klock, Sanders, Trager—6. 

Nays—Ald. Burgess, Doughty, Dymond, 
‘Leonard, Maln, McClellan, Redfern—zs. 


Howe, 


y Ald. Howe— 


That the resignation be referred to 
A. CC. ULaycoak the custodian of the 
building: i. . 

Carried, 


REPORTS OF CITY OFFICERS 


: The report of the sealer of welghts 
and: measures for the week ending June 
26; 1920 was recelved and placed on 
file. 

REPORTS OF COMMITTEES 


To the Honorable Mayor and City Coun- 
cil, Lansing, Mich. 

Gentlemen: 

It is needless for us (to call your at-+ 
tention to the food situation at this time, 
Only as it bears directly upon market- 
ing conditions of thia city Is our only 
excuse. Thare will be a shortage of food 
crops this year. We do not mean that 
food famine is imminent but the short- 
age of food crops Is a fact and not 
hearsay. A shortage of food crops can- 
not be averted. Farmers did not sow 
the acreage of wheat last fall that 
should have been sown. It las been our 
opportunity to observe farm conditions. 
_ Within an hour’s ride and In any dlirec- 
tion from the city of Lansing, we are 
deeply impressed by the number of va- 
cant houses found upon the farms and 
more deeply impressed have we been to 
see the unseeded, unused fields, It is 
too late to plant crops that can mature 
thig year. There is a shortage in acreage 
of all cereals, The season has been one 
that has cut off the fruit supply. The 
high prices of beef, mutton and pork 
last year shook the cattle, and sheep, 
and the hogs from the farm, thereby, 
cutting short the supply of meats. Man- 
ufacturers of milk suppHes cut the price 
of milk, this has induced the cutting 
down of the number of milch cows upon 
the farm, thus will follow a shortage of 
“milk and butter. 

With the cereals limited, with the 
_ fruits limited and with meat limited 
there cannot help but be a shortage of 
food. There will bo nothing good - in 
the boycott plan to break the price 
of any food stuff. If the food does not ex- 
ist, no amount of boycott can affect the 
price. Neither will regrets help the food 
situation. Regrets or boycotts cannot and 
will not grow hair on a steer, nor wool 
upon the back of a sheep, nor will they 
produce the squeal of a pig. It takes 
two years to grow a steer. Livestock 
cannot become normal in quantity for 
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three or four years, Young females 
must be allowed to mature firat and pro- 


‘duce their young. Extreme conservatism 


must be practiced and encouraged- In 
growing and breeding so that stock is in 
exocss of the present number. Pigs, lambs 
and veal calveg are sent to the shambles 
while prices are high so that the supply 
reinains * constant but the demand In- 
creuses. No matter “what salaries or 
wages are, prices cannot and will) not be 
fixed till a greater supply Is secured. . 

Better breeding stock should be en- 
couraged, Our markets should dlacourage 
‘the offering of immature males ar te- 
males, Unth the farmer can have. more 
help,’ untll the flow of humanity is 
towards the farm and not away from it, 
but little help can ¢ome toa the price 
‘of food. 

It is this situation of scarcity of food 
that induces us to communicate this 
condition to you, gentlemen, that you 
may co-operate with ur to help bring 
about the better handling of farm pro- 
duce upon our clty market, 

~ Yours very truly 
H. §&. FOWLER, 
’' C& H, BURGESS, 
W. BE. TRAGER, 
Commltt3as on markets, 
Reeves ea and pla ent on. file, 


The committee on streets to whom was 
eoferrec the petition for a cur) ani gut- 


ter jn Cleveland sirest from May aetreet — 


te Shsridan etreet, bega leave to report 


We recommend tha 
granied, 


petition be 


F. W. REDFERN, 
Oo. C. HOWE. 
Received and placed on file. 


The committee on streets to whom was 
referred the petition to grade Ayers 
street from Ionia street to Ottawa st., 
begs leave to report as follows: 

We recommend the petition be granted, 

F. W. REDFERN, 
QO. Cc. HOWE. 
Recelved and placed on file. 


The committee on gtreets to whom was 
referred the petition to pave Beal Court 


from Shepard atreet to Leslle street, begs. 


leave to report as follows: 

That as the petitlon igs lacking one 
signature—the same being returned for 
its completion. . 
F. W. REDFERN 
Oo. Cc. HOWE, 

Committee. 
By Ald. Redfern— 

That report of thé 
adopted. 

Carried. 


committee be 


The committee on’streets to whom was 
referred the plan of Shields Subdivision, 
begs leave to report ag follows: 

We recommend the proposed plan be 
approved, 

‘ F. W, REDFERN 
2 Oo. Cc. HOWE, . 


Committee. 
By Ald. Redfern— 
That report of the 
adopted, 


committee be 


ee June 28, 1920. 
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= Carried. s 

The committee on streets to whom was 
referred the proposed plan of Hollywood 
Subdivision, begs leave to report as fol- 
lows: 

We recommend the plan of the pro- 
Posed plat be approved. 

F. W. REDFERN, 

A Oo. CG. HOWE. 
By Ald. Redfern— 

That report of 
adopted, 

Carrted. 


the committee be 


¢ 
The committee on streets to whom was 
referred the proposed plan to Morning- 
z side subdivision, begs leave to report as 
* follows: . 
i We recommend thg plan of the pro- 
_ posed plat. be approved, 
r F. W. REDFERN, 
-— Oo, Cc HOWE, 
By Ald. Redfern— 
That report of the 
adopted. t 
Carried, ry 


committee be 


The committee on streets to whom was 
referred the petition of the J. P, Sleight 
Coal Co., begs leave to report as follows: 

That the request of J. P. Sleight Coal 

i! Co, asking permission to construct side 
track across Larch sat., be granted. Per- 
mission is also granted to cut maple 
tree that stands where the truck is to 
be built. It is understood that these 
privileges are granted with the under- 
Standing that the J. P. Slelght Coal Co. 
Pave between the tracks when Larch 1s 
paved, 
















F. W. REDFERN, 
oO, Cc. HOWE, 
Committe on streets, 
‘By Ald, Redfern— 


That report of the 
adopted. 
Carried, 


committee be 


« The committee on claims and accounts 
to whom was referred the matter of dis- 
posal of animals on which bounty is 
paid, begs leave to report as follows: 
We recommend that”the city scaven- 

ger remove the above referred to ani- 
mals and to be paid at the rate of $1.00 
per can. 

F. W. REDFERN, 

EB. D. KLOCK, 


Committee. 

By Ald. Redfern— 

That report of the committee be 
adopted. 
Adopted by the following vote: 

* Yeas—Ald. Avery, Burgess, Doughty, 
Dymond, Eddy, Fowler Howe, Klock, 
Leonard, Main, McClellan, Redfern San- 
ders, Trager—14, 

Nays—None, 


BONDS APPROVED 

.~ The water main contract bond of Dar- 
~ ling & Curtin as ptincipal with F. 8. 
Porter and C.\\H, McLean, age sureties was 
approved. 

- The dray license bond of H. & H 
Truck & Transfer Co, 4a_principal with 
| L, J. Harris and W. H. Porter ae sure- 


i 
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tles, was approved. 


The electrician bond of W. F. Bohnet 
Electric Co, as principal with Geo. J. 
Bohnet and W. H. Harris as sureties, 
was approved. 


The electric ‘sign bond by of Char- 
gold Stores Co. as principal with 
Fidelity & Deposit Co., as surety, was 
approved, 


The electric sign bond of Little Hud- 
son as princtpal with C. C. Larke and 
Adelbert Misher as sureties was ap- 
proved. 

The electric sign bond of C. C, Larke 
as principal with E. Van Buren and Fred 
BE. Hil! as sureties, was approved. 

Adopted by the following vote: 

Yeas—Ald. Avery, Burgess, Doughty, 
Dymond, Eddy, Fowler Howe, KElock, 
Leonard, Main, McClellan, Redfern San- 
ders, Trager-—14, 

Nays—~None, 


MOTIONS, RESOLUTIONS AND 
NOTICES 
By Ald. Doughty— 

Whereas, the paving of Eureka street 
from Holmes street to Clifford street.; 
Prospect st. from Holmes st. to Clifford 
st.; Virginia street from Eureka st. to 
Prospect st. and Rosamond § at. from 
Eureka st, to Prospect street, has been 
recommended to be done in theyear 1921, 
and whereas these streets are impassable 
and cannot be made passable except at 
considerable expense therefore be it 

Resolved that the city engineer be and 
he is hereby tnstructed to proceed to 
pave the streets heretofore mentioned 
during the season of 1920, as soon as 
funds are available and be it further 

Resolved that the city attorney be and 
he is hereby directed to notify the 
board of water and electric Hght com- 
mission, the Lansing Fuel & Gas Co, and 
the telephone and telegraph companies 
to install any and all underground work 
prior to the laying of said pavement, 
By. Ald. Fowler— 


That the resolution be referred to 
committee on streets, 
Carried. 


By Ald, Doughty— 

Resolved by the city ceuncil of the city 
of Lansing: : 

That permission be granted to 
Don Sang tc crect an electric sign at 
the Chinese ‘T'ea Garden, 109-111 South 
Washington ave. Said sign to be 24 ft, 
x 10 ft. and also 3 ft. x 17 ft. of 26 
gauge galvanized iron, hung by gal- 
vanized iron steel chains, turn buckles, 
and angle steel from sign to wall, and 
to conform to all rules und regulations 
of the National Board of Fire Under- 
writers, s 

Adopted by the following vote: 

Yeas—Ald. Avery, Burgess, Doughty, 
Dymond, Eddy, Fowler Howe, Klock, 
Leonard, Main, McCleNan, Redfern San- 
ders, Trager—14, 

Nays—None. 

By Ald. Eddy— 
Resolved by the city council of the 
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city of Lansing: 

That the superintendent of public 
works be directed to purchabe one two- 
ton Reo speed wagon, completely equlp- 
ped for hauling garbage at the price of 
$2,675.25 to be paid out of garbage 
equipment fund. 

Adopted by the following vote: 

Yeas—Ald, Avery, Burgess, Doughty, 
-, Dymond, Eddy, Fowler Howe, Klock, 

Leonard, Main, McClellan, Redfern San- 
ders, Trager—14. 

Nays—None, 


By Ald. Leonard— 

Resolved by the celty counoil 
eity of Lansing: 

That the resolution of September 16, 
1918 pertaining to tke opening of Clyde 
street, through to yland ave: be re- 
ferred to the present city attorney, 

Adopted by the following vote: 

Yeas—Ald. Avery, Burgess, Doughty, 
Dymond, Eddy, Fowler Howe, Klock, 
Leonard, Main, McClellan, Redfern San- 
ders, Trager-~—~14. 

Nays—None. 


of the 


By Ald. Fowler— 

Resolved by the city council of the 
city of Lansing: 

That the superintendent of public 
works be instructed to proceed under the 
provisions of the sub. sec, 39 of sec. 
59 of the city charter in the matter of 
the destruction and removal of noxious 
weeds on all premises, iocated within 
the city of Lansing. 

Adopted by the following vote: 

Yeas—Ald, Avery, Burgess, Doughty, 
Dymond, Eddy, Fowler Howe, Klock, 
Leonard, Main, McClellan, Redfern San- 
ders, Trager—14., 

Nays—None, 

By Ald. Lesnard— 


Resolved by the city counglil of the 
city of Lansing: 
That permission be granted to Mr, 


Samuel Scheidt to make changes in the 
front of the building located at 110 Hast 
Franklin ave., under the supervision of 
Chief Delfs and thg building inspector, 
Chas. Fox. 

Adopted by the following vote: 

Yeas—Ald., Avery, Burgess, 
Dymond, Eddy, Fowler Howe, Klock, 
Leonard, Main, McClellan, Redfern San- 
ders, Trager—14. \ 

Nays—None. 


By Ald. Dymond— e 
Resolved by the city council 
eity of Lansing: } 
That the electric light and water board 
be and is hereby requested to place lights 
in the following locations: corner of 
Clemens and Vine; corner Clemens and 
Fernwood; at the end cf 200 block on 
N, Fairview; corner of Clemens and 
Saginaw; corner of Fernwood and Hay- 
ford; Saginaw- and Magnolia; Hayford 
and Vine, Francis and Vine; Francis and 


of the 


Prospect; Francis and Marcus, Hayford 
and oe ere Hayford and Marcus; 
Magnolia ad Marcus; Fairview and 
Elizabeth; LItyons ave. and Mt. Hope; 
Ada and Mt. Hope; Doncra and~Mt. 
Hope, Donora at the end of the 1600 


block and the end 1700 hlock. Warner 


Doughty, | 


and Comfort, — 
Adopted by the following vote: 


Yeas—Ald. Avery, Burgess, Doughty, 
Dymond, Eddy, Fowler Howe, Klock, 
Leonard, Main, McClellan, Redfern San- 


ders, Trager—14. 
Nays—None, 


By Ald, Doughty— 

Resolved by the city council!) of the 
city of Lansing: 

Whereas this councll did to-wit ‘on 
June ist 1920, recommend that Lansing 
Fuel & Gas Co. be directed to install 
Gas malin on 8S. Holmes from Main st. 
south to G. T. Ry., upon petition of 11 
property owners, resident uponsaid street 
and , 

Whereas upon investigation we find 
but 3 of 11 signers now willing to have 
gas main and extensions inatalied. 

Now therefqre be it resoJved that, said 
order of council directing Lansing Fuel 
& Gas Co. to lay such gas main be and 
the same is hereby rescinded, 

Adopted by the following vote: 

Yeas—Ald. "Avery, Burgers, Doughty, 
Dymond, Eddy, Fowler Howe, Klock, 
Leonard, Main, McClellan, Redfern San- 
ders, Trager—14, 

Nays—None, 


By Ald, Howe— 

Resolved by the city council of the city 
of Lansing: 

That the city comptroller be and he is 
hereby directed to make the following 


interdepartmental transfer in budget of 
Dept. of Health: 
From To 

Health 1G10 $100.00 Health 1H9 $468.00 

1H11 100, 7 

1110 68.0 

1J11 50.00 

1K11 160.00 

1110 50.00 


Said transfer for the purpose of paying 
for janitor service at the Health Center 
for the balance of the fiscal year ending 
April 30, 
on June 21, 1920. 

I hereby certify that the above amount 
is available for transfer, 

F. H. ERESLEY, 
City Comptroller. 
By Ald, Howe— 

That the resolution be laid on the ta- 
ble for one week. 

Carried. 


By Ald, Howe— 


Resolved by the city council of the city 
of, Lansing: 

That it Is expedient and necessary for 
the peace and happiness of the people of 
the city of Lansing, that the city pur- 


1921 as authorized by council - 


chase and own the following described / 


land 
east 


for park purposes, to-wit: The 
one-half of the weat one-half of 


the northeast one-quarter of section ten,’ 


town four north, range two west. 

Be it further resolvéd that the mayor 
and clerk of the city of Lansing be and 
are hereby authorized and directed to 
enter into a contract fer the purchase 
of said lands at a price and consideration 
of $18,000, from Mary M. Bancroft, the 
owner theredf, upon the ee terms 
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and conditions: $1,000 nat the time of 
the execution and delivery of the said 
oontract, and the balancé of $17,000 in 
equal annual payinents, together 
with the interest thereon, at the rate of 
6 per cent per annum, with the privilege 
that more be paid upon said contract 
ag the city may direct, but 
that no payment shall be less in each 


year than $1,700, aside from the interest 


and the same to be patd from the park 
fund, 

That the clerk be and is heteby au- 
thotized to draw his order for the 
$1,000 at ‘the time the said contract 
is so deHvered, as the first payment upon 
said contract, and@ deliver the same to 
Mary M. Bancroft. 

Adopted by the following vote: 

Yeas—Ald. Avery, Burgess, Doughty, 
Dymond, Eddy Fowler Howe, Klock, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager—l4. 

Nays—None, 


By Ald. Howe— 

Resolved by the city council of the city 
of Lansing: F 

That the bid for the paving of Frank- 
lin avenue from Clark and Otto streets 
to Sheridan avenue be iaid on the table 
for ine week, i 

Carried, ¥ 


By Ald. Fowler, Trager, Burgess-— 

Resolved by the city council of the city 
of Laneing: 

That the resolution passed on July 
28th 1919, authorizing the market master 
and market committee to stop the whole- 
sale buying by city gFocers of produce 
on the city market until 9 o’clock is here- 
by rescinded. 

Adopted by the following vote: 

Yeas—-Ald, Avery, Burgess, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Hedfern, San- 
ders, Trager—l4. 

Nays—None. 

by 
By Ald. Klock— 

Resolved by the city council of the clty 
of Lansing: 

Whereas, the Michigan Central Rail- 
way and Pere Marquette rallway have 
for sometime pagpt failed to maintain a 
depot and station at North Lansing, 
Michigan. That we are informed an 
believe that the reason and excuse for 
closing the same was brought about and 
due to war conditions, That the same 
was'a great public comvenienoe and pupb- 
lic need and that the closing of the same 
has caused a great deal of inconvenience 
and expense to the public. 

Therefore, be it resolved, that tne 
mayor be and is hereby directed to ap- 
point a committee of three citizens to 
act in conjunction with the railway 
committee of the city councll and the 
city attorney to ascertaina what can be 
done and:do ail within their power to 
cause said station to be reopened and 
malntained. 

Adopted by the followlng vote: 

Yeas—Ald. Avery, Burgess, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, fan- 
dérs, Trager—1¢4. 


Nays—9, 


Mayor appointed: as such committee: 
P. E. Dunham, L. C. Moore and Ed. L. 
Heeb, * 
By Ald. Redfern— 

Resolved by the city council of the city 
of Lansing: 

Whereas, the city council, at a regular 
meeting held June 2tst 1920, submitted 
and passed a resolution authorizing the 
submission to the vote of the people th: 
question of whether or not the counc 
would be authorized to use the money 
heretofore voted to build a bridge on 


South atreet to buila™a bridge on Elm — 


and Robert streets, and 

Whereas, the said council passed a res- 
olution authorizing the mayor and clerk 
of the city of Lansing to enter into a 
contract with one Harland Bartholomew 
to draw plans for the gaid city of Lan- 


sing, to be used in the future in its im- 
provements, 

Therefore, be it resolved, that the 
resolution hereto adopted by the city 


council authorizing the submission of the 
proposition of changing the site of said 
bridge to the people be and the same is 
hereby rescinded, and that the same be 
held in abeyance until the plans are 
made and completed by the said Harland 
Bartholomew, 
Lost by the following vote: 


Yeas-—-Ald. Fowler, Leonard, Redfern 
ni 
Nays—Ald. Avery, Burgess, Doughty, 


Dymond, Eddy, Howa, Klock, Main, Me- 
Clellan, Sanders, Trager-—1l1,/ 


By Ald, Doughty— 
That above resolution be reconsidered, 
Carried, 
By Ald, Howe— 
Thai the resolution be laid on the ta- 
ble for oxe week. y 
Carriea. , 


PUBLIC IMPROVEMENTS I 
By Ald, Kedferh— a 

Resolved by the city council of the city 
of Lansing: 

That it is a public necessity and it is 
hereby determined to construct a curb 
and gutter on Cleveland street from May 
street td Sheridan street, 

That the city engineer 
is directed to estimate 
quantity of material to be used therefor, 
and to estaimate in detail the probable 
cost and expense of such and af the 
materials to be used therein, and make 
a record thereof in his cffice, and cause 
to be prepared so far a8 necessary, plans 
and specifications for such work, and to 
prepare a profile of such portion of said 
street and report his determination, es- 
timate and plans to the city counci] at 
its next regular meeting, or as soon 
thereafter as possible as required by the 
charter of said city. : 

Adopted by the following ha 

Yeas—Aid. Avery, Burgess, ughty, 
Dymond, Eddy, Fowler, Howe, Leonard, 
Klock Main, McClellan, Redfern, Sanders, 
Trager—14. 

Nays—0. 


be and hereby 


the kind and 
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By Ald, Redfern— 
Resolved by the 
city of Lansing: 
That it is a public necessity, and it 
is -hereby determined to grade Ayers 
street from Ionia street to Ottawa sat. 
That the city engineer be and hereby 
is directed to estimate the kind and 
quantity of material to be used therefor, 
and to estimate in detail the probable 
cost and expense of such work and -of 
the materials to be used therein, and 
Make record thereof: in his office and 
cause to be prepared so far as necessary, 


city council! of the 


Plans and specifications for such work, 


and to prepare a profile of such por- 
tion ef said straet “and report his deter- 
mination, estimate and plans to the 
city council at its next regular meeting, 
Or a8 soon thereafter as possible, as re- 
quired by the charter of said city. 
Adopted by the following vote: 


Yeas—Ald. Avery, Burgess, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, 
Sanders, Trager—14. 

Nays—None. 

ORDINANCES 


The following ordinance introduced by 
Ald, McClellan was read a ‘first and sec- 
ond time by its title and referred to 
the committee on ordinances. 

An ordinance to change the name of 


Condit street to Ottawa street, east, in 
the city of Lansing, 

The City of Lansing ordains: 

Section 1. That the name of the 


street heretofore named and known as 
Condit street, said street 
from the New York Central railroad de- 
pot east to North Cedar street, shall be 
and ig hereby changed to Ottawa streét 
east, and shall henceforth be named and 
known as Ottawa street east. 

Section 2. This ordinance shall in no 
way interfere or confilct with the rights 
of any persons in any property interests 
by reason of the changing of name of 
said street, or any contracts entered 
into wherein the said street bears any 
part, and said contracts shall be carried 
out with the same force and efféct, but 
under the new name. 


The committee on ordinances to whom 
“An 
ordinance to change the name of Con- 
dit street to Ottawa street, east, in the 
city of Lansing,’’ report the same back 
to the council with the recommenda- 
tlon that it be passed. 

JOHN McCLELLAN, 

oO, C. HOWE, 

A. E. DYMOND, 


a Committes. 
By Ald. McClellan— 

That report of the committee be 
adopted. 

Carried. 
By Ald. Redfern— 

That when we adjourn it be until 


Tuesday evening, July 6th at 8 o’clock, 
Carried. P 


By Ald, Howe— 
Resolved by the city council 


oo 


of the 


extending’ 


June 28, 1920. 


city of Lansing: = 

That the committee on public build- 
ings be requested to move the safe now 
in the water and electrio ilght office to 
the city treasurer’sa office, 

Adopted by the following vote: 


Yeas--Ald. Dymond, Fowler, Howe, 
Klock, Leonard, Main, McCtellan, Red- 
fern, Sanders—9, 

Nays—<Avery, Burgess, Doughty, Eddy, 
Trager—bB. 


SPECIAL ORDER 


The following elaim was allowed and 
referred to the city assessor to be 
spread upon the next meneral tax roil. 
Claimant Endorser Amount 
Wm Clark, W. 8S. Robbins ......$164.00 

Adopted by,the following vote: 


Yeas—Ald. Avery, Burgess, Doughty, 
Dymond, Bddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, 
Sanders, Trager—14, 
Naysa—None, 

GENERAL ORDER 

Clains Allowed 
Claimant Endorser Amount 


H, Simmons, et al, O, E. Eckert $1,682.77 


F, Burgess, et al, O. E. Eckert 639.45 
John Bray, O. E, Eckert ...... 800.00 
Gohr Bros. Contracting Co., O. 

BB. Bomar ccc csccawccecacses  £00:00 
Harvey & Arthur Lambert, O. EB. ; 

Micleavk”™ ccskncdane Asssesicese» OSS 
Brown-Gordan Ce., O. E. 

Bekert eeeee @qsepeeee eee eeneas 24.37 
The Briggs Co., O, HB, Eckert.. 2,076.72 

ntral Welding Co., O. . 

WOMERE xo Ce Ho Wed Bo 8 S08 mam 2.00 
Capitol City Lumber Co., O. E. 

oy a oe een oe 38.87 
Heller Bros, O. E. Eckert .... 743,10 
Gohr Bros, Contracting Co., O. 

RB. Wok@rt, .iidtssvicl men csno ‘RAM 

“Michigan Brass &Iron Co., O. 

7, MOUS ¢. cecicaey 2% een es 39.50 
Duplex Sales Agency, oO. E. 

Lo a oe a ae 6.73 

Jarvis Engineering Works, O. EB. 

A ee a a ee ee ers 17.10 
R. E. Dale, O. E. Beckert ...., 7.00 
Hoyt Woodman, O. EB, Eckert 63.46 
The Lansing Co., O, B. Eckert 1.00 
Velma Garner and others, Dr. 

J. A, Humphrey ...c.0.-.... 196.06 
Lansing Fuel & Gas Co... Dr. J. 

A. Timm phrey ©. os cen cece ec ccd 5.86 
Lansing Fuel & Gas Co., Dr. J. 

A. Homphirey ' c.iwssicccels. -. 88 
Butler House Pharmacy, Dr. J. 

has TROBE os cees cee pease 38.65 
A. Kuhlman & Co, Dr. J. A. 

Humphrey .c.es  sevvcucavees 4.00 
Avenue Garage, ia J. A, Hum- 

phrer, #,'s.; eer es 10.00 


International Pub. te. Dr. J. A. 
Humphrey 


Besas enPGetaeetene 


E. P. Lacure, Dr. J. A. Hum- 
phrey eecanree races eave @enreaboawid 4.35 
Henry Washington, e- J, A. 


Humphrey .... » «gle 10.72 
Capital National Bank, ‘Dr. J. A, 

Humphrey ..... Ter ee 60.00 
Velma Garner (hospital), Dr J: 

A, TRUER acs ms 6S ce cw nse 50.65 
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 F, J. Blanding, Dr. J. A. Hum- _. Allen & DeKleine, D. G. F. War- 
_/- phrey eenen eevee seenonespaenye 906.00 NET sie ane eoeeeouer Aeveoeves 138,00 
Lansing Tent & Awning Co., A. Wynkoop, Hallenbeck, Crawford 
= Winegar i eeoueeneeetee 71.60 Co., B, A. Kyes soweesoetseon enn 8.60 
_ A. C, Sack, et al, A. Winegar. 2,498.17 Bd. of Water & Blectrie Let. 
Geo. Toman, et al, A. Winegar. 286,87 Comms., J. E. Pratt .... 78,504.64 
H. Derhammeér, et al, A. Wine- A. D. Donnelly, et al, Joseph 
—— gar wishes. @ & Bie "Chala tame tibia Gui ere ee 684.13 Beck eaeeee over nee eae esenesaas 687.09 
Brown Machine & Engine Co., C, M. Fuller, Joseph Beck ...-. © 32.60 
—— ae ce, oy rere 9.00 R, W. Smith et al, H. Lee Ban- =| ae 
J. W. Knapp Co., A, Winegar..* 66,00 CFOTE .naccces emails bob ae 0 ne ee 
Vandervoort Hardware Co, A. Arthur Claasen, Jr., H. Lee Ban- : 
Witiewar ..c.iees + aa hes 16.58 CVOEL wees 24 vine 48.60 / 
Central Welding Co., ‘A. Wine- F, J. Blanding Co., ” "H. Lee Ban- a 
REE ire orem wie ORC Go Meee isete bona & 20.50 she. ES eC EEO oc 27.386 
Standard Oi) Co., A. Winegar 32.36 Gohr Bros, Construction Co., H. Se 
Gardner Printing Co., A. Wine- : Lee Bancroft .....6..  secscces 100 7R oe 
SPN ea 6 eee eee 7.00 $Wm, Clark, \Alfred Seymour .. 21.00 = 
American Railway Express Ca.,, “Wm, Clark, Alfred Seymour ° 19.00 5 
A. Winegar...... Fiacitain, Oh 2.19 Columbia Carbon Co., J. A, Par- . ££ 
Ward D. Gillett, A. “Winegar. : 2.50 WE enh,” «at ce roy) 400 = 
Wolf Lewis, A. Winegar ...... 25.00 Cc. J. Foe, C. J. Oe 2 ace 480 oo 
Durfee Embaiming Finid Co. Standard Oil Co, C. J. Fox .. 16.00 2 
A. Winegar 2. reve cccccccen 66.80 D, C. Hunter, A. Winegar .... 741.30 — “hy ‘a 
Duplex Truck /Co., A. ~Winegar 8,594.75 H. Nearing, H. Lee Bancroft 174.60 ££ 
Young Bros.-& Daley, A. Wine- Milton Shaw, Dr, Humphrey .. 40.00 oe” 
s ee a5 oy of het bOa eed se ee. LELOG Irma Stabler, John 8S. Bennett 16.43 — mer, 3) 
Hoyt Woodman, A. Winegar .,. 94.59 Wm, Cfark, O. E. Eckert ..... 10.00 
— FF, N. Rounsville, A. Winegar.. e .76 Adopted by the following vote: a 
- FB. J, Blanding Co., W. 8. Rob- Yeas—Ald. Avery, Burgess, Doughty, ‘& 
ee es ee eee 69.92 Dymond, Eddy, Fowler, Howe, Klock, a 
City Treasurer, Frieda. A. Leonard, Main, McClellan, Redfern, oh 
Schneider .ccsseesesee sevese 600.00 Sanders, Trager—14. ; a 
City Treasurer, Frieda A. Nays—None. s_ 2 
Bchmeider ....7 “asec csuwrcays 158.60 Council adjourned until Tuesday even- o 
Social Service were oF. a ing July 6th. - 
eS. Cee eee ee 2 ee 8.35 ion 
Social Service Center, C, T. Lord 1,500.00 JUDSON A. PARSONS, = 
Carl H. Reynolds, D. G F, War- City Clerk. aw 
ner e@enesn eoeueoeehoeonvnevrasevrastan 10,00 City Clerk’s Office, June 28, 1920. Q 
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_ Regular Session, Tuesday, July’6, 1920. 


City Council Rooms, 

Lansing, July 46, 1920. 
1 The city counoil met in regular session 
and was called to ore my Mayor B. A. 


Kyes, 

Roil call: 

Present-—-Ald. Avery, Britten Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 


Leonard, Main, McClellan, Redfern, Sand- 
era, Trager—14. 

Absent—Ald, . Burgess—1. 

Tre record of the previous session was 
appprovée® as printed, 


PETITIONS AND COMMUNICATIONS. 


Frank Robinson petitioned for permis- 
sion to build a four foot sidewalk on Ada 
street north from Mt. Hope avenue. 

Referred to committee on sidewalks, 


F, 8. Allen petitioned for permission to 
stand on the atreet to demonstrate a pat- 
ent for automobiles. 

Referred to committee on streets, 


A communication was recelyed from 
H. G. Christman Co. relative to revised 
price schedule to the Michigan Highway 
Department in connection with proposed 
Federal Aid Highway No. 45 from Frank- 
lin avenue to BB. Lansing. 

Referred to committee on streets, 


A petitlon was received from F, J. 
Blanding Co, and elghteen others asking 
that the rule of “No Parking on Michigan 
avenue bridge” be changed to ‘Parallel 
parking from Grand avenue to interurban 
station” including Michigan avenue 
bridge. 

Referred to committee on ordinances. 


Elmer A. Zimmerman, administrator of 
the estate of Thomas McQuiston, deceased, 
filed a claim for $30,000.00. 

Referred to the city attorney and com- 
mittee on city affairs. 


C. 8. Wilcox applied for permit to re- 
model a building at 111 8. Wash, avenue, 
Also to build a new front at 330 8S, Wash. 
avenue. 

On motion of Ald, Eddy the city clerk 
was directed to issue the permits as re- 
quested, 


A petition was received from six mer- 
chants of North Lansing asking that the 
smoke stack of the Standard Casting Co, 
be moved farther away from the bustneas 
Places located on Franklin avenue, the 
same being considered a fire menace, 

Referred taqxscommittee on fire depart- 
ment. 


W. K. Andrews petitioned for permis- 
sion to construct a cinder driveway at 
1108 W. Saginaw street same to be drained 
by 10x8-in. iron pipe. 

Referred to the fourth ward aldermen. 

A petition was received from Elizabeth 
D. Reed and fifteen others to cause Mag- 
nolia avenue to be asaprinkled from Sagi- 
naw street to Franklin avenue, 

Referred to committee on streets and 
superintendent of public works, 


L, Joseph asked permission to move a 
buliding from 1002 N. Penn. avenue to 
northwest corner of Townsend and Isaac 
streets. 

Referred to city forester and superin- 
tendent of pubHc works. 


A petition was received from A. D. Olin 
and eight others to sprinkling Genesee 
street east from Dorrance place to Lesher 
place, 

Referred to superintendent of public 
works and committee on streets. 


A complaint was received from CC. A. 
Ewing and 22 others that the Republic 
Truck Co. was blockading south Larch 
streot, 
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s 
Referred to committee on atreets, 


A revised plan of McPherson’s Heather- - 


wood Sub. No. 3, was submitted by Stand- 
ard Real Estate Co, 
Referred to committee on streets. 


A. L. Petrie applied for license to con- 
duct a public dance pavillion at 1402 S&S. 
Pénnsylvania avenue. 

By Ald. Sanders—That 
granted. Carried. 


license be not 


y A petition was received from P. B, 
Ernsberger and 47 others asking that ar- 
rangements be made for street car service 
on St. Joseph street west either to the 

a | county line or at least to the west city 
ih! limits. 

a Referred to committee on street rail- 
way. 


A communication was _ received from 
Mra. Ida Ewer Creyts relative to life sav- 
ing apparatus on the bridges of the city. 

Received and placed on file. 


, A petition was received from the River- 
side Country club for peygmission to ex- 
cavate across Moores’ River Drive for the 
laying of a four inch pipe from club house 
to pump house. On motion of Ald Eritten, 

permission was granted under the super- 
vision of the superintendent of public 

works. 


ai 


A petition was received from C. W. 
~ Killridge and seventeen others for water 
on south Cedar to Tisdale and east on 
Tisdale three blocks. 


; Referred to committee on streets and 


electric light and water board. 


= Communication was received from the 
he state highway department regarding 
pavements in Lansing and East Lansing 
and bids therefor, 

, ‘ Referred to committee on streets. 

A communication was ret3ived from 


{ng to Kudner street. 
Referred to the city attorney. 
By Ald. Britten— 
That the superintendent of public works 


# 
. proceed to grade Kudner street as sur- 
i‘ , veyed by the city engineer. Carried. 
. Ward 
Firet Ward . ... 


Second Ward ....cseeres nme PE 
Third\ -Ward ' 


qeomomaeveeosemonrnevoeeteenvnee® 
. 


e#ev eat ea @ 


Fourth Ward . 
r’ ey cel: MM) ye er ee 
, Sixth Ward crt. sa 
- Beventh Ward ...sscecrereceree se vevane 
h Bight Ward §.....cscsereovves ia pa aed he 


Totals ee arene 6 & & Be aoeveaenas 
\ Received and placed on file. 


To the Honorable Mayor and City Coun- 
ell, . 
Gentlemen: 
In thle matter of t 
L precincts for the city. 
It is earnestly hoped that the re-dis- 
tricting may be immediately attended to, 
as a delay might be dangerous and per- 
haps fatal. New books must be procyred, 
the number of ward andprecinct stamped 


addition of new 
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J. & Burns in regard to matters pertain- 


July 6, 1920. 


REPORT OF CITY OFFICERS. 


To the ‘Honorable Mayor and city council 
of the city of Lansing, 
Gentlemen: 

On the 19th of June a heavily loaded 
truck operated "by an employe of the state 
highway department crossed the Kalama- 
zoo street bridge and broke the planking 
and floor stringers, .ractically ruining the 
floor system on the east half of the bridge. 

Enough stringers 3x12-in.x24-ft loné 
were immediately ordered to replace the 
broken stringers, They afrived a week 
later, When the planking was removed 
so that the stringers could be replaced it 
was found that practically ali of the 
stringers were in such a rotted and de- 
cayed condition that it would be\a waste 
of money to replace the plank on them. 

If a wooden floor system is placed b 
onto the bridge with new material it ll 
not. be safe for loads over eight fons. 
Heavier toads are often hauled over our 
streets and there ia danger that such a 
heavy load will go through the bridge 
floor at any time. ‘ 

It will take from two to four weeks to 
replace this bridge floar with wood and 
the cost will be about $'3,500.00 

With some minor changes in the iron 
work of the bridge steel fioor beams and 


stringers could be placed on it at an ap- 
proximate cost of $12,000. It would prob- 
ably take longer than four weeks to put 


in steel floor beams and stringers. This 
floor system, however, would be safe for 
present day traffic. 

Unless some effective way can be found 
to limit the loadsa that cross the bridge to 
eight tons I would recommend the instalia- 
tion of steel floor beams and stringers. 

Respectfully submitted, 
/ Oo. B. BeKkert, 
City Engineer. 
Referred to committee on bridges. 


To thie Honorable Mayor and City Coun- 
ej, 

Gentlemen: x 
I have the honor to submit herewith 








the following apportionment of the 
general and ward tax as determin by 
) your honorable body on June 14, 1920. 
JOHN 8 BENNETT, 
Pai Asseasgso.. 
General Ward Hwy. Total.- 
$ 84,186.14 $ 6,000 $ 90,186.14 
192,872.24 6,000 197,872.24 © 
, 167,014.93 6,000 163,014.93 
109,954.20 6,000 115,954.20 
90,761.73 6,000 96,761.73 
214,516.89 9,000 223,516.39 
90,691.95 3,690 93,691.95 
16,726.96 4,000 20.726.96 
$45,000 $1,001,724.54 


$956,724.64 


thereon, a new map made showing the 
precinct lines for use in registration, and 
other items not here enumerated. 
: New books must be -~eady previous to 
August 30th. 
Very respectfully, 
JUDSON A, PARSONS, 


City Clerk. ~ 


By Ald, Doughty— 
That the 

curred in. 
Catried. 


hb 


recommendations be con- 
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July 6, 1920. 


To the Honorable Mayor and City Coun- 
cil, 
Gentlemen: 

The following is a copy of a resolu- 
tion adopted by the board of cemetery 
and public park commisstoners at their 
meeting of July 2nd, which I am directed 
te present to your honorable body: 

By Com. Bishop: 

Whereas the city has recently pur- 
chased a iarge tract of property in tne 
northeast part of the eity to be used 
for® park purposes, and 

Whereas, because of the interést of the 
Owner of this property, Mra. May M. 
Bancroft,, and her kindly consideration 
in dealing with the city for this land 
for park purposes, and because of the 
splendid, public spirited and untiring 
service of her son, H. Lee Bancroft, city 
forester, whose efforts have resulted tin 
the great upbuilding of the city parks, we 
deem it fitting and proper that this new 
park be designated and known as ‘Ban- 
croft Park;” 

Therefore, be it resolved by this board 
for the reasons .aforesaid, and we re- 
by respectfully request the honorable, 
the’ mayor and city council, to paas a 
suitable resolution designating the new 
park as ‘“‘Bancroft Park.” 

Resolved further that the city clerx 
be and he hereby is requested to present 
a copy ot this resolution to the honorable 
the mayor and city council, at its next 
regular session. 

Adopted unanimously. 

Respectfully, 
J. A. PARSONS, 
City Clerk. 
Received and placed on file. 


REPORTS OF COMMITTBRES 


The committee on public lighting to 
whom was referred the petition for water 
main on Illinois ave.“ from Oak street 
to North street, begs leave to report as 
follows: 

We recommend that the petition he 
granted. , 


A, E. DYMOND, 
H, S. FOWLER, 
E, D. KLOCK, 
Committee on Public, Lighting. 


By Ald. Dymond— 


That report of the committee be 
adopte 
Carriéd. 


The committee on public lighting to 
who was referred the petition for watér 
on Warner st. from Robertson st. to 


Comfort st., begs leave to report as 
follows: 
That the frayer of t)@: petition be 


granted and the electric light and water 
board be and is hereby requested to 


place water on aaid location. 
; A. E. DYMOND . 
H. 8. FOWLER 
E. D. Klock 


By Ald. Dymond— 
That report of the 
adopted, 
Carried. 


committee be 


The committee oh public lighting to 
whom was referreé the petition for street 
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lights on White and Mass. ave. and on 


Oak and Illinois ave, begs teave to re- 
port as follows: 
* We recommend that these petitions be 
granted and also that lights be in- 
Stalled at the corner of Farrand and 
Sheridan streets and on Illinois ave. and 
Taft st. 
A. E. DYMOND 
| H, S. FOWL 
} E. D. KLOCK, = 
Committee on Public Lighting, . 
By Ald. Dymond— 
That report of the 
adopted, 
» Carried. 


committee pe 


The committee on streets te whom was 
referred the application of Jno F. 
Butcher for license to conduct a pop- 
corn wagon, begs leave to report as fol- 
lows: 

That -we recommend that no more li- 
censes be granted to vendors of pop- 
corn and peanut wagons on the main 
street of the city. 


W. T. BRITTEN, 
F. W. REDFERN, 
5 Oo. C, HOWE, 
Committee on Streets, 
By Ald, Britten— 
That report of the committee be 
adopted. ‘ 
Carried. 


The committee on streets to whom was 
referred the petition to grade and gravel 
Fairview .ave. from Elizabeth street to 
Horton ave., begs leave to report as fol- 
lows: 

We recommend the petition be granted. 

. T. BRITTEN, & 
F. W. REDFERN, 
Oo. Cc. HOWE, 


Committee. é. 


Received and placed on file. 


The committee on streets to whom 
was referred the petition to grade Ma.- 
cus street from Clemens ave, to Fair- 
view ave., begs leave to report as fol- 
lows: 

We recommend the petition be granted. 

W. T. BRITTEN, . 
N\ F, W. REDFERN, 
O. C, HOWE, = 
« Committee 

Received and placed on file, 

The.committee on streets to whom was 
referred the petition for curb and gut- 
ter on Woodlawn avenue, bega leave to 
report as follows: 

That the petition be returned for more 
signdtures of property owners. 

W. T. BRITTEN, 
F. W. REDFERN, 
Oo. Cc. HOWE, 


. Committee. 
By Ald. Britten— 
That report of the committee be 
adopted. * 
Carried. 


The committee on streets to wijom was 
referred the petition for- paving Birch 
gatreet, begs leave to report as follows: 

That the petition be returned for more 
Signatures. | 


* 








r. 





W. T. BRITTEN , 
F. W. REDFERN, 
Oo. C. HOWE 
j Committee. 
By Aid. Britten— 
That report of 
adopted. 
Carried. 


the committee be 


The committee on streets to whom was 
eferred the application of G. E, Cramer 


fer permit to move a building from 


corner of Pennsylvania ave. and Sheri- 
dan at., begs leave to report as follows: 
That they be given permission fo move 
the same under the supervision of thé 
city forester and superintendent of pup- 
lic works. 
W. T. BRITTEN, 
F, W. REDFERN, / 
Oo. C. HOWE, 
Committee on Streets. 
By. Ald. Britten— 
That report of committee be adopted. 
Karried, . 


The committee on streets to whom was 
referred the communication of Frank 
T. Rogers, state highway commissioner, 
under date of July 3, 1920, relative to 
paving East Franklin ave., begs leave 
to report as follows: 

We recommend that we concur in the 
proposals as get forth in said communi- 
cation i. e. that the city of Lansing 
agrees tO pay the excess cost over and 
above the 18 ft. within the city. 

W. T. BRITTEN, 
F. W. REDFERN, 


Oo. Cc. HOWE, 
By Ald. Britten— 
That report of § the committee pe 
adopted. 
Carried. 


The committee on bridges to whom 
was referred the report of city engineer 
felative to damage done and “repairs 
Necessary to Kalamazoo street bridge, 
begs leave to report as follows: 

We recommend that city engineer be 
directed to replace wood floor system 
at once and charge same to bridge funda. 

ALFRED H. DOUGHTY, 
W. E. TRAGER, 
Committee on Bridges. 
By Ald. Howe— 

That the report lie on the table for 
one 

Carried. 


BONDS APPROVED 


The huckster bond of Albert Vande- 
cor as principal with The Aetna 
Casualty’ & Surety Co., as surety, was 
approved, 


_The huckster bond of Clifford G. Vail 
as principal with Lion Bonding & 
Surety Co., as surety, was approved. 


The electrician bond of Barker-Fowler 
Electric as principal with Fidelity & 
Deposit, co. as~ surety, was approved, 


The drayman bond of’ Edwin Deady 
as principal with National aioe! Co, as 
surety, 


was approved, 
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week, e 


July 6, 19290. 


The dray and junk bond of Arthur 
Kuhn as principal with Guy Durfee and 
8. W. Rowland as suretles, was approved. 


The electrician bond of North:-Side 
Electric Shop as principal with The 
Aetna Casuality & Surety as surety, was 
approved, 


The dray bond of Leon C. Parmater 
as principal with T. J. Smith: and Chae. 
Cook as sureties, was approved. 


The electriolan bond of Erwin Hills 


as principal with Wm. C. Noyes and S. 


H. Person as sureties, was approved. 
Adopted by the followlng vote: 
Yeas—Ald. Avery, Britten, Doughty, 

Dymond, Eddy, Fowler, Howe, Klock, 

Leonard Main, McCleilan, Redfern, Ban- 

ders, Trager—té4. 

Nays——None. 

{ 
MOTIONS, RESOLUTIONS AND 

By Ald, Fowler— 

Resolved by the city council of the city 
of Lanaing: 

That thie superintendent of public 
works be and is hereby Inetructed to 
see that all holes in the street where 
Parties have made excavations be prop- 
erly filled in, and expense of same 
charged to said parties, in accordance 
with Ordinance No. 66. 

Adopted by the following vote: 

Yeas—Ald. Avery, ~ Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard Main, McClellan, Redfern, fan- 
ders, Trager—14, 

Nays—None. 


By Ald. Doughty— 


Resolved by the city ~abaeoeie of the 
city of Lansing: . 
That the electric Nght and water 


bocrd be and are hereby requ2sted to 
place a street light on Heald Place 
half way between Hosmer atreet and 
Pennsyivania avenue, and also one at 
the intersection of Heald Place and Jones 
Street. , 

Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard Main, McClellan, Redfern, 
ders, Trager—14, 

Nays—None, # 


By Ald. Redfern— 

Resolved by the city council of the 
city of Lansing: 

That the mayor appoint & member of 
the council to act on the committee of 
claims and accounte in plgce of ex- 
Alderman Geo. Gross, until such a time 
as a successor to Mr. Gross has been 
duly elected. 

Adopted by the following vote: 

Yeas—Ald, Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard Main, McClellan, Redfern, San- 
ders, Trager—tl4. 

Nays—None, 


The mayor appointed as such com- 
mitteeman, Alderman Fowler. 


By Ald. Howe— 


San- 
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duly 6, 1920. 


Resolved by the city council of the 
eity of Lansing: 

Whereas, the city council did, on the 
third day of May, 1920, adopt the re- 
port of a committee, to whom was re- 
ferred the matter of assessment roll for 
the opening of Prospect street and 

Whereas, the proper resolution neces- 
gary toa legally confirm the assessment 
roll for tif2 opening of Prospect street 
has never been passed by this body, 

erefore be it, 

Resolved, that the action taken by 
city council in adopting the report of 
this committee be rescinded. 

Be it resolved further, that the afore- 
said assessment roll be referred to the 
committee on streets wit instructions 
to prepare and submit a new assessment 
roll for approval by tifis body. 

Adopted by the following vote: 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard Main, McClellan, Redfern, San- 
ders, Trager—14., 

Nays—None. 


By Ald, Doughty— 
Resolved by the city council of the city 
of Lansing: 


Whereas, it has heretofore been de- 


termined to pave Main street from Cedar . 


atreet to Dakin street; 

Therefore, be it resolved, that the Lan- 
sing Electric Raltiway, 
assigns be and they hereby are directed 
to relay ties on concrete base and to re- 
set rails and to do any and ail other 
things necessary to be done prior to pav- 
ing, 4n accordance with grade and speci- 
fications on file in office of city engineer, 
upon that portion of their railway line in 
said Main atreet, and to comply with this 
resolution on or before August 1, 1920, 

Resolved further, that city engineer re- 
port cost of paving between rails and 
eighteen inches outside therefrom, and 
resolved further, the city assessors be and 
they hereby are directed to assess against 
any or ail property of said Lansing Elec- 
tric Streeé Railway, its successors or 
alssigns the cost of such pavement as re- 
ported by city engineer. 

Adopted by the following vote 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond. Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, Sand- 
ers, Trager—14, 

Nays—None, 


By Ald. Fowler— 

Resolved by the city council of the city 
of Lansing: 

Whereas, North street at a point near 
the alley about half way between High 
street and New York avenue is broken 
and the street at the southwest corner of 
lot 47 is only 32 feet in width; 

Therefore, be it resolved, that it is 
deemed to be and is a public necessity 
that said street be repaired by obtaining a 
part and portion of lot 47, being the prop- 
erty at said juncture; 

Be it further resolved, that the city of 
Lansing take action topurchase that part 
or parcel of property known and de- 
ecribed as: Beginning at the northwest 
corner of lot 47; thence south 33 ft.: 
thence east along the north line of North 
street sixty feet; thence northwesterly ‘in 
a straight line to beginning. And if they 
are unable to purchase the game that 


its successors or 
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proper proceedings be instituted to con- 
demn the same for public highway pur- 
poses. — 

Adopted by the following vote 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, Sand- 
ers, Trager—14, 

Nays—None. 


The following 
from the table: 
By Ald. Redfern— 

Resolved by the city council of the city 
of Lansing: 

Whereas the city council, at a regular 
meeting held June 21, 1920, submitted a 
passed a resolution authorizing the gub- 
mission to the vote of the people the 
question of whether or not the council 
would be authorized to use the money 
heretofore voted to build a bridge on 
South street to build a bridge on Elm and 
Robert streets, and 

Whereas, the gald council passed a reso- 
lution authorizing the mayor and clerk 
of the city of Lansing to enter into a 
contract with one Harland Eartholomew 
to draw plans for the said city of Lan- 
sing, to be used in the future in its im- 
provements. 

Therefore, be it resolved, that the reso- 
lution hereto adopted by the city council 
authorizing the submission of the propo- 
sition of changing the site of said bridge 
to the people be and the same is hereby 
rescinded, and that the same be held in 
abeyance until the plans are made and 
completed by the said Harland Bartholo- 
mew. 

Adopted by the following vote: 


resolution 


was taken 


Yeas—Ald. Avery. Britten, Deughty, 
Dymond, Eddy, Fowier, Klock, Me- 
Clellan, Redfern, Trager—19, 
Nays——Ald. Howe, Leonard, Main.( 
Sanders—4. 

The following resolution was taken 


from the table: 
By Aid, Howe— 

Resolved by the city council of the city 
of Lansing: 

That the city comptrolier be and he is 
hereby directed to make the following in- 
terdepartmental transferm in budget of 
Dept. of Health: 

From To 
Health 1G10 $100.00 Health 1H9 $468.00 
1H11 $100.00 


1110 $68.00 
1J11 $50.00 i 
1K11 $100.00 
1L10 $50.00 


Said transfer for the purpose of paying 
the janitor service of the Health Center 
for the balance of the fiscal year ending 
April 30, 1921, as authorized by council 
on June 21, 1920. 

I hereby certify that the above amount 
is avallable for transfer, . 

Fr. H. PRESLEY, 
City Comptroller, 
By Ald. Howe— | 

That the resolution be laid on the table 

cne week, Carried. 


The bid for the paving of Franklin 
ave, from Otto street to Clark street was 
taken from the table 
By Aid. Britten— 

That the sgme be laid on the table one 
week . 
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Carried, 


PUBLIC IMPROVEMENT 1 


, By Ald. Britten— 

Resolved by the city council 
city of Lansing: 

That it is a public necessity, and it ts 
hereby determined to grade and gravel 
Fairview ave.*from Elizabcth street to 
Horton ave. 

That the city engineer be and hereby 
{is directed to estimate the kind and 
quantity of material to be used there- 
for, and to estimate in detail the prob- 
able cost and expense of such work and 
of the materials to be used therein, and 
make a record thereof in his office, and 
cause to be prepared so far as neces- 
\ Bary, plans and specifications for such 
' work, and to prepare a profile of such 

portion of said street and report his 
determination, estimate and plans to tne 
city council at its next regular meetingz, 

or as soon thereafter as possible, as re- 
quired by the charter of sald city.. 

Adopted by the following vote: . 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager—14, 

Nays—None. 


of the 


By Ald. Britten— 

Resolved by the city council 
city of Lansing: 

That it is a public. necessity, and it 
is hereby determined tpg grade Marcus 
street from Clemens ave. to Fairview 
ave, 

That the city engineer be and hereby 
taf directed to estimate trf> kind and 
quantity of material to be used there- 
for, and to estimate in detail the prob- 
] able cost and expense of such work ,and 
i: of the materiais to be used therein, ‘and 
2! make a record thereof in his office, and 
cause to be prepared so far as neces- 
Sary, plans and specifications for auch 
work, and to prepare a ‘profile of such 
portion of said atreet and report his 
determination, estimate and plans to the 
city council at its next regular meeting, 
or as soon thereafter as possible, as re- 
quired by the charter of sald city. 

Adopted by thje following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
| Dymond, Eddy, Fowler, Howe, Klock, 

Leonard, Main, McClellan, Redfern, San- 
ders, Trager—14, ~ 

Nays—None. 


of the 





3 SIDEWALK RESOLUTIONS 


By Ald. Eddy— 

Resolved by the city council of the 
city of Lansing: That it is a necessary 
public improvement and it is hereby 
determined that a mew artificial stone 
sidewalk ‘six feet wide shall be built in 
front of south one-haif of fot 2, block 58, 
on the west side of Sycamore street, 
owned by Lewis Widmayer. 

5 Also in front of north one-hatf of iot 
2, blk. 58, on the west side of Sycamore 
street, owned by Max Frisosky. 

Also in front of north 5% feet of lot 
"12 4nd lots 18, 14, 15, Oakdale Sub- 


‘ division on the west side of*Logan street, 
owned by F. N. and M, 8S. Bovee. 
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Also‘in front of jot 15, Chas. Kudner’s 
subdivision of south one-half of NW. 
% of S. B. % section 8, on the west side 
of Logan street, owned by Chas. W. 


_ Foster. 


Also in front of lots 13 and 14, Chas, 
Kudner’s subdivision of south one-half 
of N.W. % of S. B.%, section 8, on the 
weat side of Logan atreet, owned by 
Bascom & Smith. 

Also in front of lot 12, Chas. Kudner's 
subdivision of soutlht one-half of N.W. 
1-4 of & E. 1-4, section 8, on the west 
side of Logan street, owned by John M., 
Culp, 

Also a sidewalk five feet wide in front 
of lot 12, Chas, Kudner’s subdivision of 
South one-half of N. W. 1-4 of SB, BH. 1-4, 
section 8, on the south stde of Hyland 
street, owned by John M. Culp. 

Also in front of lots 16, 17, 18, 19, Chas. 
Kudner’s subdivision of south one-half 
of N.W. 1-4 of 5S. BE. 1-4, section 8, on 
the south side of Hyiand street, owned 
by John M. Culp. 

Also in front of lot 20, Chas, Kudner’s 
subdivision of south one-half of N.W, 
% of S. E. % section 8, om thte south 
side of Hyland street, owned by W. D. 
Kelley. 

Also in front of lote 21, 22, 28, 24, Chas. 
Kudner’s subdivision of south one-half 
of N. W. % of B.B. % section 8, on the 
south side of Hyland street, owned py 
Oscar E, Driver. 

Also in front ot Nets 25 and 26, Chas, 
Kudner’s subdivision\ of south one-half 
of N. W. % of 8S. BE. %, section &, on 
the south side of Hyland street, owned 
by Chas. Wesley. 

Also in front of lots 27, 28, 29, Chas, 
Kudner's subdivision of south one-haif 
of N. W. % of S. B. \, section 8, on the 
south side of Hyland street, own@d by 


Claude Carr. 


Also in front of lotsa $0 and $1, Chas. 
Kudner's subdivision of south one-half 
of N. W. % of S. E. %, section 8, on the 
south side of Hyland street, owned by 
Thos, P. Locke and that the owners of 
said above described landg be and they 
are hereby required to buiid the same 
in accordance wit€ the specifications on 
flle in the office of the city engineer on 
or before the 15th day of August 1920. 

That the superintendent of 
Wo 1. 

: artificial 

~ fin. front of the above dec 
premises after the expiration of § said 
date, upon the failure of the-owner or 
owners of the parcels herein descrited to 
construct the same as hereby required: 
and that the expense of conetructing 4 
the same shali be paid out of the con- 
tingent fund, and the city assessors are 
hereby directed to assess the expenses 


stone 


of conatructing the same against sald 
described land as provided by section 
five of Ordinance No. 23, of the Re- 


vised Ordinances of the city of Lansing, 
and Chapter 17 of the City Charter. 
The city clerk is directed to give due 


notice hereof by publication of a notice 


of thig resolution for three gsucceasive 
days as provided by said Ordinance No. 
23, 
Adopted by the following vote: 
Yeas—Ald, Avery, Britten, Doughty, 
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Dymond, Eddy, Fowler, Howe, Klock, 
‘Leonard, Matin, McOlellan, Redfern, Sand- 
ers, Trager—14. 

Nays—None. 


ORDINANCES 


By Ald. McClelian— 

That the council resolve itself into a 
committee of the whole to consider 
ordinance. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, Sand- 
ers, Trager—l4. 

Nays—None. 


The “mayor called Ald. Howe to the 
chair to preside over the committee of 
the whole, After gome time spent in tne 
committes of the whole, the committee 
arose and through its chairman reported 
that it had considered an ordinance en- 
titled “An ardinance to change the name 
of Condit street to Ottawa atreet east 
fn the city of Lansing,” and would 
recommend that the same be pagsed. 


Council] then resumed regular seasion. 


By Ald, McCleillan— ’ 
That Rule No. 23 be suspended and that 
the ordinance entitled “An Ordinance to 
change the name of Condit street to 
Ottawa street east in the city of Lansing’ 
be placed oa order of third reading. 
Adopted by the following vote : 
‘Yeas—Ald, Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, Sand- 
ers, Trager—14, 
Nays—None. 


The ordinance under -consideration was 
then read a third time as follows, 

An ordinance to ohange the name ef 
Condit street to: Ottawa street east, in the 
city of Lansing. 

The City of Lansing ordains: 

Section 1. That the name of the street 
herétofore named and known as Condit 
street, said street extending from. the 
New York Central railroad depot east to 
North Cedar street, shall and is hereby 
changed to Ottawa street east, and shall 
henceforth be named and known as Otta- 

a street east, 

Section 2. This ordinance shall in no 
way Yaterfere or confilct with the rights 
of any persens in any property interests 
by reason of the changing ef name of 
said street’ or any contracts entered ffito 
wherein the said street bears any part, 
and eaid contracts shall be carried out 
with the same force and effect, but under 
the new name, : 

By Ald. McClellan— 

That the ordinance entitled “An Ordin- 
ance to change the name of Condit street 
to Ottawa street east, in the city of Lan- 
sing’ be now passed. 

Adopted by the following vote 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, Sand- 
ers, Trager—14, 


Nays—None. ~, 


* 


By Ald, Fowler— 
That the ordinance regulating the con- 
atruction and maintenance of bill boards 
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upon vacant properties within the city of 

Lansing be now read a third time. 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Doughty, 

ITyymond, Eddy, Fowler® Howe, Klock, 

Leonard, Main, McClellan, Redfern, Sand- 

ers, Trager—14. cs 
Nays—None, 


Said ordinance was then read a third 


time as follows: 
AN ORDINANCE regulating the con- 
struction and maintenance of bill boards 
upon vacant properties within the elty of 
Lanaing. ' 


THE CITY OF LANSING ORDAINS: 


Section 1. It shall be unlawful for 
any person, firm or corporation hereafter 
to construct and maintain upon any va- 
cantgproperties within the city of Lan- 
sing, any bill board, sign board, er other 
structure used for advertising or display 
purposes, unless such bill board, sign 
board or structure shall be constructed in 
‘a safe and careful manner so as to stand 
securely without danger of falling from 
ordinary causes, and no part of such bill 
board, sign board or structure shall ap- 
proach any sidewalk or street line nearer 
than twenty feet. 

Section 2. Any person Violating any 
provisioh of this ordinance shall, upon 
conviction, be punished by a fine not ex- 
ceeding one hundred dollars ($100.00) or by 
imprisonment in the city jail for a period 
not exceeding thirty days, or by both such 
fine and imprisonment in the discretion of 
the court. 

By Ald, Fowler— 

That the ordinance regulating the con- 
struction and maintenance of bill boards 
— vacant “property be now passed. 

“Adopted by the following vote: 

Yeas—-Ald. Avery, \Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, Sand- 
ers, Trager—14. 

Nays—None, 


a SPECIAL ORDER. 

Tine following claim was allowe? and 
referred to the cityass2ss0r upon the 
-®xt general tax roll. 

Claimant. Endorser. 

Wm. Clark, W. 8. Robbins...... 


Amount. 
$68.60 


Adopted by the following vote: 

Yeas—Ald, Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, Sand- 
ers, Trager—1 4. 

Nays—None. 


GENERAL ORDER 


Claims Allowed 


Clatmant Endorser ' Amount 
The Brandt Cashier Ca., Firieda 

A, Schneider .,......... sesee 190.00 
Allen & DeKleine, Frieda 

BORNGIGEP .4.56s ewes wc ean 4.20 
J. J. Cook, Geo. R. Pegg ...,... 44.64 


Fanny FE. Keith, Wm. C, 
Michael Guilfoy, D. G F. War- 


Me te.) §=6 ea ee ‘us wae ee 54.00 
Wm. Clark, A, C. Laycock ..... 8.00 
Lorenz Model Co., W. S, Rebbins 23.00 
Standard Oil Co., W. Ss. ee 10.00 
Wm, ‘Clark, Alfred Seymour |,. 14.00 


Wm, Clark, Alfred Seymour ..,. 9.00 


g and Forest Parke 
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- Frankel Mfg. Co., F. H. Presley 386.00 R. W. Smith, et al, H. Lee Ban- 


A. F. Green, F. H, Presley ..... 4.50 CROLC, 5 vets ube « Mees qilaes ss ftaee. 935.86 
; Typewriter Sales Co., Harold H, Alva F, Watkins, Dr. J. Humphrey 14,66 
= eS er 1.00 Thompson Auto Co,, Dr. J. Hum- 
Cc. T. Lord, J. B. Pratt ........ 966.41 phrey DS ga ae 13.65 
Lansing Fuel & Gas Co., c. T. : M. J. & B Buck, Dr. J, Hum- 
it: - Lord "hh OE Ate a Gt Se oe <a 11.76 phrey eeeceoee eases easeareseaeeeavast 60.00 
lis DuBois Hugites, ‘Joseph Beck ... 122.50 me, Meyers, Dr. J. Hum- 12,00 
Mich. Supply ~Co., Joseph Beck 102.05 Pipa 4 eR be ees 4 
W. F. Bohnet Elct. Co., Joseph gt a Grocer Co., Dr. J, Hum- eo 
Beck wa.es seese asereeeses 66.16 teh State Dept. of Heaith, Dr 
Briggs Co., Joseph Beck es axe 44.38 J. Humphrey .... — 18.00 
’ Briggs Co., Joseph Beck ...... 108.76 Hawkes Tire & Rubber Co., Dr. , 
Hager Lumber Co., Joseph Beck 164.18 3, BMurasyer yr. <n cease etsares 5.00 a 
A. D. Donnelly, Joseph Beck .. 6938.15 Henry Washington, Dr. J. Hum- a 
F, Burgess, et al, O. B. Eckert 907.03 phrey weereeey teri ee ee 11.638 a 
H. Stmmong, et al, O. E. Eckert 1,185.49 | Lansing Creamery Co., Dr. J. < 
Oakland Vinegar & Pickle Co., HumiPheeh | o.cac ss ishes co ews ae, ORES 3 
eee ier » 3560.00 Commercial Service Co, Dr. J. s 
Allen & DeKleine Co, 0. BE HUMpArey ceosyieacsssquesdin. « QM a 
CS ae gil teed 20.36 Capital National Bank, Dr. J, © 
Irma Stabler, John S. Bennet .. 17.78 pte) yr ore ere 85.00 c= 
Remington Typewriter Co. Dr. Health Department, OF. J. Hum- < 
MRUPTIPOY. te cea aee 4.09 DRrOF acaccevs ew Be Peer ee 14.48 BS) 
' or eg Winchester Co., "A. Wine- Auto Tire & Repair. Co.,, Dr. J. a 
ai ee a a - 109.09 we Te see ee ye ork or O 
; Dent. Pub. “Works, A. "Winegar. 27.47 yles ray, oy . Farsons.... . a 
_ Longstreet Lumber Co., A. Wine- J. F. Crotty, J. -A. Pargons...... 7.80 o 
gar °. ea ee 6.28 Ira Clark, J. A. Parsons....... ; 15.00 be 
Duplex Sales Co. A. Winegar.. oa eo 2: Pee years: s_, Wee = 
Hawkes Tire & Rubber Go. A. A ee mE a ae 6.30 3 
le a 51.66 ? a oman = 
Paragon Refining Co. ™ “k Winegar 22,0 (tae "Printing Co... Rrieda ~ ' 
Abram Cement Tool — A. _ Schnéider ... e iy 349.00 
_ cegenny aeanas mn) eagle 5.60 Bludeau, Siebert & Gates, "Frieda = 
Bain Wagon Co. Ou. AL Winegar ++ 6.49 A. Schneider .......0...-.0n.. 98,00 g 
ta WVIMORAT onc cee teens 85.00 . Reo Service Station, O. B, Eckert 49.09 
Reo. Motor Co,, Local Branch, A. Brown, Machine & Engine Co., O. 
eT Winegar ..,-...-e05. 8 69% 31.13 BH. BOCMOEt ois wwe wesdc cessor 9.10 oe 
ad Miller Coal Co., A, Winegar.. 60.30 Heller Bros,, O. E, Hekert osereoay © Tan ae +L 
Mrs. H. R. Washington, A. Winé- Miner Coal Co.,-O. B. Eckert .... 19.50 == 
SS Sere re 41.21 Smith Winchester Co. »> © 
Hoyt Woodman, A, Winegar .ee => 282.06 ROGKGFE dacs cvetdasde bes oe a 22.00 2 
Briggs Co., A. Winegar ...... oe 1.74 Hoyt Woodman, O. Bp. Eckert see. 267.90 2 
F. N. Rounsville, A. Winegar.. 5.77. The Rikerd Lumber Co., O. -B, & 
Mich. Supply Co., A. Winegar. ° 28.00 Bekert... .. swssa eee eer he eee wie 135.99 1 
H. L. Willson, A. Winegar .... 5.50 Gohr Brom Contracting Co., O. RB. canah 
& ee “elapse L aa . wing 3.26 Mich. Brass & Iron “Wks, O. E. é 
Young Bros & ‘Daley, A. Winegar 232.38  'N’“Rounaville, O. E Bokert 1. 10 


Reo Service Station, A. Winegar 16.61 


"aa Brown-Gordon Co., A. Winegar 1,870.76 West Side Fuel Co., O. BE. Eckert 11.75 


Butler Construction Co, O. FE. 





Peeneeeere eal Bstate Co, A. ses WcWeert . coe cecc ed depacncnvee 2y690.08 
TWATRGRRE oc Tee tee et tet tee 105. Dept. Public Wwke., 0. BR. Eckert 12.29 
Standard Oil Co., A. Winexar.. $6.61 
Paragon Refining Co., O. B. Eckert 1.98 
A. C. Sack, et al, A. Winegar.. 2,926.99 Longstreet Lumber Co O. B. 
*6 
Geo. Toman, et al, A. Winegar.. 604.99 Eckert = 8 er ac - 6.55 
H, Derhammer, et al, A. Winegar 304.81 Harvey & Arthur Lambert, O. E. 
The Briggs Co., H. Lee Bancroft 46.36 Eckert . .. sees ceseucces 464.00 
Dubois & Hughes, H. Lee Ban- The Briggs Co,, 0. E. Eckert .... 2,638.16 
ee eee, eae 9.60 J. Julius Cook, Phoebe K. Pegg .. 28.96 
Mich. Supply Co., H. " Lee Ban- City Treas., Frieda A. Schneider 7,923.76 
ee 45.00 City Treas., Frieda A. Schneider 800.00 
“~f& €. Roller, H. Lee Bancroft 49.65 Adopted by the following vote: 
A. MecKercher, H. Lee Eancroft 9.00 Yeas.—-Ald. Avery, Eritten, Doughty, 
Reo Service Station, H. Lee Ban- Dymond, Eddy, Fowler, Howe, Klock, 
SS ae 6.03 Leonard, Main, McClellan, Redfern, 
Birney Blectric "Co., ‘H. Lee Ban- Sanders, Trager,—14. 
‘ eae 4.66 Neys—None, 
ee Fred A. Egier, H. Lee Bancroft 3.50 Council adjourned. 
~ John Toolan, H. Lee Bancroft.. 40.00 , 
Franklin onda H, Lee Ban- ; JUDSON A. PARSONS, 
eS, oi eats 5 oe aen 2 Ee © 5.00 : City Clerk. 
The Briggs Co., H. Lee Bancroft 2.60 City Clerk’s Office, July 6, 1920. 
Ff \ 
a . 
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Regular Session, Monday, July 12, 1920. 


: City Council Rooms 
Lansing, July 12, 1920. 

VYhe city council met in regular ses- 
gion ,and was called- to ‘order hy Mayu 
B, A. Kyes. 

Roll call: 

Present, Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, 
Trager—18. 

Absent—Ald. Burgess, Fowler—3. 

The record of the previous session 
was approved as printed. 


PETITIONS AND COMMUNICATIONS 


A petition was received from Cove 
Lumber and Finish Co. and eleven others 
asking that a water main be laid from 
the Greencroft Subdivision east on 
Huron ast, to supply dwellings locatea 
on the plat known as Cedar Acres with: 
city water. 

Referred to water and electric Hght 
commission. 


A communication wag received from 
the Lansing Fuel & Gas Company con- 
talning a report of the work done by 
the company during the month of June, 
1920, in the way of overhauling mains 
ahead of paving, new main installations 
and service instalied in residences. 

Recelved and placed on file. 


L. W. Cahill, 707 E. Franklin ave, ap- 
plied for license to conduct a pool room. 

Referred to oommitteé on bonds and 
contracts. 


A communication was received from 
the civic committee of the Worman’s 
Club House association asking that a 
recreation commission be appolnted, for 
the purpose of planning more supervised 





playgrounds, 
By Ald. MecClellan— 

That the mayor appoint a committee 
as requested. 

Carried, 

Mayor appointed the following per- 
sons: C. E, Bement, Robert Y. Speir, Lee 
Bancroft, Ald, John McClellan, Mrs. 
Ed. Johns, Mrs. H. K. Roberts, Mrs. A. 
T. Vandervoort. 


A communication was received from 
Thbs| E. White relative to the housing 
law of Michigan. 

Referred to committee ~ on 
health. 


public 


A protest was received from J. Jd. 
Ackerman and seventeen others against 
street cars being -parked at night on 
North Cedar street. 

Referred to committee on street rail- 
way. 


REPORTS OF COMMITTEES 


The committee on atreets to whom was 
referred the petition of C. W, Killridge 
and geventeen others asking for water 
on S, Cedar st. to Tisdale and on Tisdale 
st, three blocks east, begs leave to re- 
port as follows: 


We recommend that the petition be . 


referred to the electric light ane water 
board with power to act. 
W. T. BRITTEN, 
F. W. REDFERN, 
oO. Cc. HOWE, 
Committee on streets 
By Ald Redfern— 
That report of the 
adopted. 
Carried, ‘ 


committee be 


The fourth ward aldermen to whom 


© 
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' was referred the request of W. K. An- 
drews for permission to construct a cin- 
der driveway at 1108 W. Saginaw st. 
to be drained by a 10x8 in, pipe, begs 
leave to report as follows: 

We recommend that the request be 
granted under the supervision of supt. 
of public works. 

A. -H. LEONARD, 
oO. &. HOWE, 
Fourth Ward Aldermen. 


. By Ald. Leonard— 
That report of the 
adopted. 
Carried. 


committee be 


The committee on ordinances to whom 
was referred the petition of FF.» J. 
Blanding and 18 others asking that the 
rule of “No Parking on Michigan ave. 


Bridge’ be rescinded and that parallel 
parking be permitted from Grand ave. 
to the interurban station, begs leave 


to report as follows: 

We recommend that the 
granted and that parallel parking be 
permitted on. Michigan ave, from 
Grand ave. to the interurban station, 

JOHN McCLELLAN, 

A. E, BDYMOND, , 

OSMOND C, HOWE, 

Committee on ordinances. 
By Aid. Redfern— 

That the report of the committee be 
Jaid on the table for one week. 

Carried. 


petition “be 


The cemmittee on streets to whom was 
referred the protest against the 
blockading of S. Larch sat. by the park- 
ing of trucks near the Republic Truck 
-Co.. place of business, 
peft as follows: ' 

That the chief of police be and he 
is hereby notified to stop such work 
in th® public streets as a benefit to 
public traffic. 

WwW. T. BRITTEN, 
‘ F. W. REDFERN, 
Oo, Cc. HOWE, 
Committee on streets. 
By Ald. Redfern— 

That report of the 
adopted. 

Carrted. 


committee be 


« The ¢gommittee on ways and means 
._to who was reffrred the matter of 
placing life saving eqitipment at the 
various bridges in the city of Lansing, 
begs leave to report as follows: 
+ We recommend that life saving 
eqtipment be placed at’ each bridge and 
also recommend that guard rails be 
built on ail approaches where ever it 
is deemed necessary. 

OSMOND c. HOWE, 

WwW. T. BRITTEN, 

JOHN McCLELLAN, 

Committee on ways and means. 

By Ajd. Howe— 


That report of the committee be 
adopted... 
Carried. 7 f 


The committee on sidewalks to whom 
“was referred thé petition of Frank 
Robinson for permission to construct a 


X 


begs leave to re- 


July 12, 1920, 


four foot sidewaik on Ada st, from 
Mt. Hope ave. north, hegs leave to re- 


port as follows: 
We recommend that the prayer of 
the petitioner be granted, 
G R. BDDY, 
EK. D. KLOCK, t 
Ss. SS. MAIN, 
Committees on sidewalks. 
By Ald. Eddy— 
That report of 
adopted, 
Carried, 


the committee be 


. 


The committee on atreets to whom 
was referred the plan of Oldsdale sub- 
division, begs ieave to ~~ as fol- 
lows: 

We recommend that A plan of Olds- 
dale be agcepted. 

W. T. BRITTEN, 
F. W. REDFERN, 
Oo. Cc. HOWR, 


= Committee. 
By Aid, Byles -- 7 
Moved that e plan of Oldsdale sub- 
division he approved. 
Carried, 


The committee on satreets and. city 
engineer to whom was-referred the plan 


for a piat calied the South Gardens 
number two, begs jeave to report as 
follows: 


We recommend that/ the pian of the 


plat be approved as revised, so that the 


Tisdaie, Lincoln and Perry streeta will 
extend through the plat on straight 
line with existing streeta. 
W. T, BRITTEN, 
F. W. REDFERN, 
oO. Cc. HOWE, 
Committee. 
O, E. BCKERT, 
' City Engineer, 
By Aid. Britten— 
That report of 
adopted. 
Carrted. 


the committee be 


The following cofmmittee report 
taken from the table: 

The committee on bridges to whom 
was referred the report of city engineer 
felative to damage done and repairs 
necessary to Kalamazoo street bridge, 
begs leave to report as follows: 

We recommend that city engineer be 
directed to replace wood floor system 
at once and charge same to bridge fund. 

; ALFRED H. DOUGHTY, 
W. E. TRAGER, 
Committee on Bridges. 


was 


By Ald, Howe— 
That the report be laid on the tabre 
one week, 


Lost by t following vote: 

Yeas—Ald. Howe—1, 

Nays—-Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Klock, Leonard, Main, 
digi Redfern, Sanders, Trager.— 
12. 

Fhe adoption of the committee’s rec- 
ommendation now being before the 
council the same was. 

Lost by the following vote:’ 

Yeas—Ald, Doughty, Dymond, Howe, 


Klock, Leonard, Trager—6. 
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Naysa—Ald. Avery, Britten, 
Main, McCiellan, Redfern, 


BONDS APPROVED 
? 


BHddy, 
Sanders—7. 


The huckster license bond of Adel- 
bert Dorman as principal «with Léon 
Bonding & Surety Co. as surety, was 
approved, 

The huckster license bond of. Glen 
Willoughby ax principal with Fidelity 
& Deposit Co. as surety, was approved. 


The renewal of electrician bond of I. L. 
Dixon as principal with Fidelity & 
Deposit Co. of Maryland as surety, was 
approved, 


The renewal of bond of Frank T. 
Reitz as principal with Aetna Casualty 
& Surety Co. as surety, was approved. 


The sewer in north side Michigan 
ave. from Magnolia ave. to 60 ft., east 
of Fairview bond of John Bray as prin- 
cipal .with Geo... Decke and Elmer B. 
Decke as suretied™ was approved. 


The sewer in Willow atreet bond of 
John Bray as principal with E. J. 
Noyce and Geo. E. Decke as_ sureties, 
was approved. 

Adopted by the following vote: 

Yeas. Ald, Avery, Britten, Doughty, 
Dymond, Eddy, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 
ger—13 

Nays—None, 


MOTIONS, RESOLUTIONS AND © 
NOTICES 


By Ald, Doughty and Redfern— 

Resolved by the city council of the 
city of Lansing: 

That the city clerk be and he is here- 
by direcfed to notify the following 
named parties that a conference will be 
held in the council chamber, Thursday 
evening, July 15th, at 7 o’dlock for the 
purpose of outlining plans of work 
necessary to be done prior to the paving 
of Michigan avenue east from Michigan 
Central R. R. to city Hmits: The mayor, 
city counci!, chamber of commerce, and 
Michigan Ry. Co. 

Adopted by the following vote: 

Yeas.-Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 
ger—13 

Nays—None. 

By Ald. McCiellan— 

Resolved by the city council of the 
city of Lansing. 

That the city engineer be authorized 
to repair at once the Kalamazoo at, 
bridge with steel construction and 
charge cost of same to the bridge fund. 

Lost by the following vote: 


Yeas—Ald. Avery, Britten, Eddy, 
Main, McClellan, Redfern, Sanders, Trs- 
4 ome 


s—Ald. Doughty, Dymond, Howe, 


Leonard, Trager—6. 
t 





Klock, Main/ 
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By Ald, Klock— 

Resolved by the city council of the city 
of Lansing: 

That the resolution that was lost: in- 
struating the cfty engineer. to repair 
the. Kalamazoo st. bridge with steel con- 
atruction be reconsidered. : 

Adopted by the following vote: 


-Yeas.—-Ald, Avery, Britten, Doughty, 
Dymond, Eddy, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 
ger—13 

Nays—None. 

The resolution now being before the 
counchl it was, 

Lost by the following vote: 

' Yeas—Ald. Avery, Britten, Eddy, 

McClellan, Redfern—T. 


Nays—Aid. Doughty, Dymond, Howe, 
Leonard, Sanders, Trager—6., 


By Ald. Leonard— ; 

Resolved by the city councii 
city of Lansing: 

That Kalamazoo st. bridge be @e- 
ith wWooden atringers and re- 
Planked y city engineer and charged 
to bridge fund. 

Adopted by the following vote: 


of the 


Yeas—Ald. Doughty, Dymond, Howe, 
Leonard, McClellan, Sanders, Trager.—v7. 
Nays—Ald. Avery, Britten, Hddy, 


Klock, Main, Redfern—6, 


% 
‘ 


of the 


By Ald. Leonard— 

Resolved by the city council 
city of Lansing: 

The name of committee known ag 
street railway be changed to committee 
on public utilities, 

Ald. Avery moved. ag a substitute that 
the motion lay on the table for one 
week Carried. f 


Hy Ald. Doughty— 

Resolved by the city council of ‘the 
city of Lansing: 

That the mayor be requested to send 
a communication to the officers and 
members of the 46th convention of 
Michigan State Mremen’s association 

being Meld at Bay City, to meet 
at ansing next year. 

Carried. 


By Ald. Howe— 

Resolved by the city council of tne 
city of Lansing: 

That the supt, of public works be 
and he is hereby instructed to put tem- 
porary doors on the comfort stations 
so that the same can be locked when the 
plumbers are not at work, : 

Adopted by the following vote: 

Yeas.—Aild. Avery, Britten, Doughty, 
Dymond, Eddy, Howe, Klock Leonard 
Main, McClellan, Redfern, Sanders, Tra- 
ger—13 

Nays—N one. 


The bid for the paving of Franklin 
ave, from Otto street to Clark street was 
taken from the table. 

By Ald. Eritten— 
That the bid for the paving of Frank- 


lin ave. from Otto street to Clark Street 


be laid on the table for one week. 
Carried, 
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~eemetery being 


The following resolution was taken 
from the table: 
By Ald. Howe— 

Resolved by the tie council of the city 
of Lansing: . 
That the city comptroller be and he la 


hereby directed to make the following in- 


terdepartmental transfers in budget of 
Dept. of Health: 
From 
Heaith 1G10 $100.00 Health 116 “$468, 00 
1H1it $100.00 
1110 $68.00 
1J11 $50.00 
1K11 $100.00 
- 1L10 $60.00 


Said transfer for the purpose of paying 
the janitor service of the Health Center 
for the balance of the fiscal year ending 
April 30, 1921, as authorized by council 
on ‘June ‘21, 1920. 

I hereby certify that the above amount 
is avallable for transfer, 

F. H. PRESLEY, 


City Comptroller, 
By Ald. Howe-— 
That the resolution be laid on the table 
ene week. Carried. 


By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That the committee on public health be 
instructed to investigate the matter of a 
jocated in the south- 
western part of the city and report to 
this council their findings and _ their 
recommendations thereon relative to water 
supply in the future. Carried. 


By Ald. Avery— 
‘ Resolved by the city council of the city 
of Lansing: 

That Judge Raudabaugh be granted 15 
days leave of absence during the next 
fhonth 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, 

Naye—None. 


By Ald. Howe— 

Resolved by the city council of the city 
of Lansing: 

That life saving equipment be placed at 
all bridges in the city the expense to be 
charged to the contingent fund; also that 
guard rails be placed at the approaches 
of each bridge where necessary, the ex- 


“pense to be charged to the bridge fund. 


Resolved further, That this work be 
done by the superintendent of public 
works under the supervision of the chief. 
of police and the committee of ways and 
means, 

Adopted by the following vote: 


‘Yeéas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, 
Trager—1i3. 

Nays—None. 


By. Ald. Dougthy— 

Resolvd by the city pauniell of the city 
of Lansing: 

That the files now in the a of mayor 
containing old records, documents, ab- 
stracts, etc., be madexed and filled in office 
of city clerk. 

Adoptee by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
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-Dymond, Eddy, Howe, Klock, Leonard, 


Main, McCielian, 
Trager—13, 
Nays—None., 


By Ald. Leonard— _ - 

Resolved ky the. city council of the city 
of Lansing 

That’ the committee on city affairs and 
city attorney confer with the school 
board in regard to using schoo) buildings 
on election days. Carried. 


Redfern, Sanders, 


Ald. Leonard requested a change be 
made on page 6 of ‘the official bulletin of 
July 6th where he appeared as voting no 
on the resolution regarding change of 


: bridge to be made to read yes, an error 


having been made in recording. Granted. 
By Ald. Klock— 

Resolved by the city council of the city 
of Lanaing: 

That the following named persons be 
appointed inspectors of election for the 
ri tng election to be held on July 23, 

First Ward—A. N. Hamilton, F. M. 
Cottrell. 

Second Ward—Willlam Petrie, George 
Sutliff. 

Third Ward—Mrs. 
Fred Lewis. 

Fourth Ward—Edw. Heeb, od. S. Par- 
melee, 

Fifth ee vee J. H, Chase. 


Maude Fry, Mrs. 


Sixth Ward—C. Green, Mrs. BEd. 
Eowman, Fred Schweigler. 

Seventh Ward—Bert McComb, Fay 
Dunning, 


Eighth Ward—R. H. Larabee, J. W, 
Braden. 


Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Doughty, 
Dymond, ddy, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, 
Trager—1$, 

Nays—None, 


SPECIAL ORDER. 


The following claim was allowed and 
referred to the city assessor to be spread 
upon the next general tax roll: 


Claimant Hndorser Amount 
Wm. Clare W, §&. Robbina...... $70.50 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, 
Trager—13. - 
Nays—None. 
GENERAL ORDER. 
Claims Allowed : 
Claimant Endorser Amount 
J. Caulkins & Co,, Dr. Hum- 
phrey eeeee# ete eveervowreereeoanes @ $5.86 
oj Washington, Dr. Humph- 
ev uae +#eeagvepgp aus eaeot 11.68 
ae Pure Ice body Dr. Hum- 
phrey see gesteors ee cdgtinawverseeoven 5.85 
C. A. Connor Ice Cream Co., Dr.. 
Humphrey ....... 3.10 


Lansing Vutcanising ‘Works, “Dr. 


HumpMrey soot vena Ce ee a ee 14.83 
American Laundry Co.,, Dr. Hum- 
phrey eee eeceee nh oe seeevneeus 29.77 


Barl LaCure, | Dr. ‘Humphrey es | 2.55 
Wm. Clark, H. Lee Bancroft.... 
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H. Nearing, H. Lee Bancroft.... 240.00 Eckert ...... or ctenp “Eee 
The Briggs Co., H. Lee Bancroft 93.08 Young Bros. & Daley, oO. Dp. ‘Eckert 693.75 
Norton Hardware Co., H. Lee n- The G. A. Ingham Co., Dr, Hum- 

croft seo semeaecnesteoeoavecteeeoeuteeanee @ $2.84 phrey oeeaneene *eoov a2 euseeos 31.09 


H. Lee Bancroft, H. Lee Eancroft 5,30 
Ideal Power Lawn Mower OCo., H. 
LiOG Banerost ois ven be wes cvrcces 
Harry E. Saier, H. Lee Bancroft 7.865 
Wm Krieger, H. Lee Bancroft.... 58,45 
City Treasurer, Frieda A. Schnei- 
der eecomteeteew aeeteaetsesueeseeose eee ep eevee 2,125.00 


City Treasurer, Frieda A. 
Schneider Moti ts rewpate snc. Mente 

Franklin Printery, Frieda A. 
in) 1) Sar rn 7.00 

City Treasurer, Frieda A, 
Schneider *eoeaetGeeoeaeaeeveeweaee*e @oaaneesees 10.00 
§0.00 


Cc. Cc. Young, W, S. Robbins.... 
Auto Tire & Repair Co., W. S. 

Robbins 4 Pee cede: a akateteta 2:4 Wistes a 4% 3,30 
Wm, Clark, Alfred Seymour .... * 8.00 


Earl Nester, Alfred Seymour .... 1586.75 
Olie Gillison, Alfred Seymour ... 41.30 
A. Seymour, Alfred Seymour .... 3.90 
Dr, H. A, Miller, Alfred Seymour.. 5.00 


Municipal Court, Phoebe K. Pegg 5.35 
Municipal Court, Phoebe K., Pegg 1.75 
G. E. Laing, Geo. R. Pegg ... 
J. Julius» Cook, Phoebe K. Pegg 9.86 
Dr, H. A. Haze, O. E. Eckert .... 2.00 
John Bray, Q. E. Eckert ...... 
New-Way Motor Co., O. EB. Eckert 9.00 
F, Burgess et al., O. BH. Eckert.... 
Norton Hardware Co., O, E, Eckert 9.49 
Hawkes Tire & Rubber be O. B. 

Execkert 3 ......5 ; 
Metropolitan Paving Brick ‘Co., “O. 

E. Eckert se neauneon exe boseoaen 1,172.81 
Capitol Electric Supply Co., O. B. 


eg ee ee , 3.78 
Mich, Cen. R. R., O, B. ‘Eckert .. 224,78 
The Briggs Co., O. BE. Eckert .... 904.23 
Mich, Brass & Iron Works, O. BE. 

Eckert .. wie. sae 129,66 
The Lufkin “Rule Co., O. rE. Bekert 14,45 


Hetherington & Berner, O. 
Eckert eee ups vvenaes*@seepspaeueeceoe @ eee ee 2.60 


Howard & Morse, O. E. Eckert.. 156.42 
Vandervoort Hardware Co., 0. B. 

PEIWEE.. ak < inns 00k enka re eS 37.53 
Allen-Sparks, QO. E, Eckert aes 11.22 
Hoyt Woodman, 0. E, Bckert .... 503.10 
Gohr Bros. Contracting Co., O. E. 

Eckert eee eoeeoe ee teeeoeeeseeee ethane 62,20 
Capitol. City rela Co., O. ‘ 

Eckert ee ee e@ees 7.28 
George Gross, ..% E.  Bekert Fide 22.00 
Rogers Leather a Store, O, B. 

Eckert ..... wok peels Sade lea - 6.00 


Citz. Tel. Co., O. i. Eckert Swany 7.00 
The Lansing Co., O. E. Eckert .. 30.00 
Gohr Contracting Co., O, B, — 1,280.00 
Harvey & Arthur Lambert, O EK, 





. Mich, State Telephone | Co., Dr. 


FIGS EY sce ects ve ce amma s 4.80 
Velma Garner, Dr. Humphrey .... 50.00 
P. H. Mallen Co., Dr. Humphrey.’ 1.40 
Municipal Court, Phoebe K. Pegg 3.00 


The State — Coa, 2 Ae 

Parsons ..... omits aoe 469.98 
The State Journal Co., a A. 

Parsons ee ee ee saeee 450.90 
Gardner Printing. vais J. A. Par- 

sons... ee 316.00 
Margaret Church, ‘Harola Camp- : 

ae ere « eee ot 12.00 
International "Pub. Co., J. A. Par- - 

a. OO eet vescecsecscs 288,560 
J. F. Crotty, J. A. Parsons .... 3.70 
Western Union Tel. Co., A. Wine- 

gar asueaeovpuethas aoee e oo ehaneevas 3b 
Dept. Public Works, *. " Winegar 28.72 
Lansing Forge Co., A. Winegar .. 9.10 
J. G Huber, A. Winegwar ........ 332,00 
Allen-Sparks Co., A. Winegar .... 37.83 


Erown-Gordon Co., A, Winegar .. 1,301.25 
Lansing Fire Dept., A. Winegar .. 127.00 
Cahill Coal Co., A. Gn. ase 31.96 
— Motor Sales Co., A. Wine- 

earereevsenavnee Con aeavusceun e 
West Side Fuel Co., A. Winegar 6.00 
J. a hig ie Mfg. “ae A. Wine- 


Wi guess bo xt eo oe 4 See 57.04 

H, ntentlies et al, O. "R. Eckert . ~« 860.84 
H. Derhammer et al, A. Winegar 461.51 
Geo, Toman et al, A. Winegar.. 613,90 
Velma Garner, Dr. Humphrey .. 224.00 
R. W. Smith, H. Lee Bancroft... 8:36.39 
A. D. Donnelly, Joseph Beck .... 629.49 
John Bray, B. Eckert ...... 13,70 
Mich. State ee Ga., GC. FB +, 
Lied, *,..64 04 eeGae on + 0.0 Weta 5.45 
Water & Light Board, C. T. Lord 12.07 
FP. W. Miller, C. T. Lord os am 360.00 


Citz. Telephone Co., C. T. Lord aa 4.26 
Milton Shaw, Dr. Humpbrey .. 
E. J. Noyes, O. E, Eckert ...... 2,552. 29 
A. C. Sack et al, A. Winegwar .... 2,290.38 
Gregory, Mayer & Thom Co,, J. E. 


=) ee ee Se wind 14.45 
Mrs. EL. M. — H. H. Camp- 

| oe eee 42.08 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 


Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Redfern, 
Sanders, Trager.—13. 

Nays—None. Be 

Council adjourned. 

JUDSON A. PARSONS, 
City Clerk. 
City Clerk’s ‘Office, July 12, 1920, 
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PROCEEDINGS 


CITY COUNCIL 


OFFICIAL 





Regular Session, Monday, July 19, 1920. = 


City Council Rooms. 
Lansing, July 19, 1920. 

The city council met in regular ses- 
sion and was called to order by Mayor 
B. A. Kyes, / 

Roll call: 

Present—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, Tra- 
ger—13, 

Absent—Burgess, Sanders—2. 

The record of the previous session was 
approved as printed. 


PETITIONS AND COMMUNICATIONS 


Fred C. Jenlson applied for building 
permit to remodel a portion of a building 
in Biock 101, to cost $2,000.00. 

Oa motion of Ald. Doughty, the clerk 
was directed to issue the building per- 
mit as requested. 


A petition was received from Rogers 
Leather Goods Store and five others rea- 
lative to condition of public alley in the 
300 block Washington ave. south, run- 
ning from Kalamazoo a to Washtenaw 
at, 

Referred to committee on streets, 


Wm. W. Brown applied for permit 
to build a garage on Grand ave, across 
from city market to cost $16,000.00. 

On motion of Aid, Howe, permit was 


granted under the supervision of the 
chief of fire dept. and fire dept. com- 
mittee. e 


Honorable Mayor and 
City of Lansing. 
Gentlemen: 
It is with pleasure that we cail your 
attention to the following three clauses 
in t will 
deceased, 


City Council, 


of the late Mark Clifford, 





“3. I give, devise and bequeath to 
the city of Lansing, Michigan tots num- 
ber. thirty-seven (37) to forty-eight 
(48) inclusive and seventy-three (73) to 
eighty-four inclusive, Snyder’s subdivi- 
sian, now within said city of Lansing to 


_beused for a children’s playground and 


to be called the Clifford playground, 

“4. I give, devise and bequeath to the 
said city of Lansing lots forty-nine (49), 
fifty (50), seventy-one (71) and seventy- 
two (72) of said Snyder's subdivision for 
a school garden to be called Clifford 
School Gardens. 

**B, I give, devise and bequeath to 
the said city of Lansing the parcel of 
land within said city described as fol- 
lows: commencing thirty (30) rods west 
from the northeast corner of section 
twenty-eight (28), thence south fofty- 
four (44) rods twelve (12) links, viz: 
to the drain now existing, thence west 
along the center of the drain now there 
existing, ten (10) rods, 
street and east to beginning requesting 
that it be cailed Clifford Park.” 

We hand you herewith abstracts and 
tax histories of the several parcels, 
posted to date with title in Mark Clif- 
ford and with the provisions of the will 
posted thereon, which our attorney ad- 
vises is sgufficie for transferring the 
property. 

Under date of May 17th we called the 
attention of the city assessors to this 
will and asked that the parcels men- 
tioned above be omitted from the as- 
sessment roils this year. We were not 
in a position to turn the property over 
at that time ‘for the reason that there 


was an unpaid mortgage against the lots 


in Snyder's subdivision and the will pro- 
vides that this mortgage be paid off be- 
fore turnfng this property over to the 
city, whith has been done, . 


We would ask that your honorabie 


thence north to 


ala 
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body pass proper resolution accepting 
this property and furnish us a copy fer 
our files that we may show same to 
the probate court at the time of the 
closing of the estate. 
Very truly yours, 
BERT J. BAKER, 
CHAS. L. FRATCHER, 
Executors, Mark Clifford Estate. 
By Ald. Howe— 

That this be referred to a special com- 
mittee to be appointed by the mayor and 
to the city attorney. 

Carried. 

Mayor appointed as such committee, 
Ald, Howe, Avery and Trager. 


REPORTS OF CITY OFFICERS 


The report of the oity treasurer tor 
the months of May and June, 1920 was 
received and referred to the committee 
on auditing. 


The report of the sealer of weights 
and measures for the weeks ending July 
3, 10 and 17th, 1920 was received and 
placed on file. 


To the Honorable Mayor and City Coun- 
cil. 


Gentiemen: 

Re. voucher No, 12250—Thomas J. 
Shields, 

On May 10th, 1920, the council al- 
lowed a claim of = Thos. J. Shields 


amounting to $1,531.61. 


The material and work was done in 
connection with the two comfort sta- 
tions now under construction and 4 por- 
tion of same amounting to $156.87 was 
charged to contingent as it was entire- 
ly separate from the work on comfort 
stations, The balance of the voucher, 
$1,374.74 was charged to authorized con- 


‘struction—Comfort Station B 321. This 
was an error for the reason that it 
covered material and labor not spe- 


cifed itn the contract between the city 
and Thos. J. Shields and the work was 
authorized by the committee. I there- 


fore ask permission to charge contingent 


with comfort sta- 


tion. 


$1,374.74 and credit 


Very truly yours, 
F. H, PRESLEY, 
City Comptrolle:. 
By Ald, Avery— 
That permission be granted. 
Carried, 


REPORT OF COMMITTBES 


The committee on bonds and con- 
tracts to whom was referred the appli- 
cation of L. W. Cahill for poolroom k- 
cense, begs leave to report as follows: 

We recommend that the license ve 
granted. 

L. E. SANDERS, 
E. D. KLOCK, 
E. Ss AVERY, 

Committee on Bonds and Contracts. 
By Ald. Klock— 

That report of 
adopted. 

Carried. 

The following report was taken fror 


° 


the committee be 


“er, 
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the table: "2 . 


The committee on ordinances to whom 
was referred the petition of F. J. 
Blanding and 18 others asking that the 
rule of ‘No Patking on Michigan ave. 
Bridge” be rescinded and that paralle} 
parking be permitted from Grand ave. 
to the interurban station, begs leave 
to report as follows: 

We recommend thmt the petition be 
granted and that parallel parking be 
permitted on Michigan ave. from 
Grand ave. to the interurban station, 

JOHN McCLELLAN, 

A. EL DYMONB, 

OSMOND Cc, HOWE, 

Committee on ordinances. 
By Ald, Redfern— 

That the report be laid on the table 
for one week. 

Carried. 


The committee on city affairs to whom 
was referred the claim of HEi- 
mer A, Zimmerman, adminiatrator of the 
estate of Thomas McQuiston, deceased, 
againat the city of Lansing, begs leave 
ti report as follows: 

That they have investigated the same 
and determined that the city is not 


liable to the said claimant for = said 
claim or any part thereof. ' 
JOHN McCLELLAN, 
E. 8S. AVERY, 
Committee. 


D. G, 


By Ald, McClellan— — 
That report of § the 
adopted. 
Carried. 


F. WARNER, 
City Attorney. 


committee be 


BONDS APPROVED 


The Barnes ave paving bond of Gohr 
Bros. Co. as principal with J. G. Reutter 
and L, J. Bugbee as sureties, was ap- 
proved, 


The Holmes Street 
Gohr Bros, Co. 
Reutter and 
was approved, 


Paving bond of 
as principal with J. @, 
L. J. Bugbee as sureties, 


The electric sign bond of W. J. Hall 
as principal with Fidelity & Deposit Ce. 
as surety, was approved. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, Tra- 
ger—13, 

Nays—None. 


MOTIONS, RESOLUTIONS AND 
NOTICES 


"Ry Ald. Howe— 


Resolved by the city counoll of the 
city of Lansing: 

That the resolution of Ald. Howe 
ad :pted July 12 1920 relative to lfe- 
saving equipment for bridges be and is 
hereby rescinded. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, Tra- 
ger—13. 
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Nays—None., 


By Ald. Howe— 

Resolved by the city council of the 
city of Lansing: 

That Hfe eaving equipment be placed 
at all the bridges in the city; also that 
guard railg be placed at the approacies 
of each bridge where necessary, 

Resolved further, that this work be 
- done by the city engineer under the su- 
pervision of the chief of police and the 
committee on ways and means, and that 
the expense be charged to the paneing att 
fund. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Bena, Tra- 
ger—18. 

Naya—None. 


The bid for the paving of Franklin 
ave. from Otto street to Clark street was 
taken from the table, 

By Aid, Britten— 

That the bid for the paving of Frank- 
lin ave. from Otto street to Clark atreet 
be laid on the table for one week. 

Carried. 


The following resolution was taken 
from the table: 
By Ald. Leonard— 

Resolved by the city council of the 


city of ‘Lansing: 

The name of committee known as 
street railway be changed to committees 
on public utilities, 

Lost by the following vote: 

Yeas—None. 

Nays-—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Mam, McClellan, Redfern, Tra- 
ger—13 az, 


By Ald. Leonard— 

Resolved by the city council 
city of Lansing: 

That there be created a committee on 
gas, composed of three aldermen to 
which committee shall be referred al! 
questions and matters relative to Lans- 
ing Fuel & Gas Co. The mayor is hereby 
authorized to appoiht such committee. 

Adopted by the following vote: 

Yeas—Ald. <Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klook, 
Leonard, Main, McClellan, Redfern, Tra- 
ger—18. 

Nays—None., 

Mayor appointed as such committee 
Aldermen Leonard, Fowler and Doughty. 


of the 


The following resolution was 
from the table: 
By Ald, Howe— 

Resolved by the city council of the city 


of Lansing: 


taken 


That the city comptroller be and he is: 


hereby directed to make the following in- 
terdepartmental transfers in bidget of 
Dept. +3 Health: 


Fro 
_ Health. 1610 $100.00 Health He “$468, 00 


1H11 $100.00 

1110 $68.00 
1y11 $50.00 
1K1i1 $100.00 
1L10 $60.00 


PROCEEDINGS 


q 


Said transfer for the purpose of paying 
the janitor service of the Health Center 
for the balance of the fiscal year ending 
April 30, 1921, as authorized by council 
on June 21, 1920, ‘s 

I hereby certify that the above amount 
is avaliable for tranefer, 

F. H. PRESLEY, 
City Comptroller, 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, Tra- 
ger—13. 

Nays-—N one, 


By Ald. Doughty— 

Resolved by the city council 
city of Lansing: 

That the Standard Casting Company 
be and they are hereby directed to 
change cupola stack on their building 
at Race street, to conform to height 
as specified in Sec. 7, of Ordinance No, 
76 of city ordinances, and the fire war- 
den be and he is hereby directed to 
enforce compliance with this resolution, 
and report to this council within thirty 
days herefreom. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, Tra- 
ger—18. 

Nays—None. 


of the 


By Ald. Howe— 

Resolved by the city council . 
city of Lansing: 

That all claims which are to be al- 
lowed by the council be filed with the 
city comptroller before noon of the Mon- 
day on which such claims are to be al- 
jowed. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe Klock, 
Leonard, Main, McClellan, Redfern, Trae 
ger—13. 

Nays—None, 


of the 


By Ald, Klock— 

Resolved by the city council of the 
city of Lansing: 

That the order of Owls be granted the 
use of the upper floor of the North Lan- 
sing rest house one night each week for 
band practice and said parties to pay 
the janitor for cleaning up after them. 
liy Ald. Leonard— 

That the resolution be referred to the 
first ward aldermen, 

Carried, ‘. 


By Ald, Dymond— 

Resolved by the city councit of the 
city of Lansing: 

That the duties of city paymaster be 
taken from the sealer of weights and 
measures and be placed on the heads of 
the various departments, 

Adopted by the foilowing vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Howe, Kiock, Leonard, 
Main, McClellan, Redfern—11., 

Nays—Ald. Fowler, Trager—2a. 


By Ald, Doughty— 
"Ressived by the city council of the cite 
of Lansing: 


a 
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engineer, 


That the resolution of Ald. Dymond in 
regard to the duties of the city pay- 
master be reconsidered. Carried, 

The original motion now being before 
the council, Ald. Howe moved that it be 
referred to the market committee for 
their report at the next meeting. Carried. 


- By Ald. Avery— 


Resolved by the city council of the city 
of Lansing: 

That the chief of police be instructed 
to see that Street Car Co. be not allowed 
to leave their street cars on North Cedarj 
street during the night time, Carried 


By Ald. Leonard— 

Resolved, That the city clerk be and he 
hereby is directed to advertise, as pro- 
vided by law, for sealed proposals for 
constructing a sewer in Franklin avenue 
from Hayford avenue to East City Limits 
in accordance with the plans and speci- 
fications on file in the office of the city 
Propogais to be recelved up. to 
4:00 o’clock p. m.,°- Monday July 26, 1920. 

Each proposal to be accompanied with 


a certified check in the sum of $10.00. _ 


Right is hereby? reserved to reject any 
or all bids ; ! 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, Tra- 
ger—13. 

Nays—None. 


CONSTRUCTION OF SEWERS AND 
DRAINS, NO. II. 


By Ald. Leonard— 

Resolved by the city council of the city 
of Lansing: 

That it is the intention af said council 

to construct 720 feet of sewer in Franklin 
avenue from Hayford avenue to East City 
Limits in the Toll Gate sewer and drain 
district, and that the plat and diagram 
thereof ‘made and returned by the city 
engineer be received and placed on file in 
the office of the city engineer where th 
same may be found for examination; 
“ Further that the ¢ity council meet at 
the city council rooms on Monday, the 
26th day of July, 1920, at 8 p, m., to con- 
sider any suggestions: and objections that 
may be made by parties interested with 
respect to said sewer, and that the city 
clerk publish a notice thereof in accord- 
ance with section 276 of Chapter 18 of the 
Charter, 

The premises deemed to be especially 
benefited by such tmprovement are lots 
118, 120, 121, 124, 126, 126, 167 to 174 in- 
clusive and 211, 212 and 213 Ziba Downer's 
Subdivision excepting from said described 
district all public streets and alleys and 
fand@ not benefited by said sewer. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
‘Dymond, Eddy, Fowler, Howe, Klook, 
Leonard, Main. McClellan, Redfern, Tra- 
ger—13. 

Nays—None, 


SIDEWALK RESOLUTION, 


By Ald. Eddy— 
esolved by the city counct) of the city 
of nsing: 
That it is a necessary public improve- 
ment and it is hereby determined that the 
artificial stone sidewalks shal) be repaired 


¢ 
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or rebullt in front of tot 287, Snyder's 
Subdivision, on the east side of Francis 
avénue, owned by Warren Davenport. 

Also joint_driveway on lots 433 and 434, 
Foster Farm ‘Addition, on the east side of 
Francis avenue, owned by Mra, F. L. 
Smith and Floyd Smith, 

Also in front of west 92 feet of lot 94, 
Lesiie Park Subdivision, on the east side 
of Clemens avenue, owned by 

Also in front of south 128 feet of lot 3, 
block 4, Gansley’s Addition, on the north 
side of Jerome atreet, owned by R. M. 
Gardner, 

Aiso driveway on !ot 1, block 4, Gans- 
ley’s Addition, on the north side of 
Jerome street, owned by Helen R. Taylor. 

Also in front of lot 1, Srown Insurance 
Agency Addition, onthe north side of 
Jerome street, owned by iliiam Cayan. 

Also in front of lot 2, Brown Insurance 
Agency Addition, on the north aide of 
Jerome street, owned by %. A. Pinkham. 

Also in front oflot13, Brown Insurance 
Agency Addition, on the north side of 

rome street, Owned by G. W. Benriter., 

Also in front of lot 14, Rayner’s Addi- 
tion, on the north side of Jerome street, 
owned by C, D. Betts, and that the 
owners of said above described lands be 
-and they are hereby required to bulid the 
same and in accordance with the speci- 
fications on file in the office of the city 
engineer on or before the 28 day of Aug- 
ust, 1920. 

That the superintendent of public 
works is authorized and directed to pro- 
ceed to construct such artificial stone walk 
in front of the above described premises 
after the expiration of said date, upon 
the failhre of the owner or owners of the 
parceis erein described to construct the 
same as hereby required; and that the 
expenge of cdnstructing the same shall be 
pald out of the contingent fund, and the 
city assessors are hereby directed to 
assess the expenses of constructing the 
same against said described land as pro- 
vided by section five.of Ordinance No., 23, 
of the Revised Ordinanees of the City of 
Lansing, and Chaptef 1 
ter, 

The city clerk is directed to give due 
notice hereof by publication of a notice 
of thia resolution| for three auccessive 
fluys as provided by saidii Ordjoanve Ne. 
EE 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, -Main, McClellan, Redfern, Tra- 
ger—18, 

Nays——None, 


a SPECIAL ORDER 


The following claim was allowed 
and referred to the city assessor to be 
spread upon the next general tax roll. 
Claimant Endorser Amount, 
Wm. Clark, W. S, Robbins .......$3$1.00 

Adopted by the following vote: - 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Mam, McClellan, Redfern, Tra- 
ger—138., 

Nays—None. d 





of the City Char- 


GENERA. ORDER 


Claims Allowed 
Claimant Endorser 
Hi, Derhammer, A, Winegar 


Amount. 


->$ 510,78 
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A, C Sack, et al, A. Winegar.. 2,621.12 


R. W. Smith, H, Lee Bancroft.. 
F. J. Blanding Co., H. Lee Ban- 
croft evvene *eprpevoeoevenwneeanteeas 
C. Guenther, H, Lee Bancroft... 
FG. Leadley, H. Lee Bancroft 
H. Lee Bancroft, H. Lee Bancroft 
Barker-Fowler Elec, Co., H. Lee 
Bancroft esacse Eee Cae 
U. & Salvage Co., H. Lee Ban- 
croft ... RR 
Michigan Bridge & Pipe Co., A. 
POE © iy cred cs tie se tess 
Hoyt Woodman, A. Winegar,... 
Franklin Printery, A, Winegar.. 
Young Bros. & Daley, A, Wine- 
I MGs as Gils Deanere peetiin, 4 6 Oy 2 
A. Simon Iron Co., A. Winegar. 
W. A. Layer, A. Winegar .....0° 
H. L. Willson, A. Winegar .... 
F, A. Egeler, A. Winegar ..... 
Dunham Hardware Co., A, Wine- 
PY) ae le eee eee eee 
M. L. Moore, A. Winegar 
Bd. of Water & El. Lt. Com, 
TPR cape pease ev aware’ ss 
Hawkes Tire & Rubber Co., A. 
WiWemear oleic ewe ct oece 
F. J. BPlanding Co, A. Winegar 
Standard Ol Co., A, Winegar. 
Central Welding Co., A. Winegar 
Don Carey, et al, A, Winegar .. 
Geo. Toman, A. Winegar ...... 
Michigan State Tel. Co., Joseph 
HOG. «cist sees 
Bd, of Water & El. Lt, Com., 
Jopeph Beck .c.scccsess cesace 
“ Norton Hdwe. Co., Jos. Beck .. 
Briggs Co., Joseph Beck ....... 
A. D. Donnelly, Joseph Beck.... 
Mrs. E. J. Hough, Harold H. 
Campbell} ,e seers evanes ee eaeaueas 
Irma ftabler, John 8S. Bennett.. 
Sparrow Hospital, Avah Edwards 
Wm. Clark, A, C. Laycock ..... 
Board of Water & El. Lt. Com., 
A. McDonald ...svacssnvosees 
Wm. Clark, Alfred Seymour ... 
Victor Lunden,*J. U. Churchfir. 
Gardner Printing Co., Frieda A, 
Schneider 


¢onvreanpneoveag 


City Treasurer, Frieda Aw 
Schneider e##eeeesane e#sepuveeaoe@e 
Warren Riley, Allan R, Black ws 
J. A, Parsons, J. A. Parsons .... 
Cora: Carpenter, J. A. Pardons .. 
Chas. Hoelsle, et al, J. A. Par- 
Bons aeetneee erpaeneereeersnaves 
F. J. Blanding, W. 8. Robbins.. 
Henry —— Dr. Hump- 


nreyv e« * aeeeseene ea, 


Municipal Court, Phoebe K, Pegs. 


Muncipal Court, Phoebe K. Pegg 
J. Julius Cook, Phoebe K. Pegg 
Wm. Riley, Allen R. Black .... 
Michigan State~-Tel. Co,, F. H. 


968.33 


5.10 
24.20 
18.35 

8.65 


6.26 
21.00 


52.86 
169.30 
7.60 


211.42 
46.08 
156.00 
4.00 
70 


12,00 
10,00 


111.68 


69.20 
$7.31 
132.27 
2.00 
199.69 
719.61 


2.00 


68.81 
12.22 
67.75 
694.61 


6.98 
85.19 
147,27 
8.00 


.80 
11,00 
760.00 


5.00 


1.20 
8.00 
15.69 
12.00 


30.00 
4.10 


125 

6.00 
23.00 
d6 25 


8.00 


Novo Engine Co., ‘6: EB. fear 


i 
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17.66 
442,03 
71.26 
J 


Presley e*eseecevoosesveac eteouse 
Henry C. Webber Con. Co., F. H. 
PROMISE a acento ee Me ye cn wd 
Woman’s Hospital Association, 
Dr. J. Humphrey .....cccocsct 
Hawkes Tire & Rubber Co. Dr. 
J, Homphrey ..csccccccsecene 2.80 
National Grocer Co., Dr. du 

FAMINE GY oa ct tee i hee cee ee 
F. J. Blanding Co., Dr, 

Humphrey 
Board of Water 

Comms., Dr. J. Humphrey. —- 
Ww. & L. E. Gurley, C. Elwood.. 

J. G. Huber, A. Winegar ...... 
Thurekas Machine -To. C BE, Wekert 
Butler Construction Co., O, E. 

Eckert. .. 1,257.40 
E, J. Noyes, O. E. Eckert - 1,324.28 
Gohr Bros. Contracting Co., O. 

E. Eckert aga 
Harvey & Arthur Lambert, ‘oO. E. 

Eckert .... orees§6«6o 
Gohr Bros. Contracting Co, ‘O. E. 

Eckert eere- 1,820.00 
H. Simmons, et al., O. E. ‘Eckert 1,127.79 
The Police Dept., O. E. Eckert.... 

T. J. Alden, O. E. Eckert ..... 
Capitol City Lumber Co., O. E. 

Eaqkert fis ae 
Young Bros. & Daley, Oo. EB. 

Meicert.. .#is0sen ctsiastcces BORE 
The Briggs Co., O. EB. Eckert .. 1,482.77 
Michigan Brass & Iron alain oO. 

E. Eckert «3a 
Heller Bros., O. E. Eckert 0, Sraneget 
Theo. Alteneder & Sons, O. E. 

Bckert .... ‘ive tae eee 4.72 
PF. 2. Blanding, o: EB. Eckert .. 
Dept. Public Werks, 

Biokert .ccvses é 41.31 
Brown Machine Co., 'O. E, Eckert 3.75 
Central — i oO. E. 

Eckert ... mtee 2,00 
Lansing Fuel & Gas. Co., O. B. 

Eckert .... es - 7.70 

315.00 
78.20 


19.63 


' 341.40 


269.60 
_ 147.60 


Mich. Cen. R. R. Co,, 
Eckert... 


J. L. Linn, 0. EB. Eckert ....... 


Hoyt Woodman, O. E. Eckert .. 1,566.46) 


F. Burgess, et al, O. BE. Eckert .. 1,036.26 
Wynkoop, Hallenbeck, Crawford 
Coc FB. H, Preeley’ «. .<.s«s seen 
Adopted by the foltowing vote: 
Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, Tra- 
ger—18. 
Nays—None, 


117.00 


adjourned. 
JUDSON A, PARSONS, 
: City Clerk. 
City Clerk’s Office, 
July 19, 1920. 
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Regular Session, Monday, July 26, 1920. 


City Council Rooms. 

\ Lansing, July 26, 1920. 
The city council met in regular ses- 
sion and was called to order by Presi- 


dent O. C Howe, 
Roll call: / 
Present—Ald. Avéry, Britten, Doughty, 


Howe, Klock, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager—14. . . 
Absent—Ald. Burgess—l. 
The record of the previous session was 
approved as printed. 


PETITIONS AND COMMUNICATIONS 


A plan of Culver’s Subdivision of lot 
16 and part of lot 16 on sections 4 6, 
8 and 9 Town 4 North Range 2 west, was 
pregented., 

Referred to committee on streets. - 


M. R. Knickerbocker appiied for li- 
cense tc conduct a pool room at 219 E. 
Shiawassee at. 

Referred to committee on bonds and 
contracts. 


A communication was received from 
Mr, and Mrs. Frank L, Young and fam- 
ily expressing appreciation for flowers 
and sympathy at the death of their 
daughter recently. 

Received and piaced on file. 


A petition was 
Arbaugh and four others for the paving 
of Birch street from St. Joseph st. to 
Isaac st. 

Referred to cOmmittee on streets. 


A communication was received from 
the Kiwanis club: relative to regulating 
building in the city. 

Referred to committee on ordinances. 


received from F. N.- 


J 
' 


A petition wag received from Kenneth 
f. Merritt and five others asking that 
Climax street from Pennsylvania ave. to 
Parker ast. be graded and graveled. 

Referred to the committee on streets. 


Application for appointment as matron 
for the Ladies’ Rest Room soon to be 
opened, was received from Daisy L. 
Godfrey. 

Referred to 
buildings. 

oe 


committee on public 


A petition was received from John 
Palhamus and twenty others asking 
that Ballard street from Franklin ave. 
to North st., be sprinkled. 

Referred 0. Supt. public -works, - 

1 i 

Wm. S; Posthumus petitioned for an 
artificial stone sidewalk to be  con- 
structed in front of lot No. 1, J. B. Ray- 
ner Addition. 

Referred to committee on sidewalks. 


A petition was received from Paul 
Lefke and seventeen others to pave La- 
peer street from Butler atreet to Logan 
atreet, to be paid for in five annual 
payments. : 

Referred to committee on streefs. 


A communication was received from 
the Lansing Real Estate Board, urging 
the: adoption of the building code. 

Received and placed on file. 


APPEALS . 


This being the time set for hearing 
any suggestions, changes or objections 
that may be made by the parties tn- 
terested in the proposed construction 
of sewer in Franklin ave. from Hayford 
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ave. to east city mits. 
No objections being filed the same: was 
considered satisfactory to parties in: 


terested. 


. OPENING OF BIDS. 

. The following bids were received for 
sewer in Franklin avenue from Hayford 
ave, to east city limits: 

Bid of James Ferguson, 
By Ald Leonard— 

Moved that the bid be 
\ table. 
Carried. 


$959.70. 


laid on the 


REPORTS OF CITY OFFICERS 


The report of the sealer of weights 
and measures for the week ending July 
24, 1920 was received and placed on 
file, 


Hon Mayo: and City Council of the City 
of Lansing, Mich. 
Gentlemen— 

I herewith submit to your honorabie 
body the speclal assessment roll for 
grading Ferris street from Larch st. 
to Neller street. Also the supplementary 
special assessment rdéii for a curb and 
gutter in High street from Franklin ave, 
to Porter street as corrected to actual 
cost. Also the supplementary special as- 
sessment roll for a curb and gutter in 
Custer ave. from Michigan ave. to Vine 
street as corrected to actual cost. 

‘' Respectfully submitted, 
Wm. C, HINNAN, 
Assessor. 
Received and placed on file, 


of City Council, 
Gentlemen: 

Pursuant to an order from you dated 
April 19, 1920, I submit the following 
special assessment rolls, corrected to 
actual cost: 

Paving Grand ave. 
st. to Main st. 

Paving. Main street from Washington 
ave. to River st, 

. Paving Mt. Hope ave, 
ton ave. to Cedar st. 
Respectfully submitted. 
HAROLD H. CAMPBELL, 
Assessor. 


from Washtenaw 


from Washing- 


F 
Received and placed on file. 


To the Henorable Mayor and City Coun- 
¢ial of the City of Lansing: 
Gentlemen: 

We hereby request that your honorabie 
pody resubmit the water and electric 
light bond issues to the people at the 
August primarye election. 

Respectfully submitted, 
Bd. of Water and Blectric Lt. Com'rs. 
OTTO ZIEGLER, President. 
W. B. KIRBY, Secy. 

_Referred to committee on public 

lighting. . 


REPORTS OF COMMITTEES 


The committee on streets to whom was 
referred the pétition to pave Birch st. 
from Isaac street to St. Joseph st, begs 
leave to report as follows: \. 





‘To the Honorable Mayor and Members 
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ee’ 


July 26, 1920. 


‘We recommepd the petition be 
granted. i : 
WwW. T. BRITTRN, 
F W. REDFERN, 
OSMOND Cc. HOWE, 
Committee. 
Recelved and placed on file. 


The committee on health to whom was 
referred the matter of investigating the 
cemetery to be located southwest of the 
eity, begs leave to report as follows: 

We have jnvestigated this proposed 
cemetery and recommend that no aoc- 
tion be taken, as the proposition is out- 
side the jurisdiction of this council, 

W. E. TRAGER, 
F. W. REDFERN, 
A. H. LEON RD, 
_Semmitteé on Healtn, 
By Ald, Trager— 

That report of committee be adopted. 

Carried. 

The committee on public market to 
whom was referred the resolution of 
Ald. Dymond relative to the sealer of 
weights and measures béing relieved. of 
the duties of city paymaster, begs leave 
to report as follows: 

We recommend that the duties of 
paymaster be performed by the sealer 
of weights and measures until further 
instructions from. the city council, 

H. S. FOWLER, 

W. E. TRAGER, 

Public Market Committee. 
By Ald. Fowler— 

That the report of the committee be 
adopted, 

Carried, ' baad 


7 


The committee of first ward aldermen 
to whom was referred the _ resolution 
of Ald. Klock which granted to the 
Order of Owls the privilege of using the 
upper floor of the Franklin Avenue Rest- 
house. one night each week for band 
Practice on condition that said parties 
pay janitor for cleaning up after them, 
begs leave to report as follows: 

We recommend that the privilege be 
granted ag proposed. 

§. FOWLER, 
ER. D. KLOCK, 
First Ward Aldermen. 
By Ald Fowler— 

That the report of the committee be 
adopted. 

Carried. 


BONDS APPROVED 


The junk dealer bond of Ben Chap- 
man as principal with Wm, Holmes and 
Jas. Parish as sureties, wag approved. 


The dray bond of Tracey & Thomas as 
principal with P. E. Dunham and W. 
E. Cady as sureties, was approved. 


The drain-leayer bond of C. H. Crit- 
tenden as principal with C. H. New- 
som and Jno. Toolaff as sureties, was 
approved, 


Adopted by the following vote: 
Yeas—Aild, Avery, Britten, 


Eddy, Fowler, Howe, Klock, Leonard, 


Doughty, | 


apite 
AVILAL F\ 


chives - ( 


iN 
GA . 


CO 
at 


> 
40) 
re) 
ar 
oO 





y sCSuly 26, 1920, COUNCIL PROCEEDINGS 3 
Main, McClellan, Redfern, Sandb&rs, And whereas, Howard M. Smith and 
Trager—14, Emina M. Smith, husband and wife, 

Naya—None, have not as yet received a quit-claim 


At this point Mayor Kyes entered 
the council chamber and assumed his 


station. 
MOTIONS, RESOLUTIQNS AND 
4 . * NOTICES 
_ By Ald, Leonard— 

Resolved by the city council of the 
city of Lansing: 

That the superintendent of public 
works purchase or have built suitable 
cabinets for the storage of supplies. This 
is necessary on account of the large 
amount of books, paper, etc. needed in 


taking care of the work of the garbage 
department, 
= 


By Ald. Britten-— 

That the resolution be referred to 
committee on supplies. 

Adopted by the following vote. 


Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, ‘Howe, Klock, 
Leonard, Main, McClellan, Redfern, 
Sanders, Trager-—14, *‘ * 

Nays—None. 

Ey Aid.” Howe— 

Resolved by the city council of tne 
city of Lansing: 

Whereas, on January 29th, 1912, tne 
city council of the city of Lansing 


adopted a resolution in words and figures 
as follows: ‘‘Whereas it has been made 
to appear- to the council that ‘in tne 
widening Holmes street .from the south 
line of Michigan ave, to the north line 
of the right-of way of the Pere Mar- 
quette railwey to a width of 33 feet va 
each side of the 1-4 ling running north 
and south through the center of section 
22 T 4 N R 2 W for which private 
property .on the east side of said line 
- was condemned and taken against the 
_-. owner’s consent which has resulted in 
 jeaving a strip of land 8 1-4 feet wide, 
. More or less, lying west of a line 83 
feet west of said quarter line which had 
before been dedicated to said city for 
atreet purpose which has become of no 
further use for the same, 

‘Therefore, it is hereby’ resolved that 
the mayor and city clerk shall execute 
and deliver a quit-claim deed to each 
of the owners of thé property on the 
west side and adjacent to said atreet 
between the south line of Michigan ave. 
and the north line of the Pere Mar- 
quette railway such iand as may lie 
between the east line of their premises 
and the line running north and south 
83 feet west of the 1-4 line running 
north and south through the center of 
section 22 upon condition that such 
owners draw up and deliver to asaaid 
mayor and city clerk such quit-claim 
deeds satisfactory to the city attorney 
as to form and description, and shall 
have at the time of the-delivery of 
a mid deeds all special taxes due said 
~~ “pity that may have been assessed 
= gainst said property. lying immediate- 
aly west and adjacent to land conveyed 


7 = in said quit-claim deed,” 
ee 
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- mittee on city affairs. 


deed to the 8&% foot strip adjoining their 
property under and by virtue of the 
above resolution. F 

Therefore, it is hereby resolved that 
the mayor and city clerk shali execute 
and deliver a quit-claim deed to the 
said Howard M. Smith and Emma M. 
Smith of that portion of the _ above 
mentioned strip of land to which they 
are entitled as abutting property awn- 
ers, such quit-claim deed to be satis- 
factory to the city attorney as to form 
and description and shall have paid at 
the time of the delivery of said deec 
all special taxes due said city that may 


have been assessed against said pro- 
perty lying immediately west and 
abutting the land conveyed in_ said 


quit-claim deed. 
By Ald. Britten— 
That the resolution be referred to com- 


Carried. 


By Ald, Fowler— 

Resolved by the city council 
city of Lansing: 

That the city engineer be and he 1s 
hereby instructed to complete the pav- 
ing on Saginaw st. from the bridge west 
to Grand ave in order that the Saginaw 
street bridge may be opened to traffic, 

Adopted by the following vote: 

Yeas—Ald. Avery, Dymond, Eddy, Fow- 
ler, Klock, Leonard, Main, McClellan, 
Sanders—-9. 


of tne 


Nays—-Ald. Britten, Doughty, _ Howe, 
Redfern, Trager—5. 
By Ald. McClellan— 

_ Resolved by the city council of the 


city of Lansing: 

Whereas, the board of cemeteiy and 
public park commissioners at their 
meeting of July 2nd, 1920, passed a res- 


olution requesting this council to name 
the property recently acquired in the 
northeast part of the city ‘‘Bancroft 


Park.”’ because of the interest of tne 
owner of this property, Mrs. May Ban- 
croft, and her kindly ‘consideration in 
dealing with the city for this land for 
park purposes and because of the effi- 
cient service of her son, H. Lee Ban- 
croft, in the upbuilding of our park says- 
tem; and 

Whereas, the reasons given by the 
cemetery and public park commission 
for their request appear to this council 
to be fitting and proper, therefore be 
it 

Resolved, by the city council of the 
city of Lansing, that the property re 
cently acquired for park  purposez 
described ag the east one-half (%) of 
the west one-half (4%) of the northeast 
one-quarter (%) of section ten (10) 
town four (4) north, range two (2) west, 
be and is hereby named Bancroft Park. 

Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Doughty, 
Dymnd, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, 
Sanders, Trager—14. 

Nays——None, 
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By Ald, Leonard— 

Resolved by the city council of the 
city of Lansing: 

That the barn on Kilborn st.,  be- 
longing to Francis Smith and ordered 
torn down by the bullding inspectors 
and chief of fire department be rv- 
ferred to same committee for further 
actlon., 

Adoptd by the followlng vote: 

Yease—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Maln, McClellan, Redfern, San- 
ders, Trager—14. 

' Nays—None, 


By Ald. Eritten— 

Resolved by the city councll of the 
elty of Lansing: 

That the eupt. of public works cause 
Hayford ave. from Prospect street to 
Kalamazoo st. Marcus st, from Clemens 
ave. to Fairview ave. to be graded and 
Emerson st. to be graded and graveled 
and to report back to this council the 
actual cost for assessment, 


Adopted by the following vote: 

Yeas—Ald. Britten, Doughty, Dymond, 
Eddy, Fowler, Howe, Klock, Leonard, 
Main, McCiellan, Redfern, Sanders, Tra- 
ger—13. 

Nays—None. 


By Ald. Leonard— 
Resolved by the city council of the 
ye of Lansing: 
ha the superintendent of public 
a be and is hereby instructed to 
sell the remaining voting booths at not 
less than fifty doilars each. 
Adopted by “the following vote: «¢ 
Yeas—Ald. Britten Doughty, Dymond, 


Eddy, Fowler, Howe,. Klock, WUeonard, 
Main, McCleilan, Redfern, Sanders, Tru- 
ger-—13. 

~ Nays—None. ” 
By Ald. Kddy— 


Resolved by the clty council of tne 
city of Lansing: 


That the city clerk draw an order 


on uncollected tax and abatement fund 


Rose N.“Carroll for 
$26.03 for an erroneous, excessive as- 
sessment on the 8S. 64 ft. of W. 62 ft. 
of L. 6, blk. 187 for the year 1919. 

Adopted by the following vote: 

Yeas—Ald. Britten, Doughty, Dymond, 
Eddy, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 
ger—13, 

Nays-—~None. 


in favor of Mrs, 


By Ald. Eddy— : 

Resolved by the city council of the 
city of Lansing: 

That the city clerk draw an order in 
favor of the city treasurer for $19.85 to 
cover excessive erroneous assessment on 
personal property of the Ox Welding Co. 
125 W. Washtenaw st, Order to be drawn 
from the uncollected tax and abatement 
fund. 

Adopted by the following vote: 

Yeas—Ald. Britten, Doughty, Dymond, 


Eddy, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, 
Trager—138, 


i, 





July 26, 1920. 


Nays—0. 


Ald. Doughty— 

Resolved by the clty councll _of the 
clty of Lansing: 

That the city clerk by and he is here- 
by directed to draw an order on the city 
treasurer for the sum of $9979.20 pay- 
able to E. A. Handyside Construction 
Co, and charge to contingeAt fund as 
part payment for steam shovel. *, 

Adopted by the following vote: 

Yeas—Ald. Britten, Doughty, Dymond, 


Eddy, Fowler, Howe,.Klock, Leonard, 
Main, McClellan, Redfern, Sanders, 
Trager—13. 
Nays—0. 


The bid for the paying of Franklin 
ave. from Otto street to Clark street was 
taken from the table. 

By Ald, Britten— 

That bid be rejected and check re- 
turned. 

Carried, 

The following report was taken from 
the table: my 

The committee on ordinances to whom 
was referred the petition of F. J. 
Plandihg and 18 others asking that tne 
rule of ‘‘No Parklng on Michigan ave. 


Bridge’ be resclnded and that parallel” 


parking be permitted from Grand’ ave. 
to the interurban statlon, begs leave 
to report as follows: 

We recommend that the petitlon be 
granted and *hat parallel parking be 
permitted on Michigan ave. from 
Grand ave, to the Interurban station, 

JOHN McCLELLAN, 

A. EH. DYMOND, 

OSMOND Cc. HOWER, 
Committee on ordinances, 

By Ald Redfern, That the report be 
laid on the table. 

Carried. 


By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That the city engineer be authorized to 
attend the annual meeting of t Ameri- 
can Society of Civil Hngineera at Portland, 
Oregon, August 10, 11 and 12 and, charge 
expenses to Engineer 1A6 fund. 

Adopted by the following vote: 

Yeas—Ald, Britten, Doughty, Dymond, 


Eddy, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sandera, 
Trager—13. Fe 

Nays—None, . 


By Ald. Fowler— 

Resolved by the city council of the city 
of Lansing: 

That we reconsider the vote taken July 
19, directing the Standard Casting Co. to 
change their cupola to conform with or- 
dinance No. 786, 

Adopted by the following vote: 


Yeas—Ald. Avery Britten, Doughty, 
Dymond, Raddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, 
Sanders, Trager—14. 

Nays—None, 


By Ald. Doughty-—— 
That the resolution be laid on the table. 
Carried, 
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By Aid, Redfern-—— 

That avhen, we adjourn # be until next 
Thursday evening at 7:30 o’ciock to con- 
sider the re-submission of the bonding 
proposition, Carried. 

By Ald. Doughty— 

Resolved by the city‘ council of the city 
of Lansing: , 7 

That the engineer be instructed to pro- 
ceed with the construction work of iaying 
the sewer pipe on East Michigan avenue, 

Ald. Leonard moved as a_ substitute 
motion that the matter be submitted to 
the committee on streets and the 6th and 
%th ward aldermen and report. Carried. 
By Ald, Avery— . 

Resolved by the city counail of the city 
of Lansing: 

That superintendent of public works be 
directed to gsscertain and report at what 
price steel election booths in sections of 
six may be obtained for and report to the 
council as soon as may be. 

Adopted by the following vote: 

Aid. Avery, Doughty, Dymond, Eddy, 


Fowler, Howe, Kteck, Leonard, Main, 
Redfern, Sanders, Trager—12, 
Nays—None. 


By Ald, Leonard— 
Resolved by the city council of the city 
of Lansing: 


That superintendent of public works 


Proceed to raze the pest house now 

located in the 4th ward. 

‘Adopted by the following vote: 
Yeas—Ald, Avery, Doughty, Dymond, 
Eddy, Fowier, Howe, Klock, Leonard, 
Main, Redfern, Sanders, Trager—1i1?2. 
Nays—None., 


PUBLIC IMPROVEMENT—I. 


By Ald. Br 
Resolved 
of Lansing: ‘ 

That it igs a public necessity, and it is 
hereby determined to pave Birch street 
from Isaac street to St. Joseph street. 

That the city engineer be and hereby is 
directed to estimate the.kind and quantity 
ef material 'to be used therefor, and to 
estimate in detaii the probable cost and 
expense of such work and of the materials 
to be used therein, and make a record 
thereof in his office, and cause to be pre- 
pared so far ag necessary, plans and speci- 
fications for such work, and to prepare a 
profiie of auch portion of said street and 
report his determination, estimate and 
pians te the city council at its next regu- 
lar meeting, or as soon thereafter as pos- 
_s. as required by the charter of gaid 
city. 

Adopted by the following vote: 

Yeas—Ald. Avery Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, Sand- 
era, Trager—14. 

Nays-——None, P 
CONSTRUCTION OF SEWERS 
DRAINS, "III, 


ten— 
the city council of the city 


AND 


By Ald. Leonard— ' 

Resolved by the city council of the city 
of Lansing: z 

Whereas, Notice ‘to taxpayers and per- 


feet of sewer in Franklin avenue from 
Hayford avenue to East city Limits in the 
Toll Gate sewer and drain district of the 
city of Lansing, having been duly given 


gene intereated in the construction of 720 
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as required by the charter of said city, 
and the said city counoll after hearing 
divers suggestions and objections by such 


persons, so interested, at the time and 
piace provided / in such notice to the 
plans and necessity of. such im- 
provement, and after due consider- 


ation, it is hereby determined by said 
city council that such sewer is a neces- 
sary public improvement; and it is de- 


, termined by such city council to construct 


the same as originally set forth in a’ reso- 
lution adopted by such city council on the 
29th day of March, A. D, 1920, together 
with necessary manholes, catch basins and 
laterals therefrom. 

And that the plat and diagram as re- 
turned by the city engineer be and the 
same is hereby adopted and that it be 
recorded in the book of sewer records in 
the office of the city clerk, and it is fur- 
ther resolved, That the portion of the city 
deemed to be speeially benefited by said 
improvement ig all lots, parts of lots and 
pieces of iand within the district specifi- 
cally described and set forth in a resolu- 
tion of said city council, for the con- 
struction of said sewer passed upon the 
19th day of July, A. D., 1920, extepting 
from said described district all public 
streets and alleys. 

That the estimated expense of such §m- 
provement is $1,041.00 of which one-sixth 
or $173.50 shall be paid from: the general 
sewer fund and the remainder of $867.60, 
shail be defrayed by special assessment, 
upon ali the taxable lands and premises, 
within the district above described in pro- 
portien to the benefits accruing to each 
parcel respectiveiy from the construction 
of such sewer, and upon the owners andy 
occupants of the houses and lands within 
said district in proportion to the advan- 
tage which shall accrue from the construc- 
tion of such sewer. 

That the city assessors be and hereby 
are instructed to make an assessment in 
accordance with the terms of the above 
resolution, and report the same to this 
council at the next regular meeting, or 
fas soon thereafter ag may be. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, Dy- 
mond, Eddy, Fowler; Howe, Klock, Leon- 


ard, Main, McClellan Redfern, Sanders, 
Trager—14, 
Nuys-——~None. 


By Ald. Eddy— 

Resolved by the 
city of Lansing: 

‘that it is a necessary public improve- 
ment and it is ngreby determined that 
the artificial stone sidewalk shali pe 
repsired in front of north 6 rods of weat 
one-half of lots 11 end 12, binoexs 34 on 
the south side cf Franklin ave, owned 
hy H. W. Rikerd. 

Aiso in front of west one-haf of lots 
7 and 8, block 28 on the east stile of 
Chestnut street, owned by A. H. Weet 

Also in front of west one-third of north 
27:5 feet of souto 65 feet of lot ti. llock 
28 on the east side of Chestnut street, 
owned by A. H, West and that the owners 
of said described lands be and they are 
hereby required to build the same and 
in accordance with the specifications on 
fille in the office of the city engineer on 
or before the 4th day of September, 1920. 

That the superintendent of pubiic works 
is authorized and directed to proceed to 
construct such artificial stone walks in 


mty councii of the 
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front of the above described premises 
after the expiration of said date, upon 
the failure of the owner or owners of 
the parcels herein described to construct 
the same as hereby required; and that 
the expense of constructing the same 
shal! be paid out of the contingent fund, 
and the city asseasors arc hereby directed 


tu assess the expenses of constructin.; the . 


seme againe sata described Innd ag pro- 
vided by section five of erdinance No. 245, 
of the cavised ordirances of Lhe city of 
Lanaing and cha,--er 17 of the city charter. 
- The city clerk is directed to give cue 
nattce hereof by rputkliration of a not'ce 
of this -.esolutio, %or tnree gsnccestive 
days as provided by aaid ordinan‘e No, 2%. 

Adopied by-the f)..0~'ng vote: 

Yeus—Ald. Avery, br't'en, Doughty, Thy- 
mend, Fddy, Fowler, Hewe, Klock, '.eon- 
ard, Main, McCiellen, Eccfern, Sanders, 
Trager~-) 4, 

Nays—None. 


By Ald. Doughty— 

Resolved by the city council of the 
eity .of Lansing: . 

That the following named places be 
designated as polling places for the Pri- 
mary election to be held in this city on 
August 31 1920. 
First Ward 

First precinct—Resthouse on Franklin 
avenue. 

Second precinct—Cedar 
house. 


street school 
shes 


Second 2 
e Court Room, City 


First precinct—Jus 
Hall, 
Second precinct—Fire Station No, 1. 
Third Ward 
* First precinct—Portey Bldg., Capitol ave. 
Second precinct—Fire Station No. 
Third precinct—Mayfiower church. 
Fourth Ward. | 
First precinct—Fire station No. 2. 
Second  precinct—Corner Washington 
and Jefferson. 
Third precinct—Millis Garage. 
Fifth Ward 
First precinct—-Republic Motor Sales Co., 
corner Larch and Michigan, 
Second precinct—-Fire station No. 4, 
Third precinct—Cornér Allen and 
. Kalamazoo. 
. Sixth Ward 
First precinct—M. E church. 
Second precinct—Reo Garage. 
Third precinct—-Fire station No. 5. 
Fourth precinct—Christiancy school 
houpe Pd 


First 
house. 

Second 
chapel. 


Seventh Ward. 
precinct—Larch’ street schoo) 


precinct—Industria! school 
Bighth Ward. 
“« Foster ave, school house. 

Be it further resolved that the fol- 
lowing named persons act as inspectors 
at said election: 

First Ward 
First precinct—David Lord; A, N, Ham- 
fiton, 
Second precinct—J. M. Smith; 
Cottrel. 


KF. M. 


: Second Ward 
First precinct—Wm. Petrie; Geo. Sutliff. 
Second precinct—Wm. _§ E, Pomeroy; 
wm. J, Trickey. 
Third Ward 
First re Fuller; 
son, 


Harry Per- 


July 26, 


= 
Herman 


Holley; 


Second precinct—Mrs, 
Mrs. Maud Pashby. 
Third renin wadwrel 


Mabel Kempton 
Fourth Ward 
First precinct—Bdward Heeb; J. Af- 


feldt Jr. 
Second precinct—-A, S, Bennett; 
Brown, 
Third precinct—Jno. 
Parmelee, 


A. J. 
Bichele; J. 8. 


Fifth Ward. 

First precinct—John Chase; Louis Beck. 

Second precinct—Adfred Richmond; 
Floyd French. 

Third precinct—John 
Morse, 


Mutz; Eert 
Sixth Ward 
First precinct-—Mra, PRY 
Mrs. Link. 

Second precinct-—-Prudence Bowerman: 
F, Corbett 

Third precinct—B. Denlo; 
les. 

Fourth precinct—C. F. Green; 


Petoskey. 
Seventh Ward 
First precinot—Bert McComb; 
Green. 
Second preotnct—Fay Dunning; Howard 
Abbott. ~ 


Wililamse; 


Fred Sweg- 
Carl 


Dor 


Bighth Ward. 
C, a Scudder; R, H. Larrabee. 
ORDINANCES. 

Ald. Redfern introduced an. ordinance 
entitled “An Ordinance to amend Sec- 
tions 1, 2, 8, 4, 5, 7 and 8 of an ordin- 
ance entitled ‘An Ordinance to provide 
for the division of the first, second, 
third, fourth, fifth, sixth, 
elghth wards of the city of Lansing tn- 
to one or more election precincts rev- 
spectively and for the appointment of a 
board of eleetric commissioners’ ’’ which 
was read a first and second time by it 
title, and referred to the committea_ on 
ordinances. 

' On motion of Ald, Doughty the coun- 
cil resolved itself into a committee of 
the whole to consider ordinances. 

The mayor called Ald. Redfern to the 
chair to prestde over the committee of 
the whole. 

After some time apent in the commit- 
tee of the whole the committee arose 
and through its chairman reported that 
it had considered an ordinance provid- 
ing a building code for the city of Lan 
sing and fixing penalties for itg viola- 
tion and reported progress. 


SPECIAL ORDER, 


The following claim was allowed and 
referred to the city assessor to be spread 
upon the next general tax roll: 

. Claimant.* Endorger, Amount 
W. F. Clark—Jarhes A. Humphrey 371 50 

Adopted by the following vote: 

Yeas—Ald, Avery, Doughty, Dymond, 
Eddy, Fowler, Howe, Klock, Leonard, 
Main Redfern, Sanders, Trager—12. 

Nays—. ' 


GENERAL ORDER 


Claims Allowed, 
Claimant. Endorser. 
E. Costigan—Joseph Beck.... 
A. D. Donnelly, et al... 


$6 00 
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July 26, 1920. 
. 


The Psi-Bus Sign Co.—H. Lee 

Bancroft 2 te ae ae wall cs 
Capitol ol Lumber Co,—C. 

T. Lord esearesepeegqeewreoeseeanwna sad 
BE. P Hobart—C. T. Lord..... 
Michigan Butter & Egg Co.— 

i a. ee a eee eer 
J. Stahl & Son—C, T. Lord.... 
A. C. Roller—C. T, Lord ..... 
Imperial Floor Co,.—C. T Lord 
J. H. Rose Co.—C, T. Lord... 
Lansing Pure ice Co—C., T. 

. . Lord eee ofee a¢eupeov,e se eovoue oe 
_ E. Van Euren—cC. T. Lord 
Lansing Creamery Co,—=C, i 
me Geo.’ E. Lawretice & ‘gon—C. vp, 


Lord eo Pp PED OTRO oO OP REO SHR He HO Be 
N. H, Winans & Sons—cC. T. 
Charleg Hand—c. T., Lord. 
Social Service Center—C. 7, 

L@rd ....... Ceci iiteiciniiliin 
Social Service “Center—C. ip. 

= Lard eeseeopvuG@eeaeneseavesueepe eave esd 
Selma Kluss—c. T. | xe pra 
National Groc. Co.—C. T. Lord 
National Biscuit Co.—C. T. 
‘e. J. Rouser Drug Co.—C. T. 
Lord ee ee a 


Thos. J. Shields—C. T. Lord. 
G. M. Harris—C. T. Lord:.... 
C. H. Conner Ice Cream Co.-~ 
2 ye Oe ee ee 
F. Burgess, et al,--O. BE. Eckert 
H. Simmons, et al—O. E. 
er WME, 6 Bias 5 6 Hine BUG dee ope ee 
C. A. Handeyside Const. Co.— 
oO. E, Eckert Peace weewecrers 
Harvey & Arthur Lambert—o. 
EB. Eckert 
Lansing Motor 
H, Lee Bancroft .......... 
Michigan Brass & Iron Works 
—H. Lee Bancroft ......... 
Eoard of Water & El. Let. 
Commr@.—H. Lee Bancroft 
The Briggs Co.—H. Lee Ban- 
sas 5 ome, Oe elk devas 0 
Van Dervoort Hardware Co. —_ 
. H. Lee Bancroft ........... 
Gardner Drug Stbre—H.  weo 
i MPOMNETORE, oe cn dec cms Sacecees 
The Alpha Floral Co.—H. Lee 
PRTEOTOTE as ua we ies é he ie 
Van Dervoort Hardware Co.— 
H. Lee Bancroft .......... 
J. H. Larrabee—H, Lee Ban- 
croft. wegeces 
Gregory, Mayer & ‘Thoms ‘Go. 
James A. Humphrey...... ‘ 
‘Michigan State Telephone—Jas. 
A. FIWMpRFOY 2. .cccwcccces 
Velma Garner et al.—James A. 
Humphrey ..... 
International Publishing "Co, — 
‘James A. Humphrey ......, 
Héhry Washington—Jamen A. 
Humphrey ,......4. 
Election Boards—J. A, ’ ‘Darsons 


epee eo eeaeee dee sevsbeaesn 





H. Derhammer et al.mA. 
Winewar ..... ie tic b evdea Eecieas Ce 
Geo. Toman et al—A. Wine- 

= re ee ee 


eomerene 


Den Carey—A. nn ae 

~ Michigan Brl & Pipe Co— 
A. Winegar .k. ssaa Mme sss 

_ Dudley Paper Co.—A. ‘Winegar 


& Pump Co.— 


$1 


7 
A 


28 
14 
1 


00. 


30 
64 


93 
45 
20 


x oF 


50 
41 
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Counc cil 
at Ty 30‘ o’clock p, m. 


JUDSON A. PARSONS, 
City Clerk. 
July 26, 1920. 


City Clerk’s Office, 


7 
Young Bros. & Daley—A, 

Winemar ....ccccceee oer 670 61 
City Treasurer—Frieda A. 

BOMMIGIMGR on ee ttc ewes 286 00 
Franklin Printery-—Freida A. * 

Schneider ...........- hss al P 1 50 : 
City Treasurer—Frieda A. 

SQMMIOMSr Fie. cco s wee soees 20 50 

- City Tree A. 

Schneider ...c. ees a 209 50 
Mrs. Judson Pre tt-cieidae. A. 

POMNEIOGY «4... su. « Bans He Rage » 46 82 
Fanny Keith—Wm. C. Hinman 38.14 
Franklin Printery—J. E. Pratt 24 75 ‘ a 
W. F. Bohnet Electric Co,— i 

Joseph Eeck .......2.. 30 ‘i 
The Briggs Co.—Q. BD. Eckert 2,088 26 
Central Welding — E. 

PTE, ne erin wens es : 76 
Young Bros, & Daley—-O_ B. 

Rekert £6 is. ben aie te 766 94 
Michigan~ Brass & Iron Co.— : 

2. Ei Boieré. ... ose. eee 76 00 # 
Hoyt Woodman—0O. oe Eckert 1,512) 90 
Smith Winchester Co.—-O. E. Ad) 

a 2a rape oy ae 68 12. 

F, P. Smith Wire & Iron Co. 

© KE. BMelert .....sceses ee 7 41 
F, N. Rounsville—O. E. Eckert 1 41 
Harvey & Arthur Lambért— 

QO. W.' BewOrt «.....i... 672 80 
E. .J. Noyes—oO. E. Eckert. 1,914 32 
John Bray—O. E_ Eckert ..... 1956 00 °* 
Gohr Bros, Contracting Co.— 

Or TR. BWrleert 2... er ues vaen : 200 00 
Keuffel & Esser Co.—0O, EB 

Col eee wr 25 31 
Page & Harryman—O E 

| oy) a ee 16 00 
Pere Marquette /R. R.—A., . 

WINGRGG fie Fino mw ads wee + ae 1 61 
E. KF. Young—A. Winegar re 3116 =« 
F. N. Roonsville—A. Winegar 8 86 
J. D. Adams Co.—A. Winegar. 70 50 
Standard Real Estate Co,—A. : 

bo, i ea ee Sins 618 20 4 
Michigan Central R R—A. 

Wineger ist tacscaccn em 166 46 
Brown-Gordon Co.—A, Winegar 465 15— 
Hoyt Woodman—A. Winegar.. 226 26 
W, A. Leyrer—A. Winegar 63 00 
J, G. Huber—A. Winegar..... 210 80 
The Briggs Co.—H. Lee Ban- ———— 

Groft .i.s. Sinst ee oie. PN 15 66 . 
Jones Drug Store--H. Lee } 

POTGPOSt once Fame ». 8 15 ; 
R. W. Smith et al.—H. Lee 

MOGMCPOTE ann 68s bcepee Cc ene 917 09 
Silver Lead Paint Co. H. 

Lee Bancroft .......... 2 10 
H, Lee Bancroft—H. Lee Ban- - ¢ 

fo a Sr re 5 47 re 
E. F. Young—oO. BE. Eckert.... 314 32. 
A. C. Sack, et al—A. Winegar 2,544 61 
City Treasurer—F. H. Presley .. 59,936 25 
City Treasurer — —— A. 

Schneider . 800 00 
Bd. of Water & Elec, Lt. "Com’s s 

—E, H, Presley ........ coosvs M1, 70m 26 

Adopted by the following vote: 

Yeas—Ald, Avery, Doughty, Dymond, 

Eddy, Fowler, Howe, Klock, Leonard, 
Main Redfern, Sanders, Trage¢—12, 
Nays—0. 


adjourned until next Thursday 
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Regular Session, Monday, July 29, 1920. 


City Council Rooms, 
July 29, 1920. 
The city council met as a board of can- 
Vaesers by authority of section 20 of the 
eity charter and was called to order by 
Mayor Kyes. 


Roli call: 

Present—Aid. Avery, Doughty, Eday, 
Fowler, Howe, Klock, Leonard, Main, 
Redfern, Sandera, Trager—il. 

Absent—Ald. Britten, Burgess, Dy- 


mond, McClellan—4. 
By Ald. Redfern— 

Resolved by the city council of the clty 
of Lansing that the city council acting as 
& Loard of canvagssers, proceed to canvass 
the results of the special election held 
on the 28rd day of July, 1920. 

Carried. — 


CITY CANVASSERS RETURNS 


The board of canvassers then proceed- 
ed to canvass the vote with the following 
results: 


WATER WORKS BONDS 


The whole number of votes cast on the 
proposition of issuing water works bonds 
in the sum of $115,000 was 984, of which 
556 votes were given in favor of sald 
bond issue, and 379 votes were given 
against said bond issue. 

. The proposition of lasuing water works 
bonds in the sum of $115,000 having 
failed to receive three-fifths of all the 
votes cast, on motion of Ald. Howe, it 
was declared defeated by the following 


yote: 

Yeaun—aAld., Avery, Doughty, Eday, 
Fowler, Howe, Klock, Leonard, Main, 
Redfern, Sanders, Trager—11. 


Naya—None, 


ELECTRIC LIGHT BONDS 


A 

The whole number of votes cast on the 
proposition of issuing electric light bonds 
in the sum of $145,000, was 931, of which 
506 votes were given in favor of said 
proposition, and 425 votes were given 
against said proposition, 

The proposition of issuing electric ight 
bonds in the sum of $145,000 having 
failed to receive three-fifths of all the 
votes cast, on motion: of Ald Doughty, it 
was declared defeated by the following 


vote: 

Yeas—Ald. Avery, Doughty, Eddy, 
Fowler, Howe, Klock, Leonard, Matin, 
Redfern, Sanders, Trager—11. 


Nays——None. 
BRIDGE BONDS 


The whole number of votes cast on the 
proposition of issuing bridge bonds in the 
sum of $150,000 was 9338, of which 514 
votes were given in favor of said bond 
issue and 419 votes were given against 
sald bond isssue. 

The proposition of issuing bridge bonds 
in the sum ‘of $150,000 having failed to 
receive three-fifths of all the votes cast, 
on motion of Ald. Trager, it wag declared 
defeated by the following vote: —. 

Yeas—Ald. Avery. Doughty, “‘ Bddy, 
Fowler,, Howe, Klock, Leoard, Main, 
Redfern, Sanders, Trager——11, t 

Nays—None, 


SEWER EONDS 


The whole number of votes cast on the 
proposition of issuing sewer bonds in the 
sum of $100,000 was 983, of which 680 
votes were given in favor of sald bond is- 
gue and 403 votes were given againat 
said bond issue. 
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The proposition of Issulng sewer bonds 
in the sum of 3100,000 having failed to 
receive three-fifths of all the votes cast, 
on motion of Ald. Leonard, it was ase- 
clared defeated by the following vote: 

Yeas—Ald. Avery, Doughty, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
Redfern, Sanders, Trager—11. i 

Nays—None. 
! 

PAVING BONDS 


The whole number of votes cast on the 
proposition of issi¥ing paving bonds in 
the sum of $250,000 was 937, of which 
610 votes were given in favor of sald 


City Council Rooms, 
Lansing, July 29, 1920. 
The city council met in adjourned 
regular session and was called to order 
by Mayor B. A. Kyes. 


Roll call: 
Present—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 


Leonard, Main, McClellan, Redfern, San- 
ders, Trager—14. 
Absent—Ald. Burgess—1. 
The record of the prevlous session was 
approved as printed. = 
PETITIONS AND COMMUNICATIONS 
A communication was received from 
John Donahue relative to having gas 
main extended to his residence at 814 
Somerville avenue. 
i Referred to committee on gas matters. 





i _O. 8. Burcham filed a claim for dam- 
“ages to his car by the fire department 
truck, ~ 


. Refé¥red to committee on city affairs 
and city attorney. 
i - Willard Bowerman (filed a plan tor 


proposed plat of Saginaw park. 
1 Le Referred to committee on streets, 


, Walter Reynolds applied for permit to 
move a building from the west end of 
i Lenawee street to Turner street. 

} By Ald. Leonard— 

That, the permit be granted under su- 
pervision of the superintendent of public 
works and the city forester. 

Carried. 





REPORTS OF CITY OFFICERS 


To the Honorable Mayor and Members of 
the City Council: 
Gentlemen: ~ 
I hereby submit the following special 
| assessment rolls, estimated cost:— 
_ Constructing a sewer in Moores 
hi from ‘Moores River drive to Mt. Hope 
| avenue and from Moores avenue to east 
| - $383 feet in Moores River drive. 
) Constructing a sewer in Mt. Hope ave- 
. Pap.” nue from sewer in Lyons avenue to west 
7? 236 feet. 


av Ss, 
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July 29, 1920. 


bond issue, and (427 votes were given 


against said bond issue, 


The proposition of issuing paving 
bonds In the sum of, $250,000 having 
failed to recelve three-fifths of all the 


votes cast, on motlon of Ald. Maln, it 
was declared defeated by the following 
vote: 

Yeas—Ald. Avery, Doughty, Eddy, 
Fowler, Howe, Klock, lMeonard, Main, 
Redfern, Sanders, Trager—11. 

Nays-——None. 

The city councll sitting as a board of 
canvassers adjourned, 

JUDSON A. PARSONS, 
City Clerk. 


ee mmm 


Constructing a sewer in Mt. Hope ave- 
nue from sewer in Donora street to east 
365 feet. 

Constructing a sewer in Lenawee street 
herig sewer In Huron gtreet to west 130 
eet, 

Also the following rolls corrected to 
actual cost: 

Constructing a curb and gutter in south 
side of St. Joseph street from Walnut 
street to Chestnut street. 

Constructing a curb and gutter in Ma- 
plewood avenue from Isbell street to Mt. 
Hope ave. 

Respectfully submitted, 
HAROLD H. CAMPBELL. 
Received and placed on file. 


To the Honorable: The Mayor and Clty 
Council of the City of Lansing: 
Gentlemen: 
In Re: The title to the lotsa ave- 
vised to the city of Lansing un- 
der the wlll of Mark Cllfford, de- 
ceased, 





I beg leave to report, that I have ex- 
amined the abstracts covering the prop- 
erty so devised, and find that a good 
mechantable title is in the estate of 
Mark Clifford, deceased, and the same 
may be received by the city free from 
any encumbrances or tax liens whatever. 
There is a restriction which would run 
with the land made in the deed of Rob- 
ert A. McKim and wife to Mr. Clifford as 
to that parcel of land described as fol- 
lows: “Commencing 80 rods west from 
the northeast corner of section 28, thence 
south 44 rods, 12 links, tc the draln now 
existing; thence west along the center of 
the drain now there existing 10 roda; 
thence north to street and east to begin- 
ning.”~ This restriction is that neither 
party (grantor or grantee) is to build a 
house costing less than $1200 thereon 
and no houge to be nearer than twenty 
feet from the street Hine, but as thig par- 
cel is deeded to the city for park pur- 
poses this restriction seems to be of no 
moment, 

The entry in the abstracts also show 
that Mr, Olifford devised lots 59, 50, 71 
and 72, whereas the abatract itself shows 
that Mr. Clifford owned lotg 49, 60, 71 
and 72. Upon investigation, however, I 
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July 28, 1920. COUNCIL PROCEEDINGS : 3 ‘a 
find that this is an error in the abstract By Ald. Dymond—  F 


and that the will devises the property 
owned, viz. lots 49, 50, 71 and 72 of Sny-> 
der’s subdivision. 
Respectfully, 
ALLAN R.° BLACK, 
Assistant City Attorney. 
Received and placed on file. 


REPORTS OF COMMITTEES 


The committee on ordinances to whom 
was referred the ordinance relative to 
voting precincts begs ieave to report as 
follows: ’ 

We recommend that the ordinance be 
passed. 

JOHN McCLELLAN, 
A. BE. DYMOND, 

0. C. HOWE, 
Committee on Ordinances. 

Received and placed on file. 

The committee on city affairs to whom 
was referred the resolution of Ald. Howe 
relative to deed of land adjoining on 
Holmes street begs leave to report as 
follows: 

We recommend that the resolution be 
adopted. 

JOHN McCLELLAN, 
BR. S. AVERY, 
Committee on City Affairw. | 
By Ald, McClellan— 

That the report of the committee be 
adopted. 

Carried. 


~~ 


RESOLUTIONS AND NO- 
TICES 


MOTIONS, 


By Ald, Leonard— 

Reavived by the city council of the city 
of Lansing: . 

That inasmuch as there is no city ordi- 
nance whioh provides for lHcensing Te- 
freshment standg for days such as “cir- 
cus days” that the city clerk be and he 
is hereby authorized to issue license tor 
refreshment stands for such special days 
upon the payment of a license fee of 2 
per day, the chief of police to have gen- 
eral supervision over the lUcation of 
such stands. . 

Adopted by the followlng vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, McClellan, Redfern, Sanders, 
Trager—13. 

Naya—Ald. Main—lI. 


By Ald, Doughty— 

Resolved by the city council of the city 
of Lansing: . 

That no public utility be permitted to 
dq conatruction, repair or - dismantling 
work in or upon any of the city streets, 
avenues or public places, in the city of 
Lansing on Sunday without first obtaining 
@ permit from this councll and chief of 
police be and hereby is directed to enforce 
thia order. 

Adopted by the following vote: 

Yeas—Ald, Avery, Britten Doughty, 
' Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, Sand- 
era, Trager—l4, 

Naysa—None. 


‘ 


Resolved by the city council of the city 
of Lansing: 

That a special election be held for the 
city of Lansing, Michigan, on the 31st 
day of August, 19206, in conjunction with 
and at the voting places and under the 
supervision of the same election inspec- 


tors in each ward in said city heretofore 
designated for the holding of the general 
August primary, for the purpose of sub- 
mitting the question to the legal voters 
df the city of bonding the said city as 
follows: Paving bonds in the sum of 
$260,000; sewer bonds in the sum of 
$100,000; city of Lansing lighting and 
pdwer plant extension bonds in the sum 
of $145,000; city of Lansing water works 
extension bonds in the sum of $116,000. 
And also to submit to the voters of said 
city the question of changing the site of a 
bridge to be built across the river in the 
city of Lansing, which site was heretofore 
designated as South street, and that the 
same be changed to Elm atreet. 

Be it further resolved, That the city 
clerk be and is hereby instructed to give 
notice of the time and place of holding 
such election aa provided by the charter of 
the city of Lansing, to-wit: by publishing 
the same in the State Journal, a news- 
paper printed and circulated in said city, 
and posting three notices of the same on 
three city bulletin boards in each ward of 
said city, at least two weeks before said 
election, 

Adopted by the following vote: 

Yeas—Ald, Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, Sand- 
ers, Trager—i4. 

Nays—None, 
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By Ald. Fowler— 
Resolved by the city council of the city 
of Lansing: 


g and Forest Parke Library é 
— ——— os _ 


That the streets be designated on the — 
ballot to be submitted to the people on ce 
the bond issue for paving, ’ Sy 

Adopted by the following vote: roy 

Yeas—Ald. Avery, Britten, Doughty, Ps) 
Dymond, Eddy, Fowler, Howe, Klock, On 
Leonard, Malin, Redfern, Sanders, ® | 
Trager—13. s 

Nays—Ald. McClellan—1. oy 

Oo | 
By Ald. Redfern— S| 

Resolved by the city council of the city rat | 
of Lansing: Qo 

That there be designated the following 5 | 
streets to be paved on the special bond Me 
proposition. 2 | 

Michigan avenue from M. C. R. R. to =! 
city limits. s) 

Pine street from St..Joseph to Isaac. ° ct 
Walnut street from Isaac to Robert. 

Center street from Saginaw to Beaver. 
Grand avenue from Shiawassee to Sagl- 
naw. 

Adopted by the followlng vote: | 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, | 
Leonard, Maln, McClellan, Redfern, Sand- 
ers, Trager—i4, 

Nays—None. | 
By Ald. Howe— | 

Resolved by the city council-of the city | 
of Lansing: j 


That the resolution determining that it 
is a public necessity to vote bonds to the 
amount of $260,000 for paving be amended 
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and that $100,000 be substituted for $250,- 
660, ; 
Lost by the following vote: 
Yeoeas—Aid. Avery, Dymond, 
Nays—Ald. Britten, ‘Doughty, Eddy, 
Fowler, Klock, Leonard, Main, McClellan, 
Redfern, Sanders—1i0. 


By Ald. Dymond— 

Resolved by the city council of the 
city of Lansing: 

Whereas, a vacancy in the office of 
senior alderman of the sixth ward of 
the city of Lansing has occurred through 
the resignation of George W. Gross, and 

Whereas, by the terms of the city 
charter a vacancy existing by reason of 
the resignation of the said Gaornre W 
Gruss is required tu Fe filled at a special 
electior to be order.d by the council: 

Now, therefore, be It resolved by the 
city council of the city of Lansing that 
@ special election for the purpose of 
filling the vacancy existing in the office 
of senior alderman for the sixth ward 
of the said city be and the same ia here- 
by ordered to be held on Tuesday, tue 
Sist day of Augurt, 1920, at the voting 
tlaces in the preenct® of gaia ward, 
whch have been heretofora designated 
az voting places for the g3 4.41 August 
primary election in said ward, and under 
th: stpervision of the election inspectors, 
‘also heretofore designated, for the pur- 
pose of electing an alderman for said 
sixth ward who shall hold his office until 
May ist, 1921, and until hig successor 
shall be elected and qualified. 

Resolved further that the votes cast 
for the various candidates for such of- 
fice shall be counted, refurned and can- 
vassed in like manner as provided for 
counting, returning and canvassing bal- 
lots at a general municipal eiection in 
Said city; that the polls of said election 
be open from seven o’clock in the fore- 
noon until eight o’clock in the evening 
of said 31st day of August, 1920. 

Resolved further that nominating peti- 
tions for candidates to said office of ai- 
derman shall be filed with the city clerk 
on or before four o'’clock of Thursday, 
August 19th, 1920; and that if any of 
said nominating petitions do not con- 
form with the provisions of the city 
charter amended petitions may be filed 
on or before four o’clock of Saturday, 
August 21st, 1920. That the time When 
the various candidates for said office of 
alderman shall meet to decide by lot 
as -to the position of each candidate's 
Mame upon the official ballot shail be 
fixed for ten o’clock on the morning of 
Tuesaday, August 24th, 1920. 

Resolved further that the city clerk 
be and is hereby instructed to give 
notice of the time and place of hoiding 
such etection, as provided by the char- 
ter of the city of Lansing, to-wit: by 
publishing the same in the State Jour- 
nal, a newspaper printed and circulated 
in said city and by posting three no- 
tices of the same on three city bulletin 
boards in the said sixth ward of the 
city, at least two weeks before said 
election. 

Adopted by the following vote: 

Yeas—Ald, Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 


Howe, 


Suly 29, 1920, 


) McClellan, 


Leonard, Main, 

Sanders, Trager.— 
Nays—Nahe. 

Ey Ald. Doughty— 

Resolved by the city council of tte 
city of Lanaing: 

Whereas, at a special election hereto- 
fore heid on the 26th day of July, 1919, 
bonds were voted in the gum of #86, 000 
for the purpose of building a bridge across 
the river in the city of Lansing on South 
street, and 

Whereas lt is the opinion of this coun- 
cil that said street is not the proper 


Redfern, 


place for said bridge, and that said ~ 


bridge should be placed on Elm street; 

Therefore, be it resolved, that the city 
council gubmit the ‘question to the 
electors of sald clty at the general 
August primary election to be held on 
the 31st day of August, 1920, of per- 
mitting the city councll to use the money 
heretofore voted for the bridge on South 
Street, to build a bridge across the 
river on Elm atreet. 

Resolved further that the city clerk 


be and he hereby is directed to pre- 


Pare rinte@ ballots substantlally in 
mranner and form as follows: 


OFFICIAL BALLOT 


Shall the city council be authorized ta’ 
use the money heretofore voted to build 
a bridge at South street, to build a 
bridge at Elm street in the city of Lan- 
sing? 

Yes ( ) No, (¢ ) 

Resolved further that each elector 
voting on such question indicate his or 
her vote by placing a cross in the square 
opposite the word “Yes’’ or ‘‘No.”’ 

Resolved further that the votes cast 
upon said proposed question shall be 
counted, returned and canvassed in like 
manner as prescribed in the charter of 
the city of Lansing and the iaws of the 
state of Michigan for the counting, re- 
turning and canvassing of ballots of a 
generai municipal election; that the polls 
be open at seven o’clock in the morning 
and remaining open untii eight o’clock 
in the evening of said day. 

Resolved further that the city clerk be 
and he hereby is directed to give notice 
of such election at which such question 
is to be submitted to the en of the 
city of Lansing, as prescribed in _ the 
charter of the city of Lansing and the 
laws of the state of Michigan. 

Adopted by the following vote: 

Yeas—Ald, Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClelian, Redfern, San- 
ders, Trager—l4, Zz 

Nays—None. 

By Ald. Leohard— 

Resolved by the city council of the 
city of Lansing: 

That it is hereby determined to be 
a public necessity and a necessary pub- 
lic improvement and need in the ciryg 
of Lansing Michigan, that the sewerage 
in said city be extended and that a con- 
siderable amount of the present sewer- 
age needs repairing; and the coypncil hay- 
ing been heretofore advised by the com- 
mittee on sewers of the city 6f Lansing 
that the sum of $100,000 is needed for 
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said purpose for said public Improvement: 


Resoived further that the extension of 
said sewerage and the repairing of such 
Sewerage as may be needed should be 
made under and by direction of the city 
council of the city of Lansing, by and 
through its proper officers, and that the 


quegtion of borrowing the sum of $100,- 


000 upon the faith and credit of the city 
of Lansing and the issuance of the bonds 
of the city of Lansing for the purpose 
of defraying the necessary expenses 
thereof be submitted to a vote of the 
qualified electors of the city of Lansing, 
Michigan, at -the general August pri- 
mary election to be held in said city 
on the 8ist day of August, 1920. 

Resolved further that said bonds, :f 
authorized by a three-fifths vote of the 
qualified electors of sai city 
thereon, as required under the laws of 
the state of Michigan and the charter 
of the city of Lansing, shall be desr- 
nated “Sewerage Bonds," and shall be 
issued and sold by the city of Lansing 
in accordance with the city charter re- 
lative to the issuance and sale of bonds 
for public improvement.; said bonds to 
be issued in such denominations, to be 
dated at such time or times as shall 
be prescribed by the city council, and 
to become due and payable, not ex- 
ceeding thirty years from the date of 
issue, at such time or times as the oity 
council, by resolution, shall prescribe; 
said bonds to- bear interest at a rate 
not to exceed five per ctnt per annum, 
payable annually or semi-annuaily, as the 
ecouncii, by resolution, shaii prescribe; 
both principal and interest may be pay- 
able at the office of the city treasurer of 
the oity gf Lansing, or at such other 
place or places as the council, by re- 
solution, may prescribe, 

Resolved further that the city clerk 
be and he hereby is directed to pre- 
pare printed bailots substantially in man- 
ner and . form as follows: 


OFFICIAL BALLOT 


Shail bonds of the city of Lansing in 
the sum of $100,000 for the purpose of 
extending the sewerage and repairing 
the present sewerage of the said city of 
Lansing, as prescribed in a certain re- 
sOiution of the city council, dated the 
29th day of July, 1929, be issued? 

Yes ( )} No. ( ) 

Resolved further that each elector vot- 
Ing upon such question shall indicate 
whis or her vote by placing a cross in the 
square opposite the word “Yes” or “Nu,” 
as he or she shall desire to v6te. 

Resolved further that the votes cast 
upon said proposed bond issue shall be 
counted, returned and .canvasseg in like 
manner as prescribed for the counting, 
returning and canvassing of ballots of 
@ general municipal election, as _ pre- 
scribed in .the charter of the city of 
Lansing and the laws of the atate of 
Michigan; that the polis be open at 
seven o’clock in the morning and re- 
main open until eight o’clock in the 
eyening of said day. 

Resolved further that the city clerk be 
and he hereby is directed to give notice 
of such election,at which such proposed 
bond issue is fo be submitted to the 


voting . 


‘ COUNCIL PROCEDDINGS 


electors of the city of Lansing as pre- 
scribed in the charter of the city of 
Lansing and the laws of the state of 
Michigan. 

Adopted by the foilowing vote: 

Yeas—Ald. Britten, Doughty, Dymond, 
Eddy, Fowler, Klock, Leonard, Main, 
McClellan, Redfern, Sanders, Trager-——12. 

Nays~—Ald. Avery, Howe—2, 


By Ald. Doughty— 

Resolved by the cityepuncii of the 
city of Lansing: ‘ 

That it is hereby determined to be 
a public necessity and a necessary pub- 
He improvement and need in the city 
of Lansing, Michigan, that new bridges 
be: built in the city of Lansing, and 
that those now in existence be repaired 
and the councii having been heretofore 
advised by the committee on bridges of 
the city of Lansing that the sum of 
$150,000 is needed for said purpose for 
said public improvement. 

Resolved further that the extension of 
said bridges and the repairing of such 
bridges as may be needed should be 
made under and by the direction of the 
city council of the city of Lansing by 
and through Its proper officers, and that 
the question of borrowing the sum of 
$150,000 upon the faith and credit of the 
city of Lansing and the issuance of tne 
bonds of the city of Lanslng for the 
purpose of defraying the necesSary ev- 
penses thereof be submitted to a vote 
of the qualified electors of the city of 
Lansing, Michigan, at the general August 
primary election to be heid on the 3tst 
day of August; 1920. 

Resolved further that said bonds, 1:1f 
authorized by a three-fifth vote of the 
qualified electors of said city voting 
thereon, as required under the lawa of 
the atate of Michigan and the char- 
ter of the city of Lansing, shall be 
designated as ‘Bridge Bonds,” and shall 
be issued and sold by the city of Lan- 
sing in accordance with the city charter 


‘relative to the issuance and sale of 


bonds for pubiic improvement, said 
bonds to be issued in such demoninations, 
to be dated at such time or times as 
shall be prescribed by the city council, 
and to become due and payable, not ex- 
ceeding thirty years, from the date of 
issue, at such time or times as the 
council, by resolution, shail prescribe; 
said bonds to bear interest at a rate not 
to exceed five per cent per annum, 
payuble annually or semi-annually, as 
the council, by resolution, shall pre- 
serthe; both principal and interest ray 
be payable at the office of the city 
treasurer of the city of Lansing, or at 
such other place or: places as the council 
by resolution, may prescribe. 

Resolved further that the eity clerk 
be and he hereby is directed to pre- 
pare printed ballots substantially in man- 
ner and form as foliows: 


OFFICIAL BALLOT 


Shall bonds of the city of Lansing in 
the sum of $150,000 for the purpose of 
building bridges and repairing the 
bridges now in existence in the said 
city of Lansing, as prescribed in a certain 
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‘Fesolution of the city council, dated the 


29th day of July, 1920, be issued? 
Yes ( } No. ¢ ) 


Resolved further that each elector vot- 
ing upon such question shall indicate his 
or her vote by placing a cross in the 
square apposite the word “Yes” or ‘‘No” 
as he or she shall desire to vote, 

Resolved further that the votes caat 
upon said proposed bond issue shall he 
oounted, returned and canvassed in like 
manner as prescribed for the counting, 
returning and canvassing of ballots of 
a general municipal election, as  pre- 
_scribed in the charter of the city of Lan- 
sing and the laws af the state of Mich- 


igan; that the polls be open at seven. 


o’clock in the morning and remain open 
until eight o’clock in the evening of 
said day. 

Resolved further that the city cierk 
be and he hereby is directed to give no 
tice of such election at which such pro- 
posed bond issue is to be submitted to 
the electors of the city of Lansing, as 


_ preacribed in. the charter of the city of 





Lansing and the laws of the state of 
Michigan. . 
Lost by the following vote: 
Yeas—Aid. Britten, Leonard, Redfern, 
Trager—4. 
Nays—Ald. Avery, 
Eddy, Fowler, Howe, 
Cleljan, Sanders—10. 


Doughty, Dymond, 
Klock, Main, Me- 


By Ald, Dymond— 

Resolved by the city council of the city 
of Lansing: 

That it ia hereby determined to be a 
public necessity and a necessary public 
improvement for the safety and needs 
of the inhabitants of the city of Lansing 
that an extension be made to thé present 
municipal lighting and power plant and 
the distribution system in the city of 
Lansing, 80 as to supply the necessary 
electric energy for lighting and power 
Purposes in said city; there being add!- 
tional need for electric energy for both 
public and commercial uses in said city 
beyond the capacity of the present plant 
and its equipment to furnish; this council 
having been heretofore advised by the 
board of water and electric light com- 
missioners that the sum of $145,000 is 
needed for the purpose of making addi- 
tions to the present municitpai Hghting 
and power plant and extending the dis- 
tribution system in said city. 

Resoived further, That the extension of 
the present municipal lighting and power 
plant distribution system, including the 
purchase of the necessary lands, machin- 
ery and equipment, be made under the 
direction and supervision of the board of 
water and electric Hight commissioners of 
the city of Lansing; and that the ques- 


tion of borrowing the sum of $145,000 


upon the faith and credit of the city of 
Lansing and the issuance of the bonds 
of said city for the purpose of defraying 
the necessary expense of the purchasing 
of land, necessary machinery and equip- 
Ment and construction of the necessary 
extensions to the distribution system, he 


submitted to a vote of the qualified elec- ° 


tors of the city of Lansing, at the general 
August primary election to be held in the 
city of Lansing on the 31st day of August, 
1920. 
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July 26, 1920. 


Resolved further, That said bonds, if 
authorized by a three-fifths vote of the 
qualified “— of sald city voting there- 
on, as required under the laws of the 
state of Michigan and the charter of the 
city of Lansing, shall be designated 
“City of Lansing Lighting and Power 
Extension Bonds,” and shall be issued 
and sold by the city of- Lansing in ac- 
cordance with the provisions of the city 
charter relative to the issuance and sale 
of bonds for public utilities; said bonda 
to be issued in such denominations, to be 
dated at such time or times, as shal! be 
prescribed by the city council, and to be- 
come due and payable, not exceeding 
thirty years from the date of issue, at 
‘such time or times ag the city council 
shall, by resolution, prescribe; said bonds 
to bear interest at rate not to exceed five 
per cent per annum, payable annually or 
semi-annually, as the council, by resoiw 
tion, may prescribe; both principal and 
interest may be payable at the office of 
the city treasurer of the city of Lansing, 
or at such other places as the council by 
resolution, shall prescribe, 


Resolved futther, That the city clerk 


be and he hereby is directed to prepare . 


printed ballots substantially 
and form as foltowa: 


in manner 


OFFICIAL BALLOT. 


Shail bonds of the city of Lansing in 
the sum of $146,000 for the purpose (of 
purchasing land, machinery and equip- 
ment and extending the present municipal 
lighting and power plant and distribution 
system in the city of Lansing, as pre- 
scribed in a certain resolution of the city 
council, dated the 28th day of July, 1920? 

Yes ( ) No ¢ ) " 


Resolved further, That each elector vot- 
ing upon such question shall indicate his 
or her vote by placing a cross in the 
square opposite the word ‘‘Yes” or ‘No,’ 
as he or she shall desire to vote. 


Resolved further, That the votes cast 
upon auch proposed bond issue shall be 
counted, returned and canvassed in like 
manner as prescribed for the counting, 
returning and canvassing of ballots of a 
generai municipal election, as prescribed 
in the charter of the city of Lansing and 
the laws of the gtate of Michigan and 
that the polla be open at seven o’clock in 
the morning and remain open until eight 
o'clock in the evening of said day. 

Resolved further, That the city cterk 
be and he hereby ia directed to give 
notice of such election at which said pro- 
posed bond issue ts to be submitted to the 
electors of the city of Lansing, as pre- 
scribed in the charter of the city of Lan- 
sing and the tawsg of the state of Michi- 
gan, 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymand, Eddy, Fowler, Howe, Klack, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager—14, 

Naye—None. 


By Ald. Doughty— 

Resolved by the city council of the city 
of Lansing: 

It ia hereby determined to be a public 
necessity and a necessdry public.improve- 
ment for the protection of the ealth, 


safety and the needs “of the inhabitants 
of the city of Lansing, that an exten- 
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July 26, 1920. 


gion be made to the present municipal 


water worka, including the purchase of 
machinery, equipment and extensions of 
the mains and water ptpes of the water 
works system in the city of Lansing, this 
council having been heretofore advised by 
the board of water and electric light com- 
missioners that a sum of $115,000 is 
* needed for the purpose of extending the 


municipal water works system of said 


elty. 
Resolved further, That the extension of 
the mains and water pipes of the water 
works system, including the purchase of 
the necessary lands, machinery and equip- 
ment, be made under the direction and 
supervision of the board of water and 
electric light commissioners of the city of 
Lansing, and that the question of bor- 
rowing the sum of $115,000 upon the faith 
and credit of the, city of Lansing, and 
the issuance of the bonds of said city for 
the purpose of defraying the necessary 
expense of the purchasing of land, neces- 
gary machinery, and equipment and con- 
struction of the necessary extensions of 
the municipal water plant be submitted 
to a vote of the qualified electors of the 
city of Lansing, at the general August 
primary election to be held in _ the 
elty of Lansing on the 31st day of August, 
1920. 

Resolved further, That said bonds, if 
authorized by a three-fifths vote of the 
' qualified electors of said city voting there- 
on, as required under the laws of the 
gtate of Michigan and the charter of the 
eity of Lansing, shall be designated 
“City of Lansing Water Works Extension 
Bonds,"" and shall be issued and sold by 
the city of Lansing in accordance with the 

rovigions of the city charter relative to 
he issuance and sale of bonds for publio 
utilities; said bonds to be issued in such 
denominations, to be dated at such time 
or times as shall be prescribed by the city 
council and to become due and payable 
not exceeding thirty years from the date 
of issue, at such time or times as the 
city council shall, by resolution, prescribe; 
gaid bonds to bear interest at a rate not 
to exceed five per cent per annum, pay- 
able annually or semi-annually, as the 
council by resolution may prescribe, both 
principal and interest may be made pay- 
able at the office of the city treasurer 
of the city of Lansing, or at suth other 
place or places aa the council may, by 
resolution, presoribe. 

Resolved further, That the city clerk 
be and he hereby is directed to prepare 
printed ballots substantially in manner 
and form as follows: 


OFFICIAL BALLOT. 


Shall bonds of the city of Lansing in 
the sum of $116,000 for the purpose of 
purchasing land, machinery” and equip- 
ment, extending the water works system 
and the extension of water mains in the 
city of Lansing, as prescribed in a cer- 
tain resolution of the city council, dated 
the 29th day of July, 1920 be issued 

Yes ( )} No. ( 3} 

Resolved further, That each elector vot- 
ing upon such question shall indicate his 
orher voteby placinga crossin the square 
opposite the word “Yes” or “No,” as he 
or she shall dealre to vote. 

Resolved further, that the votes cast 
upon such proposed bond issue shall be 
counted, returned and canvassed in like 
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manfier as prescribed in the charter of 
the city of Lansing and the laws of the 
state of Michigan; that the polls be open 
at seven o’clock in the morning and re- 
main open until eight o’clock in the even- 
ing of said day. 

Resvlved further, That the city clerk 
be and he hereby is directed to give notice 
of such election at which said proposed 
bond issue is to be submitted to the elec- 
tors ot the city of Lansing, as prescribed 
in the charter of the city of Lansing and 
the laws of the state of Michigan. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, San- 
dera, Trager—14. 

Nays—None. 


By Ald. Britten— 

Resolved by the city council of the ¢ity 
of Lansing: 

That it is hereby determined to be a 
public necessity and a necessary public 
improvement and need in the city of Lan- 
sing, Michigan, that the paving of streets 
in said city be extended; and that a con- 
siderable amount of the present paving 
needs repairing; viz.: Michigan avenue 
east, from M. C. R, R. tracks to city 
limits; Pine street from St. Joseph street 
to Isaac street; Walnut street from Isaac 
street to Robert street; Center street 
from Saginaw street to Beaver street; 
Grand avenue north from Shiawassee 
street to Saginaw street, and the council 
having been heretofore advised by the 
committee on streets of the city of Lan- 
sing that the sum of $250,000 is needed 
for said purpose for said public improve- 
ment. 

Resolved further, That the paving of 
such streets and the repairing of such 
pavement should be made under and by 
the direction of the city council of the 
city of Lansing, by and through its prop- 
er officers, and that the question of bor- 
rowing the sum of $260,000 upon the 
faith and credit of the city of Lansing 
and the issuance of the bends of the city 
of Lansing for the purpose of defraying 
the necessary expenses thereof be sub- 
mitted to a vote of the qualified electors 
of the city of Lansing, Michigan, at the 
general August primary election to be 
held in sald city on the 31st day of 
August, 1920. 

Resolved, further, That said bonds, if 
authorized by a three-fifths vote of the 
qualified electors of said city voting there- 
on, as required under the laws of the 
state of Michigan and the charter of the 
city of Lansing, shall be designated 
“Paving Bonds,” and shall be issued and 
sola by the city of Lansing in accordance 
with the city charter relative to the is- 
suance and aale of bonds for puhlic im- 
provements; said .bonds to be issued in 
such denominations, to be dated at such 
time or times as shall be prescribed by 
the city council, and to become due and 
payable, not exceeding thirty years from 
the date of issue, at such time or times 
as the city council, by resolution, shall 
prescribe; said bonds to béar interest at 
a rate not to exceed five per cent per 
annim, payable anntally or semi-annu- 
ally, as the council, by resolution, shall 
prescribe; both principal and interest may 
be payable at the office of the city treas- 
urer of the city of-.Lansing, or at such 
other place or places as the council, by 
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esolution, shall prescribe 
oived further, That the city clerk 


d he hereby is directed to prepare 


inted ballots substantially in manner 
_ form as follows: | 


° 


i, 


OFFICIAL BALLOT. 


| Shall bonds of the city of Lansing in 
- the aum of $250,000 for the purpose of 
ttending the pavement of the streets 
_ and repairing the pavement of the streets 
of the said city of Lansing, viz.: Mich!- 
~ @@n avenue east from M. C, R. R, tracks 
to city mits; Pine street from St. Joseph 
ee street to Isaac street; Walnut street from 
Isaac street to Robert street; Center 
street from Saginaw street to Beaver 
_. street; Grand avenue north from Shia- 
 Wassee street to Saginaw street, as pre- 
- geribed in a certain resolution of the city 
council, dated the 29th day of July, 1920, 
‘be issued? ~ - 
a, sen ({ ) | Met 7 | 
, Resolved further, That each elector vot- 
ing upon such question shail indicate his 
- or her vote by placing a cross in the 
_ fiquare opposite the word “Yes” or “No,"’ 
fas he or she shall desire to vote. 





Dymond, 


in a 


Yeas—Ald. Avery, Britten, Doughty, 
Eddy, Fowler, Howe, . Klock, 
Leonard, Main, McCiellan, Redfern, San- 
Gers, Trager—14, 5 _ 

Naye—None, | 


Council adjourned. =" 
FUDSON A, PARSONS, 


City Clerk. 
Lansing, July 29, 1920, oe 
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Regular Session, Monday, August 2, 1920. 


City Council Rooms 
Lansing, August 2, 1920. 

The city council met in regular session 
and was called to order by,Mayor B. A. 
Kyes, 

Roll call: 

Present--Ald, Avery, Britten, Doughty, 
Dymond, Bddy, Fowler, Howe, Klock, 
Leonard, Main, MoClellan, Redfern, 
Sanders, Trager—14. 

Absent—Ald, Burgess—1. 

« The record of the previous session was 
approved as printed, 


PETITIONS ame are ee 


A petition was received from “Mr and 
Mrs. J. T. n and nine others for the 
sprinkling of the south part of Clark st. 
from Saginaw sat. to Sheridan st, 

Referred to the superintendent of pub- 
lic works and committes on streets, 


A petition was received from H. L. 
Boyd and twenty-one others asking that 
Case street north of Franklin avenue be 
sprinkled. 

Referred to superintendent of public 
works and committee on streets. 


Chas. B®. Ravens and three others peti- 
tioned for the construction of a sewer in 
Lenawee .Btreet from Grand avenue to 
connect with Cherry street sewer, 

Referred to committee on sewera, 


A petition was received from Cora N. 
Ingersoll and Elson Wright for the con- 
struction of a sewer in Hayford avenue 
from Marcus street to Kalamazoo satreev. 

Referred to the committee on sewers. 


Norman C. Herzog, 610 N. Butler Boule- 
vard filed @ claim for $49.45 for damages 
done to hig motorcycle by No, 6 aprinkling 
truck, a 

Referred to committee on city affairs, 


A. N. Batemaiu: presented a plan for 
Platting west 20 rods of east 40 rods of 
east % of ne % of s w \, sec, 8, city of 
Lansing, 

Referred to committee -on streets and 
city engineer. a 

A petition was received for a sewer in 
Linwood avenue from Theodore to War- 
ner atreet. & 

Referred to committee on sewers. 


A petition was received for a sewer in 
Theodore street from Linwood street west 
to alley. 

Referred to committee on sewers.. 


A communication wag received from 
McPherson Real Hstate Co. in regards to 
paving and the width of.same at their 
Heatherwood No. 1 and No. 2 subdivisions, 

Referred to committee on streets, 


A petition was received from S. B. 
Eyestone and seven others to grade and 
gravel Parker street from Main to Hazel. 

Referred to committee on atreets. 


A remonstrance Was received from O, A, 
Tooker and sixteen others against the 
Proposed widening of East Main street be- 
tween Hosmer street and Pennsylvania, 
avenue, . 

Referred to committee on streets. 


A petition was received from C. E, 
Walker and three others to cause Knowl- 
wood avenue to be sapinkled from Willow 
to Cross:street. On motion of Ald. Leon- 
ard petitiom was granted under supervi- 
sion of superintendent of public works. 


A communication was received from 
C. S. Emery and six others stating that 
they consent tax for paving Pine street 
between Allegan and Washtenaw all to 
be asséssed in 1921, 
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Referred to committee on streets. 


a 


A petition was received from about 


—6300 signers, requesting that jitneys be 


allowed’ to operate in the city. ~ 
Referred to committee on jitneya. 


REPORT OF CITY OFFICERS. 


To the Honorable Mayor and City Council 
of the City of Lansing, 
Gentlemen: 

{ herewith present you with plans and 
estimates of cost for curb and gutter on 
Washtenaw street from Piine to Butler 
atreet. : 

Estimated cost .........$2,324.00 
2nd ward highway fund.. 140.00 


To be assessed ........$2,183.92 


Kalamazoo atreet from Jones street to 
Holmes atreet, 
Estimated cost ....... ..$ 878.00 
Sth ward highway fund.. 18.00 


To be assessed .......+.% 860.00 


Allen street from Michigan avenue to 
Holmes street. 

Estimated cost aeetoaonees $2,690.00 

6th ward highway fund., 135.20 


To be assessed ....... .. $2,454.80 


Resp. submt, 
QO, E. ECKERT, 
City Engineer. 
Received and placed on file. 


To the Honorable Mayor and City Council 
of the City of Lansing, 
I herewith report that on July 29th, I 


sold in Detroit hogs weighing 16,650 Ibs. 


at 16\%c, and 330 lbs at 13c, for which I 
have received a check for $2,687.50 and 
credited same to garbage disposal. 

16,660 lbs. at 16%c.. $2,705.62 
330 Ibs. at 18c ...... 42.90 





Total eo fee ee eevee asereoure eovrvreeepvp . $2,748.52 
Feed eens #eeauneve ee $15.25 
Freight 4 e@eneupre oe’ 31.52 
Commission ee en 14.00 

Insurance ........68. 225 $ 61.02 

$2,687.50 

Respectfully, 
A. WINEGAR, 


Supt. Publio Works, 
Received and placed on file. 


Hon. Mayor and City Cpuncil of the City 
of Lansing, Mich., 
Gentlemen: 

I herewith submit to — honorable 
body the special assessment roli for a 
sewer in May atreet from Cleveland street 
to east 235 feet. 

Also the supplementary special assese- 
ment roll for paving Shiawassee street 
from Pennsylvania avenue to M. C. R. R. 
tracks as corrected to actual coat, 

Also paving Larch street from Michigan 
avenue to Shiawassee street as corrected 
to actual cost. 

Respectfully submitted, 
WM. C. HINMAN, 
Assessor, 
Received and placed on file. 


ROUNCIL PROCEEDINGS 


August 2, 1920. 


To the Honorable Mayor and City Council 
of the City of Lansing: 
Gentlemen: 


I submit herewith a plan for changing 
the location of street car tracks in the 
vicinity of Pennsylvania avenue and 
Main street. This plan provides for mov- 
ing tho awitch in Main street to the cen- 
ter of Pennsylvania avenue just south of 
Main street. This plan was submitted by 
the Street Railway Co, at the request of 
interested property owners on Main atreet, 

Respectfully submitted, 
Oo, E. ECKERT, 
City Engineer. 

Ald. Doughty moved the plan be ap- 

proved, Carried, 


wee 


July 31, 1920, 
The Honorable Mayor and City Council, 
City of Lansing, 
Gentlemen: 

Unofficially it has been brought to our 
attention, that your honorable body wishes 
to proceed to consider plang for the pro- 
posed isolation hospital. It is the sense 
of this board, that this hospital is of 
vital importance and that the construc- 
tion should be started at the earliest pos- 
sible moment, therefore, we respectfully 
recommend that a special committee of 
three be appointed from your honorable 
body, who will act in conjunction with 
the health committee of the city council 
to meet with the board of health at the 
earliest date possible to consider plans 
and proposals, 

Respectfully submitted, 
Board of Health, 
By JASON E. NICHOLS, 


President 
By Ald, Avery— 
That the communication be _ received 
and referred to the special committee 
that has been appointed. Carried, 


REPORTS OF COMMITTEES 


The committee on sidewalks to whom 
was referred the petition for sidewalk in 
front of lot 1, J. B, Rayner’s Add., begs 
leave to report as follows: 

We recommend that the vecuest of the 
petitioners be granted. 

. R. EDDY, 
E, D, KLOCK, 
8 5S. MAIN, 
Commhittee on Sidewalks. 
By Ald, Eddy— 
That the report of the committee be 


adopted. Carried. 


e 


The committee on pubic buildings to 
whom was referred the matter of re-deco- 
rating the city hall begs leave to report 
as follows: 

That we recommend that walls and 
ceilings in circuit court room, county 
clerk’s office, both judges’ rooms, hali- 
Ways on first, second and third flowrs, 
municipal court room and judges’ offive 
and rooms adjacent, city clerk’s office, 
and stairways from all fioors be re-deco- 


rated. 

E. 8. AVERY, 

A. H. DOUGHTY, 

G. R. EDDY, 

Committee on Public Buildings, 
By Ald, Avery— ; 
That the repart of the sheniiit ike be 

adoptcd. Carried. 








July 29, 1920. 


The committee on streets to whom was 
referred the revised pian of McPherson’s 
Heatherwood Sub, No, 3, begs leave to 
report as follows: 

We recommend the plan be approved. 

W. T. BRITTEN, 

F. W. REDFERN, 

OSMOND C, HOWE, 
By Ald. Britten— 

That report of the 
adopted. Carried. 


committee be 


The committee on streets to whom was 
referred the remonstrance of Orlando H. 
Tooker and 16 others against widening 
Main street between Hosmer street and 
Pennsylvania avenue begs leave to re- 
port as follows: 

That we recommend that Main street 
between Hosmer street and Pennsylvania 
avenue be paved as originally planned. 

W. T. BRITTEN, 

F. W. REDFERN, 
OSMOND C. HOWE, 
By Aid, Britten— : 

That report of the 
adopted. Carried. 


committee he 


To the Honorable Mayor and City Coun- 
cll, 
Gentlemen: 7 
Your committee to whom was referred 
the communication from Bert J. Baker 
and Chas. L. Fratcher, Executors of the 
Mark Clifford estate, in which they call 
attention to the gift made by Mr, Clifford 
to the city of land r park and play- 
ground purposes, desired to make the fol- 
lowing report: We recommend that the 
following resolutiong be adopted by this 
council: 


Whereas, the late Mark Clifford did re- 
contly bequeath to the city of Lansing 
three parcels of land, one to be called 
Clifford Playgrounds, one Clifford School 
Gardens, and the third to be Known as 
Clifford Park. ; 


Mark Clifford lived in the city of Lan- 
sing a goodly number of years, was loved 
und respected by every one for those 
traits of character which exemplified and 
prompted the making of this bequest. 
No man who loves children, and unso- 
licited provides from the savings of an 
active business life, for those things 
which tend to broaden and stabilize char- 
acter in boys and giris can be a‘bad man; 
he had a jovial disposition since to meet 
him made the moment brighter; he had 
keen business capacity since investments 
wisely made brought him prosperity and 
wealth; he was honest and satraight-for- 
ward, thus daily preaching to the worid 
the wisdom that comes from following 
the Golden Rule and the futility of be- 
ing mean and unreliable. 

Mark Clifford has passed on to the 
Great Beyond, yet these institutions, 
founded by his foresight, will have an in- 
fluence for good on coming generations 
and aldo be a iiving monument which he 
was so gladly willing to erect for the 
cause of humanity. Therefore be it 

Resolved, That it is with deep sorrow 
that this council, on behalf of the citi- 
zens of Lansing, publicly express our re- 
gret in the loss of our esteemed fellow- 
citizen. Be it further 

Resolved, That we hereby extend to the 
family of the late Mark Clifford our sym- 
puthy in their logs, in this thelr hour of 
trial and that the city clerk be and he is 
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hereby directed to mail a copy of this 
resolution to them and also a copy to the 
executors of his estate.” 
Respectfully submitted, 
OSMOND C. HOWE, 
E. 8 AVERY, 
W. EL TRAGER, 
Committes, 
By Ald. Howe— 
That the report of the committee and 


the resolutions recommended be adopted, 
Carried. 


BONDS APPROVED. 





The peddler bond of Owen Hauratty as 
principal with Aetna Casualty & Surety 
Co. as surety was approved. 

The peddler bond of Wm. M. Yariger 
as principal with Fidelity & Deposit Co. 
as surety was approved. : 

The drain layer bond of Frank Powers 
as principal with National” Surety Co., 


as surety, was approved, 

Adopted by the following vote: y 
Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, 
Sanders, Trager—14, 

Nays—None. 


By Ald. Leonard— 

Resolved by the city council 
city of Lansing: 

That the bid for constructing a sewer 
in Franklin ave. from Hayford ave. to 
E. city limits be and is hereby rejected. 

Adopted by the following vote: 


of the 


Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, ' 
Leonard Main, McClellan, Redfern, . 
Sanders, Trager—14. ' 
Nays—N one. 


By Ald, Howe— 

Resolved by the city council 
city of Lansing: 

Whereas, there is but little public travel 
on that portion of Pine street, south of 
Isaac street, and that portion of Robert 
street extending from the westerly line 
of Pine street easterly to the westerly 
line of Walnut street and it ig not de- 
sirable for the city to be burdened with 
the expense of upkeep and maintenance 
of such streets; 

And whereas, the city authorities have 
been informed that the General Motors 
Corporation, Olds Motor Works Division, 
is about to start proceedings in the Cir- 
cuit court for the county of Ingham, 
to vacate said streets; 

Therefore, be it resolved, that if and 
when the General Motors Corporation, 
Olds Motor Works Division files a pe- 
tition in the Circult court for the county { 
of Ingham to vacate said streets as above 

} 
| 


of the 


n 
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described, the city attorney is hereby 
authorized to enter his appearance in 
said proceedings and consent, for and on 4 
behalf of the city, to the vacation of 


said streets, ' 
Adopted by the following. vote: 
Yeas--Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard Main, McClellan, Redfern, he 
Sanders, Trager—14., 
Nays—None, ‘ 


By Ald. McClellan— 
Resolved by the city council 
city of Lansing: 


of the 
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That the mayor be and he is hereby 
authorized to appoint a dommittee on 
publicity for the bond issues to be gsub- 
mitted to the electors on August 31, 
of city officials and citizens. 

Adopted by the féllowing vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard Main, McClellan, Redfern, 
Sanders, Trager—14. 

Nays—None. 

Mayor appointed as such committee: 
Ald. McClellan, O. C. Howe, Redfern, 


“ti Hugo B. Lundberg, Harry Teel, W. V. ¢. 


Jackson, W. B. Kirby. 


By Ald. Fowler— 

Resolved by the city council 
city of Lansing: 

That the city clerk be and he is hereby 
directed -to draw an order in favor of 
the city treasurer_for the sum of $6.00 
for an erroneous scavenger tax against 
lot 18, block 11 Handy Home Add., pay- 
able from the uncollected taxesand abate- 
ment fund and the city assessors are 
hereby instructed to re-assess said 
amount aainst lot 17, block 11, Handy 
Home add. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard Main, McClellan, Redfern, 
Sanders, “‘Trager—14. 

Nays-—None. 


By Ald. Britten— 
_ Resolved by the city council 
eity of Lansing: 

That the city clerk be and hereby is 
directed to draw an order on the city 
treasurer in. favor of Herbert E. John- 
son, for the sum of $8,900, the same be- 
ing the balance on the option and con- 
tract to purchase lot 5, 6, 7, 8, 9, 10 
11 12, 13, and 14, of Honns’ subdivision 
_-of block 211 of the city of Lansing. The 
same to be charged to the Miscellaneous 
(Asphalt Plant) fund. 

Resolved further that the city attorney 
is hereby requested to approve the deeds 


of the 


of the 


conveying the above mentioned property 


and to supervise the transaction. 
_Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Doughty, 
“Dymond, Eddy, Fowler, Howe, Klock, 
Leonard Main, McClellan, Redfern, 
Sanders, Trager—14. 
Nays—None. 


By Ald, Britten— 

Resolved by the city council 
_¢city of Lansing: 

Whereas the means have been hereto- 
fore provided and the city engineer di- 
récted to pave St. Joseph street from Mid- 
dle street to Everett street; and 

Whereas the city council did on July 
28 1919, by resolution direct the Lansing 
Street Railway company to move their 
street railway tracks into the center or 

the street on St. Joseph street from the 
said Middle street.to Everett street, pre- 
liminary to'the paving of the same; and 

Whereas the said Lansing Street, Rail- 
way company has failed to comply with 
such request; 

Resolved that the said Lansing Street 
Railway company be and they are direct- 
ed to move the said street railway tracks 
into the center of the street on St. Joseph 
street from Middle street to Everett street, 
a? befagre the list day of September, 
1920. 


of the 


August 3, 1920. 


Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard Main, McClellan, Redfern, 
‘Banders, Trager—14, be , 
Nays—None. 


By Ald, Britten— 

Resolved by the city council of the 
elty of Lansing: 

Whereas the means have been hereto- 
fore provided and the city engineer di- 
rected to pave St. Joseph street from 
Middle street to Everett street; and 

Whereas, the Lansing Street Railway 
company maintains and operates one of 
its system of tracks on said street which 
tracks have been ordered moved to the 
center of said street; 

Resolved, that the Lansing Street Rail- 
way: company be and they are hereby 
directed to pave said street between the 
rails of their tracks and for a distance 
of eighteen inches outside the same, 
after said tracks have been moved to the 
center of the street, as they have been 
heretofore directed. 

Be it further resolved that should sald 
Street Railway company fail to pave 
the street, as above directed, on or before 
the 10th day of September, 1920, then 
the city engineer is and he hereby is 
directed to pave said street between the 
rails and eighteen inches on each side 
of the same, and to return the actual 
cost of the same to be assessed to the 
said Lansing Street Railway company, 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard Main, | McClellan, Redfern, 
Sanders, Tpager—14, 

Nays—None 


By Ald. Avery 

Resolved by the city council of the 
city of Lansing: 

That the city clerk draw an order 
on the uncollected taxes and abatement 
fund in favor of Ralph E. Taylor for 
the sum of $32.80 on account -of over 
assessment of one benefit on Main street 
sewer. No. 

Adopted by the following vote: 

Yeas—Ald,. Avery, Britten, Doughty, 
PDymond, Eddy, Fowler, Howe, Klock, 
l.eonard Main, McClellan, Redfern, 
Sanders, Trager—14. 

Naya—None, 


By Ald. Avery— 

Resolved by the city council of the 
city of Lansing: 

That the custodian of the city hall be 
and he is hereby directed to have the 
walls and ceilings in such offices and 
rooms of the city hali as contained in the 
report on public buildings, and adopted 
by this council, redecorated and woodwork 
washed, and to hire such persons to do 
such work ag May be necessary, and 
charge cost of same to 187 Public Works, 

Lost by the following vote: 

Yeas—Ald. Avery, Doughty, Eddy, Mc- 
Clellami—4. 

Nays—Ald. Britten, 
Howe, Klock, Leonard, 
Sanders Trager.—10. 


By Ald. Fowler— 

That the council advertise for bids 
for decorating the city hail. 

Carried, 


Dymond, 
Main, 


Fowler, 
Redfern, 
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August 2, 1920. 


Ald. Howe— 
Soot by the city council of the 

city of Lansing. 
Whereas on January 29th 1912, the 
city council of the city of Lansing 
adopted a resolution in words and figures 
as follows: “Whereas it has been made 
to appear in the council that in the 


widening Holmes street from the south. 


line of Michigan ave, to. the north line 

of the right of way of the Pere Mar- 

quette railway to a width of 33 feet on 

each side of the i-4 line running north 

and south through the center of section 
{ 22 T-4 N R 2 W for which private 
#roperty on the east side of said line 
was condemned and taken against the 
owner’s consent ‘which has resulted in 
leaving a strip of land 8 1-4 feet wide; 
more or less, lying west of a iine 33 
feet west of said quarter line which, had 
before been dedicated to sald city for 
street purpose which has become of no 
further use for the same. 

“Therefore, it is hereby resolved that 
the mayor and city clerk shali execute 
and deliver a quit-claim deed to each 
of the owners of the property on the 
west side and adjacent to said street 
between the south line of Michigan ave. 
and the north itine of the Pere Mar- 
quette railway such ,land as may lle 
between the east il of their premises 
and the line running north and south 
33 feet west of the 1-4 fine running 
north and south through the center of 
Section 22 upon condition that = 
owners draw up and deliver to sa 
mayor and city clerk such quit-claim 
deeds satisfactory to the city attorney 
as to form and description, and shall 
have at the time of the delivery of 
said deeds ali special taxes due said 
city that may have been agsessed against 
said property ying immediately west and 
adjacent to land conveyed in said quit- 
claim deed”’ 

And whereas, Howard M. Smith and 
‘Emma M, Smith, husband and wife, 
have not ag yet received a quit-claim 
io deed to the 8 1-4 foot strip adjoining their 
~ lproperty under and by virtue of the 
-_ above resolution, 
Therefore, it is hereby resolved that 
the mayor and city clerk shali execute 
a and deliver a quit-claim deed to, the 
¢ Said Howard M. Smith and Emma M. 

Smitt of that portion of the above 
mentioned strip of iand to which they 
are entitled as abutting property own- 
ers, such quit-claim deed to be _ asatis- 
factory to -the city attorney ag to form 

‘\ and description and shall have pald at 

-% time of the delivery of said deed 
all special taxes due said city that may 
shave been assessed against sald pro- 
perty lying immediately west and 
abutting the land conveyed in said quit- 
claim deed, 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard Main, McClellan, Redfern, 
Sanders, Trager—14. 

Nays—None. 


By Ald, Sanders— 

Resolved by the city council of the 
fcity of Lansing: 

That the superintendent of public works 
be and he is hereby instructed to order 
sufficient number of street signs to re- 
Place old signs are missing and to 





om 
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Place new signg on all street intersections 
which are without such signs so that 
four signs shall be at each street inter- 
section. Such signs to be durable quality 
and to be placed on the buildings located 
on such corners;, that the cost of the 
same shall not exceed 10 cents per letter, 
and the said cost shall be charged to 
2D Public Works, cost not to exceed 
appropriation for the same, 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Main, McClellan, Redfern, Sanders, 
Trager.—13, 

Nays.—Ald. Jeonard.—1, 


By Ald. Dymond— 


Resolved by the rity council of the 
city of Lansing. 
That the claim made by Wm. Clark for 
the amount of $12.00 be allowed. 
Aid. Fowler moved as a substitute that 
the claim be allowed at. 36.00 
dopted by the following vote: 
as—Ald. Avery, Eddy, Fowler, Hows, 
Klock, McClellan, Redfern, Trager—8s. 
Nays—Aid. Britten, Doughty, Dymond, 
Leonard, Main, Sanders.—6. 


By Ald. Redfern— 

Resolved by the city council of the 
city of Lansing: 

That the city engineer be instructed 
to put in the storm sewer in Michigan 
ave. east at once and charge same to the 
contingent fund and to be replaced .later 
from the paving fund. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Kiock, Leonard, Main, 
McClellan, Redfern Sandern Trager.—122, 

Nays—Ald. Fowler, Howe—2, 


By Ald. Britten— 

Resolved by the city council cf the 
eity of Lansing: 

- That the city engineer cause curb and 
gutter to be constructed on the following 
Named atreets: 

Washtenaw st., from Pine to Butler at. 
Kalamazoo st., from Jones to Holmes sat. 

Allen st., from Michigan ave., to Kal- 
amazoo at, 

Clemens ave., Michigan ave, to Jerome 
st. 
Johnson ave., from May st. to Sheridan 
at 


Wainut st.. from Willow st. to Edmore 
at. 
Wall at,, from Center st. to Cedar st. 
And to report back to this council 
the actual cost for assessment. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard Main, McClellan, Redfern, 
Sanders, Trager-—14. 
+» Nays—None. 

my 
By Ald. Leonard 

Resolved, that the city clerk be and 
he is hereby directed td advertise, as 
provided by law, for sealed proposals 
for constructing a sewer in Franklin ave. 
from Hayford ave to east city Nmita 
in accordance with the plans and speci- 
fications on file in the office of the city 
engineer. Proposals to be received up 
. Ake o’clock p. m,, Monday, August 
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Bach proposal to be accompanied with 

a certified check in the sum of $10.00. 
Right is hereby reserved to reject any 

or all bids. 

- Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Doughty, 
. Dymond, Eddy, Fowler, Howe, Klock, 
Leonard Main, McClellan, Redfern, 
Sanders, Trager—l4. 
Nays—None. 


PUBLIC IMPROVEMENT II, 


By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That the plans and specifications re- 
turned by the city engineer tn pursuance 
of the resolution of this council adopted 
September 8, 1919 for constructing curb 
and gutter in Washtenaw street from Pine 
street to Butler street, are hereby adopt- 


ed, 

That the portion of the city deemed 
specially benefited by such improvement 
is all lots, premises and subdivisions 
thereof fronting on or adjoining sald 
portion of said Washtenaw street within 
the west line of Pine street and the east 
line of Emtler street and extending back 
from said Washtenaw street a distance of 
166 feet from each aside of said street, 
excepting from said described district 
all public streets, alleys, and paroels of 
land herein described not adjoining said 
street, and rights of way of railroads, 
as are herein included. 

That the estimated expense of said {m- 
provement is $2,324.00. 

_ That the expense of such improvement 

in pubiic street -and alley intersections 
is $140.08 which shali be paid out of the 
second ward highway fund. 

That all the remainder of said estimated 


expense, to-wit, the sum of $2,183.92 
phall be defrayed by special assessment 
upon the taxable lands and premises 


within the district heretofore described, 


in proportion to the benefits accruing to 


each parcel respectively from the con- 
struction of such improvement, and upon 
the owners and occupants of the houses 
and lands within said described district to 
be benefited thereby, in proportion as 
near as may be to the advantage which 
each shall acquire by the making of such 
improvement. 

That the city assessors be and hereby 
are directed to make an assessment roll 
in accordance with this resolution and 
return the same to the city council at 
its next regular meeting, or as soon there- 
after as may be. 

Adopted by the following vote: 


Yeas—Ald. Avery, ritten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard Main, McClellan, Redfern, 
Sanders, Trager—14. 

Naya—None. 


By Ald,, Britten— 

Resolved by the city council of the city 
of Lansing: 

That the plans and Specifications re- 
turned by the city engineer in pursuance 
of the resolution of this council! adopted 
September 2nd, 1918, for constructing 
curb and gutter in Kalamazoo street from 
Jones street to Holmes street are hereby 
adopted. 

That the portion of the city deemed to 
be spectally benefited by such improve- 
ment ia all lots, premises and subdivistons 
thereof fronting on or adjoining said por- 
tion of seid Kalamazoo street within the 


J 
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east line of Jones street and the west line 
of Holmes street and extending back from 
said Kalamazoo street a distance of 165 
feet from each aside of said street, ex- 
cepting from said described district all 
public streets, alleys, and parcels of land 
herein deseribed not adjoining said street, 
and rights of way of railroads, as are 
herein included 

That the estimated expense of said im- 
provement is $878.00, 

That the expense of such improvement 
in public street anda alley intersections is 
$18.00, which shall be paid by the city 
out of the fifth ward highway fund. 

That all of the remainder of said esti- 
mated expense, to-wit, the sum of 
3860.00 shall be defrayed by special assess- 
ment upon the taxable lands and premises 
within the district heretofore described, 
in proportion to the benefits accruing to 
each parcel respectively from the con- 
struction of such improvement, and upon 
the owners and occupants of the houses 
and lands within said gescribed district 
to be benefited thereby, in proportion as 
near as may be to the advantage which 
each shall acquire by the making of such 
improvement. 

That the city assessors be and hereby 
are directed to make an assessment roll 
in accordance with this resolution and 
return the same to the city council at ite 
next regular meeting, or as soon there- 
after as may be. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard Main, McClellan, Redfern, 
Sanders, Trager—14, 

Nays—None, ~ 


By Ald. Britten—. 

Resolved by the city council of the city 
of Lansing: Samat 

That the plans and specifications re- 
turned by the city engineer in pursuance 
of the resolution of this council adopted 
August 25, 1919, for constructing curb 
and gutter in Allen street from Michigan 
avenue to Kalamazoo street are hereby 
adopted. 

That the portion of the city deemed to 
be specially benefited by’ such improve- 
ment ig all lots, premises and subdivisions 
thereof fronting on or adjoining said por- 
tion ef said Allen street within the south 
line of Michigan avenue and the north 
line of Kalamazoo street and extending 
back from said Allen street a distance of 
165 feet from eaoh side of said street, ex- 
cepting from agaid described district all 
public streets, alleys, and parcels of land 
herein described not adjoining said street, 
and rights of way of railroads, as are 
herein included, 

That the estimated expense of said im- 
provement is $2,690.00. 

That the expense of such improvement 
in public street and alley intersections is 
$135.20, which shall be paid by the city 
out of the fifth ward highway fund, 

That ajl of the remainder of said esti- 
mated xpense, to-wit, thes sum of 
$2,454.80 shall be defrayed by special 
assessment upon the taxable lands and 
premises within the district heretofore 
described, in proportion to the benefita 
accruing to each parcel respectively from 
the construction of such improvement, and 
upon the owners and occupants of the 
houses and lands within said described 
district to he benefited thereby, in pro- 






- 
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portion as near as may be to the advan- 
tage which each shali acquire by the 
making of such improvement. 

That the city assessors be and hereby 


are directed to make an agssessmen{ ro!l 


2 


< 


in accordance with the resolution and re- 
‘turn the same to the city council at its 
next regular meeting, or as soon éhere- 


after as may be. 


doptea by the following vote: 


Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, . Howe, Klock, 
Leonard Main, . McClellan, Redfern, 


By Ald. Leonard— 


> 


Sanders, Trager—14. 


Nays—None. 
PUBLIC IMPROVEMENT III. 


e 


Resolved by the city council of the city 


of Lansing: 


That the special assessment roll for 
constructing a sewer-in May atreet from 
sewer in Cleveland street to east 236 feet, 
returned by the city assessors be received 
and placed on file, and the city clerk be 
directed to publish a notice thereof by 
publication in a local newspaper for at 


least five days in accordance with sec- 
 tidn 2651 of the city oharter. 


i 
- 


i Resolved further, That the city council 


will meet at the council rooms on Mon- 
day, the 9th day of August, 1920, at 8 
o'clock, p. m., for the purpose of review- 


. ing-:said assessment roll. 


~ 


Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard in, McClellan, Redfern, 
Sanders, Trager—14. 

Nays—None. 


PUBLIC IMPROVEMENT V. 
Ratifying and Confirming Supplementary 
Roll, 


By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That the supplementary special assess- 
ment roll for constructing a curb and 
gutter in High street from Porter street 
to Franklin avenue and in Custer avenue 
from Michigan avenue to Vine street aa 
returned by the city assessor be and the 
same is hereby ratified and confirmed, 
and that the mayor be and hereby is 
directed tq affix within ten days, his war- 


rant directing the city treasurer to re- 


fund to all persons who have paid said 
tax as originally assessed the pro rata 


. amount of dlfference as shown in said 


- suppiementary roll, 


and collect all un- 
paid tax as shown on said roll on or be- 
fore Sept. 36, 1920. 

Adopted by the following vote: 


Yeas—<Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard Main, McClellan, Redfern, 
Sanders, Trager—14. 

Nays—None. 


By Ald. Britten 

Resolved by the city council of the city 
of Lansing: 

That the supplementary special assess- 
ment roll for the following named pave- 
ments: Shiawassee street, from Pennsyl- 
vania avenue to M. C. R. R, tracks, 
Larch street, from Michigan ave. to Shia- 
wassee atreet, Grand ave,, from Wash. 


tenaw st. to Main st., Main- at., from ~ 
Washington avenue to River = street, 
Mt. Hope ave., from Washington ave. 
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to Cedar st. As returned by the city 
assessor, be and the same as hereby 
ratified and confirmed and that the mayor 
be and hereby is directed to affix within 
10 days his warrant directing the city 
treasurer to refund to ail persons who 
have paid such tax as originally assessed 
the pro rata amount of differenee as 
shown in the said supplementary roll, 
and collect ail unpaid tax as shown on 
said roll at the time and in*the manner 
heretofore prescribed by this council. 
Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard Main, McClellan, Redfern, 
Sanders, Trager—14, ‘ 

Nays—None, 

ORDINANCES, 


On motion of Ald. Avery, the council 
resolved itself into a committee of the 
whole to consider ordinances- 

The mayor call Ald. Doughty to 
“the chair to preside over the committee 
of the whole, the committee arose and 
through its chairman reported that it 
had considered an ordinance which pro- 
vided for the division of the various wards 
into election precincts, and would rec- 
ommend that the same be passed. 

Council then resumed regular session. 


By Ald. Avery— 

That council rule No, 23 be suspended 
and that an ordinance entitled: “An 
ordinance to amend sections 1, 2, 4. 
5, 7 and 8 of the ordinance entitled: ‘An 
ordinance to provide for the division of 
the first, second, third, fourth, fifth, sixth, 
seventh and eighth wards of the city of 
Lansing into one or more election pre- 
cincts respectively and for the appoint- 
ment of a board of election commission- 


ee 


3, 


ers be placed on order of third read- 
ing. 
Adopted by the following vote: 
Yens—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, 


Sanders, Trager,—14, 

Nays——None, 

The following ordinance was then read 
a third time: 

An ordinance to amend sections 1, 2, 3 
4, 5, 7 and 8 of an ordinance entitled “An 
ordinance to provide for the division of 
the first, second, third, fourth, fifth, 
sixth, seventh and elghth wards of the 
city of Lansing into one or more election 
precincts respectively and for the ap- 
pointment of a board of election commis- 
stonerg, 

The City of Lansing Ordatins: 

Section 1, That sections 1, 2, 8, 4, 6, 
7 and 8 of an ordinance entitled “An or- 
dinance to provide for the division of the 
first, second, third, fourth, fifth, sixth, 
seventh and eighth wards of the city of 
Lansing into one or more election pre- 
cincts respectively and for the appoint- 
ment of a board of election commission- 
ers’’ be amended so as to read as follows: 

Section 1. The first, second, fifth and 


seventh wards of the city of Lansing are 
hereby divided into threeelection districts 
or voting precincts which shal! be destg- 
nated as “Fllection District Number One,” 
“Blection District 
“Blection District 
each ward respectively. 


Number Two,’® and 
Number Three,” and 
The Third and 
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Fourth wards of the city of Lansing shali 
be divided into four election districts er 
voting precincts which shall be designat- 
ed as “Election District Number One,’’ 
“Election District Number Two,’ ‘‘Elec- 
iton District Number Three,” and ‘“Elec- 
tion District Number Four’’ in each ward 
respectively. The Sixth ward shall be dl- 
vided into five election districts or voting 
Precincts which shali be designated 
“Election District Number One,”’ ‘“Hlec- 


tion District Number Two," “Election » 


District Number Three,” ‘Election Dis- 
trict Number Four,” and ‘Election Dis- 
trict Number Five.” The Eighth ward 
shall comprise one election or voting pre- 
cinct. 


* 

Section 2, Election District No. 1 of 
the First ward shall consist of all that 
portion of the First ward lying north of 
the center line of Frankiin avenue and 
west of the center line of High street. 

Biection District No. 2 of the First 
ward shall consist of ali that territory in 
the Firat ward iying south of the center 
line of Frankiin avenue and west of the 
center Ihe of Pennsylvania avenue, 

Election District No. 3 of the First 
ward shall consist of ali that portion of 
the First ward lying east of the foilow- 
ing line: Commencing at the Iintersec- 
tion of the north city limits and High 
Btreet, thence along the center line of 
‘High street to the center line of Frank- 
jin avenue, thence east along the center 
line of Franklin avenue to the center line 
of Pennsylvanfa avenue, thence south 
along the center line of Pennsylvania 
avenue to the center line of Sheridan 
atreet. 

Section 8. Election District No. 1 of 
the Second ward shall consist of all that 
Portion of the Second ward lying north 
of the center line of Michigan avenue 
and east of the center iine of Butler 
street. 

Election District No. 2 of the Second 
ward shall consist of ali that ‘8 ee of 
the Second ward tying south of the cen- 
ter line of Michigan avenue and east of 
the center line of Butter street. 

Election District No, 3 of the Second 
ward shal] consist of all that portion of 
the Second ward lying west of the center 
line of Evutler street. 

Section 4. Election District No. 1 of 
the Third ward shal] consist of al] that 
portion of the Third ward lying east of 
the center line of Walnut street. 

Election District No. 2 of the Third 
ward shall consist of all that portion of 
the Third ward lying west of the cen- 
ter line of Walnut street and east of the 
center iine of Sycamore street. 

Election District No. 3 of the Third 
ward shall consist of all that portion of 
the Third ward lying west of the center 
line of Sycamore street and east of the 
center line of Logan street. 

Election District No. 4 of the Third 
ward shall consist of all that portion of 
the Third ward lying west of the. center 
line of Logan street. 

Section 6 Election District No. 1 of 
the Fourth ward shall consist of the fol- 
lowing described territory: Commencing 
at the intersection of the center line of 
Knollwood avenue and the Grand river, 
thence south along the center line of 


> ‘ 


August 2, 1920. 


Knoliwood avenue extended to the can- 
ter line of Maple street; thence east on 
Maple atreet to the center line of State 
street; thence south on State street to 
the center Jine of Daleford avenue; thence 
east on Daleford avenue to the center line 
of Grove street; theuce south on Grove 
street to the center line of Biuff street; 
thence east on Bluff street to the center 
line of Pine street; thence south on 
Pine street to the center iine of Jeffer- 
son etreet; thence east on Jefferson street 
to Grand river; thence northwesterly 
along Grand river to place of beginning. 
Election District No. 8 of the Fourth 
ward shall consist of the following des- 
cribed ,territory: Commencing at the 
intersect of the center line of Hyiand 
street extended and the west city’ limits; 
thence east along Hyland street to the 
center line of Logan street; thence south 
along Logan street.to the center line of 
Daleford avenue; thence east along Dale- 
ford avenue to the center line of Grove 
street; thence south along Grove street 
to the center line of Bluff street; thence 
east along Biuff street to the .center line 
of Pine street; thence south along Pine 
Street to the center line of Shiawassee 
street; thence west aiong Shiawassee 
Street extended to the city limits, 


Election Diatrict No. 4 of the Fourth 
ward shall consist of the following des- 
cribed territory: Commencing at the in- 
tersection ~of the center line of Knoll- 
wood avenue and the Grand riyer, thence 
s0uth on Knollwood avenue to the center 
line of Maple street; thence east on Ma- 
ple street to the center line of State 
street; thence south on State street to 
the center line of Daleford avenue; 


thence west on Daleford avenue to the - 


center line of Logan gtreet; thence north 
on Logan street to the center line of Hy- 
land street; thence t along Hyland 
street extended to 16 ecilty limits. 

Election District 0. 2 of the Fourth 
ward shall consist of ail that portion of 
the Fourth ward lying south of the cen- 
ter line of Madigon street and east of 
the center line of Pine street. 

Section 7. Election District No. 1 of 
the Sixth ward shall consist of ail that 
portion of the Sixth ward lying north 
and west of Grand river. , 

Election District No. 2 of the Sixth 
ward shall consist of all that portion of 
the Sixth ward lying between Beal ave- 
nue extended from Grand river to south 


_city mits and the following described 


line: Beginning at the intersection of 
the center line of Washington avenue 
with Grand river; thence south to the 
center line of Mt. Hope avenue; east on 
center line of Mt. Hope avenue to the 
center line of Forest avenue; south wa 
Forest avenue to the city Hmita. 

Election District No. 8 of the Sixth 
ward shall consist of all that portion of 
the Sixth ward lying between the center 
line of Cedar street and thefollowing des- 
scribed line: Commencing at the intes- 
section of Grand river with the center 
line of Washington avenue; thence soutn 
to center line of Mt. Hope avenue; thence 
east to the center line of Fayest avenue; 
thence south to city limits. 

Election District No. 4 of the Sixth 
ward shal] consist of all that portion of 


of Lansing and Forest Pa 
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the Sixth ward “lying east of the center A. C. Sack, et al, A. Winegar... 2851 11 


line of Cedar street. H. Derhammer, et al, A. Winegar 668 90 
* Election District ‘No. 6 of the Sixth Don Carey, et al, A. Winegar .. 443 76 
a ward shall consist of all that portion of Geo. Toman, et al, A. Winegar .. 613 90 
a the Sixth ward lying west of the center A. D. Donnelley, et al, Joseph 
line of Beal avenue extended from Grand Beck ...... Wc occa ce ccccccccine ual 
river to south city limits. Velma Garner, J. A. Humphrey.. 50 12 | 
Section 8. Blection District No. 1 of Lansing Fuel & Gas gt Cie | 
the Seventh ward shall consist of ail that Humphrey ............: oa "6 ‘a 


territory within the Seventh ward lying Standard Oil Co., J. A. Humphrey 10 00 
north of the center Mine of Shiawassee Cc. C. Young, J. A. Humphrey .. 25 00 
street and weat of the center line of Mich. State Health Dent., 7. “= 


MiwMphrOy 6. viens cvcsccetuccuen 34 20 | 


Pennsylvania avenue. 
Election District No. 2 of the Seventh C. EB. Stabler & Co., ‘Ss. ie Humph- 
ward shall consist of all that portion of ln, vc ous ¢ ooo, 23 86 


- _ the Seventh ward lying south of the cen- Milton Shaw, i Humphrey "90 00 
ter line of Shiawassee street and west of Henry Washington, y «A BHom- 

the center line of Pennsylvania ave. phrey 

Election District No. 3 of the Seventh Alva F. Watkins & Co.. J. A. 

ward shall consist of all that portion of oy 


rict Libraries 











Humphrey .1..siessees F 3 70 
= the Seventh ward lying east of the center H. Nearing, H. Lee Buncrott.. 328 25 } 2 
line of Pennsyivania avenue. H. L. Bancroft, H. Lee Bancroft 60 v0 DF 
R. W. Smith, et al, H. Lee Ban- ai 
= By Ald. Avery— ROD is Sess 20s ca ..2+ 1059 “4 ® 
: That the ordinance esses considera- Geo. BP. | Ne am & Son, H. Lee <x 
tion be now passed. MARRGPOTt lw. ss os - 8495 5 

Adopted by the following vote: Dudley Paper Co., H. Lee Ban- 

SONG. Ase: Erion, Doughty. COME a eee a + i ees gel . 43 61 3 | 
Dymondm Eddy, Fowler, -Howe, lock, Cc. J. Fox’ C. J. Fox 50 00 or | 
Leonard Main, McClellan, Redfern, City , Traoadcar. Fr er © A Q . 
Sanders, Trager—t14. : ; =a 

~N Scheider © ......:3 «ss sn eee ee 232 vO ro | 

aye as. Clarissa Anderson, Frieda A, ei 
= Schneider ...........0000: wee. «= 298 cu 

ae he. Leeaere Dorothy Eddy, Freida ‘A. Schneid- = 

That the building code ordinance be re~ or ccc c eect eee u ee ote 58 22 
referred to the committee on ordinances, A Saleska, Frieda A. Schneid- o 

Carried, « CP 6G) vis Uvingetan Gee 32 64 is 

‘ ©. M. Fuller, Jos. Beck ........ 84 44 % 
SPECIAL ORDER ©. E. Wood, C. E. Wood ...... 28 39 a4 
Lansing Fuel & Gas Co, C. T. an 

The following claim was ailowed and \F | ier 12 50 vi 
referred to the city assessor to be spread F. W. Miller, C. T. Lord ....... 468 9 2a 
upon the next general tax roll: © TT, terd, C. TT; Lerd. 2.0. 0ee 946 09 
Claimant Endorser Amount Wm. Clark, A. C. Laycock .... 4 00 3 il 
W. F. Clark, Jas. A. Humphrey$ 45 00 Wm. Clark, A. Seymour ........ 26 00 om 

Adopted by the following vote: Gregory, Mayer & Thom, J. A. DD 

Yeae—Ald. Avery, Britten, Doughty, Lia re eee oe . fae o 
Dymond, Eddy, Fowler, Howe, Klock, Wm. M. Hermes Co., J. A. Par- o 
Leonard, Main, McCiellan, Redfern, San- ee eee : 17 65 = 
ders, Trager—14. Cora Carpenter, J. A. Parsons si 12 00 = 

Nays—None. A. D. Crosby, F. H. Presley .... 519 70 = | 

Pelican Carbon Co., F, H. Presley 3 00 a 

GENERAL OKDER Allen-DeKleine, F. H. Presley... 129 55 sg 

‘Mich. Children’s Home Society, to) 
Claims Allow¢a F. H. Presléy .....:... resoee. SIE ier 

Claimant Endorser Amount Harvey & Arthur Lumbert, O.. EB. 8 
Amer, Petroleum Prod. Co, A Mebert vx. st. . nieve eee coseee 286 60 Sal 

Wimemar ccccccsecennevcccsess Qa004 41 Hoyt Woodman, O. B. Eckert .. 913 50 © | 
Dept. Public Works, A. Winegar 8 62 Grand Trunk Ry. Co., O E Eckert 142 19 =a 
Worden Grocery Co., A, Winegar 17 46 Mich, Central R. R., O. E. Eckert 117*30 re 

'- New York Centrai R. R, A. Ripley & Gray, O, E. Eckert .... 5 76 oa 

a! MPIGGRRT ok Vege et ova se or mly 1 44 The Briggs Co.,, O. E. Eckert.. 1132 80 oe 

a Longstreet Lbr. Co., A. Winegar 24 06 Heller Bros., O. E. Eckert .... 387 45 oF 

Olie Gillson, A. Winegar ...... 15 40 Young Bros, & Daiey, O. E. “i 

H. G. Christman Co., A. Winegar 6561 00 Bower’ ois. . «ds. 810 25 { 

- The Osborn Mfg. Co., A. Winegar 77 08 Indianapolis Blue Print & Supply | 

1 Standard Real Estate Co, A. | Co.,, O. BE. Bekert ..,s,ceeses5 | oe Be “7 

WHEMSEGEE ve crecsoecoesccvccesn 850 90 Board Water & Electric _ Light | 

¥ Rochester Can. Coa., A. Winegar 2640 00 Com.,, O. Ei Bekert ........9. 2 10 a 
A, Winegar, A. Winegar ...... 19 60 Butler Construction Co., O. E. ( 

Grand Trunk Ry. Co,, A. Winegar 63 90 V4 aan eee Tee re -+e. 2904 00 : 

Brown-Gordon Coa., A. Winegar. 292 41 Harvey & Arthur Lumbert, ‘O. E. 

Young Eros. & Daley, A. Winegar 267 51 Cert ek enw) ogee es oseee 196 62 — 

Hoyt Woodman, A. Winegar .... 9302 24 Arthur & Harvey Lumbert. O. E. | 

W. A. Leyrer, A. Winegar ..... 46 00 BBCISOTE. ce es eee cosees, 168 46 | 

KF. N. Rounsville, A. Winegar.... 76 E. J. Noyce, O. E. Eckert. veeeee 2806 00 


State Journal Co., A, Winegar 5 67 Gohr Bross O. E. Eckert ...... 200 00 “Fh 
J. G. Huber, A, Winegar .,...... 453 00 Dept. Public Works, O. E. Eckert 32 98 
Eagle Chemicai Co., A. Winegar 38 The Lansing Co., O. E. Eckert .. 13 21 









~ = Earl J. Mester, 


— Lansing 1 Tent & Aumting Co., O. 


Ek ‘Hekert eazueoea eve eer usevessane# 

i. Brass & Iron Coa, oO. E. 
Eckert eee eee ges ernes ores ansers 60 

4 * City Lbr. Co., Oo, EB, 

_ ‘Eckert eeesaeeranesececeserenesne 1 
iller Coal Co., O. E. Eckert .. 69 
Hutchins, O. BE. Eckert ...... 12 

>  Gohr Eros, Contracting Co., O. E. 

SS Eckert ees ean eennaga 10 
Alfred Seymour 124 


> eaves eens 


_ H. Simmons, et al, O. E. Eckert 1266 
F. Burgess, et al, O, B. Eckert... 901 


os 


er > Gone a gd hs 6 gan i: 
Adopted by the “foil ing vote: ' 

Yeas—Ald. Avery, Britten, Doughty, . 
Dymond, Eddy, Fowler, Howe, Kock, 
Leonard, Main, McClellan, Redfern, San- | 
ders, Trager—14. 

Nays—None. 
- Council adjourned, 

JUDSON A. PARSONS, 
City Clerk. 

City ¢Clerk’s Office, Aug. 2, 1920. 
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Regular Session, Monday August 9, 1920. 


City Council Rooms, 
Lansing, Aug. 9, 1920. 

The city council met in regular session 
and was called to order by Mayor B. A. 
Kyes. 

Roll cali: 

Preaent—Ald. Avery, Britten Doughty, 
Dymond, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, 
Trager—13. 


Absent—Ald. Burgess, Hddy—3, 


The record of the previous sessions was 
approved as printed. 


.PETITIONS AND COMMUNICATIONS.. 


The Standard Casting Co. applied for 
building permit to erect a building on lot 
3, block 12. 

On motion of Ald. Doughty, the permit 
was granted and the city clerk directed 
to issue the same. 


Harvey J. Ferris presented plat to be 
known as Ferris Subdivision, for accept- 
ance by the council, 


Referred to committee on streets. 


A petition was received from twenty 
persons asking that Massachusetts Ave. 
be sprinkled. 

Referred to the superintendent of pub- 
lic works and committee on streets. 


H. F. Mack presented a claim for $7.88 
on account of damage to automobile by 
loose manhole cover, 


Referred to committee on city affairs. 


Mrs. L. L. Champlin and four others 
petitiane for sidewalk on both sides of 
Lenore avenue from Beal avenue to Os- 
band avenue’ where there is.no waik. 

Referred to committee on“sidewalks. 


Ps 


Appeals. 


This ig the time set for hearing appeals 
on the especial assessment rol) for sewer 
in May street, from Cleveland street to 
east 236 feet. 

No appeals, 


OPENING OF BIDS. 


The following bids were received for 
conatructing sewer in Franklin avenue 
from Hayford to east city limits: 

Bid of John Bray, $790.00. 

Bid of Frank Bowen, $1,036.30. 

Bid of August DePorter, $690.00. 

Bid of James Ferguson, $1,029.44. 

Bid of Leo Verlinde & Buysse, $690.00. 
By Ald. Leonard— 

Resolved by the city council of the city 
of Lansing: . 

That-the bid for the construction of a 
sewer in Franklin avenue from Hayford 
avenue to city limits, for the sum of 
3690.00, being the best and lowest bid, 
that same be and hereby is accepted, and 
be it further resolved that the mayor and 
city cierk be directed to execute a con- 
tract with the said 
in behalf of the city of Lansing, according 
to gaid bid presented, and specifications on 
file, 

The above resolution was placed on file 
for one week in office of city clerk in ac- 


c cordance with section 92 of city charter. 


REPORTS OF CITY OFFICERS. 


The report of the sealer of weights and 
measures for the week ending August 7, 
31920, was received and placed on file. 


To the Honorable Mayor and City Coun- 
clj, of the City‘of Lansing, 
Gentlemen: ; 

I herewith report that on August 5th, 
I gold in Detroit hogs weighing 19,960 
pounds at 16.2c for which I have received 
a check for $3,167.08 and credited same to 
garbage disposal, 
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19,960 Ibs. at 16.2c.... $3,233.62 
Feed sem speeoeonvnevegcange eves $14.30 
PPPGIGHt 3. .nccccvsssuves 37.89 
Commission .....ceceee 14,00 
TRAMUrANCE 2. cece c ntsc 25 66.44 

$3,167.08 

. Respectfully, 
A. WINEGAR, 


Supt. Pub, Works. 
Received and placed on file. 


Hon. Mayor and City Council, 


Gentlemen: 


Agreeable to your order I herewith sub- 
mit the following special assessment rolls, 
estimate cost: 

220 feet sewer south side Michigan ave. 
from sewer in Magnolia avenue east 220 
feet. 

290 feet sewer in Michigan avenue from 
Magnolia avenue to 60 feet east of Fair- 
view_avenue., 

720 Yeet.sewer in Franklin avenue from 
Hayford avenue to east city limits. 

1,290 feet sewer in Clayton street from 
66 feet north of Oakland avenue and in 
Hyland street from Becker street to lot 
30 Kudner’s Add. 

Also supplementary special assessment 
roll to actual cost, 

Grading Hayford avenue from Michigan 
avenue to Prospéct street. 

Grading and graveling Clement avenue, 
Michigan avenue to Saginaw street. 

Grading and graveling Hayford avenue, 
Michigan avenue to Saginaw street. 

Grading and graveling Leitrium avenue 

Graveling Fairview avenue from Marcus 
atreet to Elizabeth. 

160 feet of sewer in alley, block 32, 
from main trunk sewer to 160 feet. 

418 feet of sewer in Washington avenue 
from Jefferson street to 38 feet north of 
Madison. 

700 feet of sewer in Francis avenue 
from Fernwood street to 213 feet south of 
Saginaw. 

976 feet of sewer in Francis avenue 
from 20 feet north of Vine street to Fern- 
wood street and west in Fernwood street 
150 feet. 

260 feet sewer in north side of Michigan 
from sewer in Foster avenue to-55 feet 
west of Francis avenue, 

272 feet sewer in Jerome atreet from 


Clemens st. to 56 feet west of Fairview 


avenue. 
625 feet sewer in Foster avenue from 
152 feet north of Vine street to 413 feet 
south of Vine street. 
Respectfully submitted, 
JOHN §8. BENNETT, 
Assessor. 
Recelved and placed on file. 


To the Honorable Mayor and City Coun- 
cil of the City of Lansing, 
Gentlemen: 

I herewith present you with plans and 
estimate of cost for constructing curb 
and gutter in the following named 
streets: 

Wall street from Center to Cedar street 

H@timated cost ............, $684.00 

First Ward Highway fund .. 24.00 





To be assessed ........... . $660.00 


Johnson avenue, from May to Sheridan 
street: 
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Estimated cost ete esneererusese - $922.00 
Seventh Ward highway fund 64.00 


a 


To be assessed oye owe donee OR E.00 


Cleveland street, from May to Sherldan 
street: 
Estimated cost ........+.+-+$919.00 
Seventh Ward highway fund 79.00 





To be assessed .....5-259--+ $840.00 


Clemens avenue, Michigan avenue to Je- 
rome atreet: ‘ 
Estimated cost ......5..q +. $689.00 
Kighth Ward highway fund 29.00 





To be AaBSBBEd ,.ceicecsseeeces $660.00 
Respectfully submitted, 
0. E. ECKERT, 
City Engineer. 
Received and placed on file. 


To the Honorable Mayor and City Coun- 
ceil of the City of Lansing, 
Gentlemen: 4 
I herewith present you with plans and 
estimate of cost for a sewer in south 
side of Franklin avenue from MHayford 
avenue to east city IHimits. 





Eatimated cost eervreaneseaone .$1041,00 
(ity's 1-6 eevee ere hans ae anae 178.60 
To be assessed ae Feereanan ..§ 867.60 


Respectfully submitted, 
Oo. BE. ECKERT, 
City Engineer. 
Received and placed on file. 


To the Honorable Mayor and City Coun- 
cil of the City of Lansing, 
Gentlemen: 

I herewith present you with the anti 
cost of grading the alley north of Sagi- 
naw atreet between Grove atreet and 
Wisconsin avenue ,. 

ACHUSl GORE .coccccdedeccccee sMaOd. G8 

Also for constructing a drain in alley 
block 115 and across Allegan street: 

Actual BOOMER  issescscccccsca oo fh TROE 

Respectfully eubmitted, 
Oo. E. BCKERT, 
City Egnieer. 
Received and placed on file, 


REPORTS OF COMMITTEES 


The commfgttee on sewers to whom 
was referred the petition for a sewer in 
Theodore street from Linwood street to 
alley begs leave to report as follows: 

We recommend the petition be “grant- 
ed. 

A. H, LEONARD, 
H. & FOWLER. 
Received and placed on file, 


The committee on sewers to whom 
was referred the petition for a sewer in 
Hayford avenue from Kalamazoo street 
to Marcus street begs_ leave to report as 
follows: 

Sewer cannot be built at present, no 


outlet. 
A. H. LEONARD, 
H. 8S. FOWLER. 
By Ald, Leonard— 
That report of the committee be 
adopted, Carried. 
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The committee on sewers to whom was 
referred the petition for a sewer in Lin- 
wood street from Warner. atreet to 
Theodore street begs leave to report as 
fo}lows: 

_T recommend the petition be gfant- 
ed, 


“A, H. LEONARD 
- H. 8S, FOWLER 


" Received and placed on file. 


The committee on 
was referred the petition for a sewer in 
Lenawee street between Cherry street 
and Grand ave. begs leave to report as 
follows: : 

We recommend 
granted. 


that the petition be 
A. H. LEONARD 
H. Ss. FOWLER 
Received and oblaced- on file. 


The committee on streets to whom 
was referred the petition to grade and 
gravel Parker street from Main street 
o Hazel street begs leave to report as 
F follows: 

, We recommend | that the petition be 
granted. 
W. T. BRITTEN 
F, W. REDFERN 
_- Oo. Cc. HOWE 

Received and placed on file. 

The committee on streets to whom 
Was referred the petition to pave Lapeer 

+ getreet from Butler street to Logan atreet 
we begs leave to report as follows: 
‘ “a recommend the petition be grant- 
ed. 
W. T. BRITTEN, 
Fr W. REDFERN 
Oo Cc HOWD - 
Committee on ‘Streets. 
Received and paced on file. 


The committee on streets to whom was 
- yeferred the petition for grading and 
praveling Climax street from Pennsyl- 
unin avenue to Parker street begs leave 
wf to report as follows: 
- We recommend that 
granted. 


the petition be 


W. T. BRITTEN 
F. W. REDFERN 
Go. Cc. HOWE 
Committee on Streets 
Received and placed on file. 


The committee on street to whom was 
referred the proposed plat of Culver’s 
subdivision of lot 16 and part of lot 17, 

- on sections 4, 6, 8 and 9 town 4 nortn, 
range 2 west, begs leave to report as fol- 
_ lows: ; 
We recommend that the proposed plat 
_- be approved 
W. T. BRITTEN, 
F, W. REDFERN 
0. Cc. HOWB 
Committee on Streets 
By Ald. Britten— 

That the report of the committee be 
adopted. 

Carried. 


The committee on gas matters to 
| whom was’ referred the communication 
from John Donahue relative to having 

gas main extended to his residence at 


sewers to whom ~ 
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814 Somerville avenue begs leave to re- 
port as follows: 

We recommend that the Lansing Fuel 
& Gas Co. extend main on Somerville 
avenue upon payment to them of $60 by 
John Donahue, said $50 to be refunded by 
Gas Co. when two house connections 
have been mode from aforesaid main ex- 
tension, 

A. H. LEONARD, 
H. 8S. FOWLER 
A. H. DOUGHTY 
Committee on Gas Matters. 
By Ald! Leonard— 

That report of the 
adopted. - 

Carried. 


committee be 


The committee on city affairs to whom 
was referred the claim of H. F. Mack 
for the sum of $7.66 for damage to au- 
tomobile and loss of gasoline, report rec- 
ommending that the claim be allowed 
and an order drawn on the *aontingent 
fund in payment of the same for the 
amount of $7.66. 

JOHN McQLELLAN, 
B. S. AVERY 
Committee on City Affairs, 
By Ald. McClellan— 

That the report of the committee be 
adopted, 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 
ger—13. 

Nays—None, 


BONDS APPROVED 


The drain layer license bond of J. N. 
DeCamp ag principal with Aetna Cas- 
ualty & Surety Co. as surety, was ap- 
proved. 

The dray license bond of John W., 
Curtis as principal with Hugh A. Lough- 
lin an@ A. M,. Chase as surties, was ap- 
proved, 

The pedder license bond of Reuben 
Stolarsky as principal with Fidelity & 
Deposit Co. of Maryland as surety, was 
approved, 

The dray license bond of Thomas Rus- 
sell as principal with M, D. Rork and 
Eari.L. Fish as sureties, was approved. 

The contract for city planning bond 
of Harland Bartholmew_ as principal 
with Fidelity & Casualty Co. of New 
York City as surety, was approved. 

Adopted by the following vote: 

Yeas—Ald, Avery, Britten, Doughty, 
Dymond, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 
ger-—13. 

Nays—None, 


RESOLUTIONS AND NO- 
TICES 


MOTIONS, 


By Ald. Doughty— 

Resolved by the city council of the city 
of Lansing: 

That Harland FEartholmew make a 
plan for an underground crossing for the 
Grand Trunk R. R. tracks at Pennsyl- 
Vania avenue, 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
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Dymond, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 
ger—13, 

Nays—None. 


By Ald. Leonard— 
} Resolved by the city council of the city 
| of Lansing: 
| Theat the superintendent of public 
{ works be and is hereby instructed to buy 
and install an electric drill at the city 
sl shop. Much repalr work can then be 
i done there, that is now taken to outside 
if » repair shops, and charge same to iC7. 
| Adopted by the following vote: 
j Yeas—Ald. Avery, Britten, Doughty, 
-. Dymond, Fowler, Mowe, Kiock, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 
ger—138. 
Naysa—None. % 


By Ald, Britten— 
pm! Resolved by the city council of the city 
— of Lansi=s: 

That the mayor and city clerk be and 
| they are hereby authorized to rent to 
| the Briscoe Corporation, the red sheds 
a on the south side of the Manufacturers 

railroad at ($25) twenty-five dollars per 
month, they to repair the roof to protect 
their materials stored therein, rentai to 
, extend at least five months. 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 
ger—18. 
Naysa—None. 


By Ald. Leonard and Fowler— 
, Resolved by the city council of the city 
r of Lansing: : 
That the superintendent of public 

works be and hereby is instructed to 
cause the necessary repairs to be made 
i | to the property owned by the city of 
| Lansing occupled by Mrs. Smith on Ash 
4 street as per contract with Mrs. Smith. 
lH Adopted by the following vote: 

r Yeas—Ald. Avery, 
i Dymond, Fowler, 
ee Main, McClellan, 
1 ger—18. 

' Nays—None. 
i By Ald, Dymond— 
| Resolved by the city council of the city 
| 


Britten, Doughty, 
Howe, Klock, Leonard, 
Redfern, Sanders, Tra- 


of Lansing: 

- That the city clerk draw an order on 
' . - the uncollected tax and abatement fund 
in favor of the city treasurer for the 
amount of $20.84 because of an erronious 
assessment on the south haif of lot 19 
block 203 city of Lansing. 

I" Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Doughty, 
4 

‘ 

{ 


a Dymond, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 
ger—13. 

Nays—None. 


By Ald. Leonard— 


| 

| That the minutes of the council pro- 
ceedings of August 2, 1920, be corrected 
‘Oy 80 that on page 16, of the printed copy 
in the description 
4 No. 
i" **“Madison’”’ 
. 


of Election District 
2 of the Fourth ward, the word 
shall read ‘Jefferson.”’ 
Adopted by the following vote: 
Britten, Doughty, 





Yeas—Ald, Avery, 
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1920. 


Dymond, Fowler, Howe, Elock, Leonard, 


Main, McClellan, Redfern, Sanders, Tra- 
ger—18. 

Nays——None, 
By Ald. Leonard— « 

Resolved by the eity council of the 
city of Lansing: 

Whereas, one Marshall Truax, a _ resi- 


dent of the city of Lansing is afflicted 


eWith leoprosy and by reason of the same 


is a public charge, 

Therefore be it resolved that tne 
health officer of the city of Lansing be 
and is hereby directed to obtain a site 
from the state of Michigan on the banks 
of the river about half way . between 
Lansing and East Lansing and prepare 
a temporary hospital for said Marshall 
Truax and take such steps as may be 
necessary for the proper care of him and 
report his doings to this council, 

Adopted by the following vote: 

Yeas—Aid. Avery, Britten, Déughty, 
Dymond, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 
ger—13. 

Nays—None, 


By Ald. Leonard and Howe— 

Resolved by the city council of the city 
of Lansing: 

That the engineering department 
cause drains to catch basin on corner 
Chestnut and Lapeer to be cleaned out 
so water wil be carried away from this 
point. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Fowler, Howe, Kiock, Leonara, 


Main, McClellan, Redfern, Sanders, Tra- 
ger—18, 

Nays—None, 
By Ald, Fowler— 

Resolved by the city council of the, 


city of Lansing: 

That the resolution of one week ago 
in regard to decorating rooms in city 
hall be reconsidered. : 


Carried. 
Original resolution now being before 
the councli it was 


Adopted by the following vote: 

Yeas—Aid. Avery, Doughty, Dymond, 
Fowler, Howe, Kliock, Main, McClellan, 
Redfern, Sanders, Trager—11. 

Nays—Ald, Britten, Leonard—#2, 


SIDEWALK ‘RESOLUTIONS 


By Ald. Klock— 

Resolved by the city council of the city 
of Lanaing: 

That it is a necessary public improve- 
ment and it is hereby determined that 
a new artificial stone sidewalk six feet 
wide -shall be bulit in front of jot 10 
block 52 on the east side of Washington 
avenue, owned by John Herrmann.estate; 
and that the owner of asaid above des- 
cribed lands be and he is hereby re- 
quired to build the same and in aecord- 
ance with the specifications on file’ in 
the office of the city engineer on or be- 
fore the 18th day of September, 1920. © 

That the superintendent of public 
works is authorized and dtrected to pro- 
ceed to construct such artificial stone 


> 


oroie 
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walk in front of the above described 


premises after the expiration of said 
date, upon the failure of the owner or 
owners of the parcels herein described 
to construct the same as hereby required; 
and that the expense of constructing the 
same shall be pald out of the conting- 
ent fund, and the city assessors are 
hereby directed to assess the expenses 
of constructing the same against said 
described land as provided by. section 
five of Ordinance No. 23, of the Revised 
Ordinances of the city of Lansing, and 
ehapter 17 of the city charter, 

The city clerk is directed te give due 
notice hereof by pubHcation of a no- 
tice of this resolution. for three succes- 
sive days as provide y said ordinance 
No, 23. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 
ger—13., 

Nays—None, - 


SPECIAL ASSESSMENT ROLL TO 
ACTUAL COST 


By Ald. Britten— 
' Resolved by the olty council of the 
city of Lansing: 

‘That the special assessment rol) for 
grafiing alley north of Saginaw st. be- 
tween Grove at. and Wisconsin ave. be 
returned to the city assessors for cor- 
rection to actual cost, as reported by the 
city engineer in a communication this 
day which shail then be returned to 
thia cuncil at its next regular meeting, 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Doughty, 


» Dymond, Fowler, Howe, Klock, Leonard, 


Main, McClellan, Redfern, Sanders, Tra- 
ger—13, 
Nays—None. al 


5 


¥ 
Ey Aid, Leonard— 

Resolved by the city council of tne 
city of Lansing: 

That the special assessment roll for 
constructing a drain aoross Allegan at. 
anda in alley block 115 be returned to the 
oity assessors for correction to actual 
cost, as reported by the city engineer in 
a communication this day which shall 
then be returned to this council at its 
next regular meeting. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 
ger—13. 

Nays—None. 


By Ald. Leonard— 

Resolved by the city council of the 
city of Lansing: 

That the speclal assessment roll for 
constructing a sewer in alley block No. 
$2 be returned to the city assessors for 
correction to actual cost, as reported by 
the clty engineer in a communication 
March 17, 1919 which shall then be re- 
turned to this council at its next regular 
meeting. ; 

Adopted by the following vote: 

Yeas—-Ald. Avéry, Britten, Doughty, 


COUNCIL PROCEEDINGS ; 5 


Main, McClellan, Redfern, Sanders, Tra- 
ger—13. 
Nays—None. 


PUBLIC IMPROVEMENT I. 


By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That it is a public necessity, and it is 
hereby determined to grade and gravel 
Parker street from Main street to Hazel 
atreet, 

That the city engineer be and hereby 
is directed to estimate the kind and 
quantity of material to be used therefor, 
and to estimate in detail the probabte 
cost and expense of such work and of 
the materials to be used therein, and 
make a record thereof in his office, and 
cauge to be prepared so far as necessary, 
plans and specifications for such work, 
and to prepare a profile of such portion 
of said street and report his d*®termin- 
ation, estimate and plans to the city 
oouncil at its next regular meeting, or 
as soon thereafter as possible, as re- 
quired by the charter of said city. 

Adopted by the following vote: . 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 
ger—13. 

Nays—None. a 
By Ald. Britten— / 

Resolved by ‘the city council of the 
city of Lansing: 

That it is a public necessity, and it is 
heeby determined to pave Lapeer street 
from Butler to Logan. 

That the city engineer be and here- 
by is directed to estimate the kind and 
quantity of materiat to be used there- 
for, and to estimate in detail the prob- 
able cost and expense of such work and 
of the materials to be used therein, and 
make a record thereof in his offica, and 
cause to be prepared so far as neces- 
Sary,. Plans and specifications for such 
work, and to prepare a profile of such 
portion of said street and report hig de- 
termination, estimate and plans to the 
city council at its next regular meeting, 
or a8 soon thereafter as possible, as re- 
quired by the charter of said city. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 
ger—~13., : 

Nays—N one. 


By Ald. Britten— 


Resolved by the city council of tne 
city of Lansing: 

That it is a public necessity, and it 
is hereby determined to grade and grav- 
el Climax street from Pennsyivania ave- 
nue to Parker street. 

That the city engineer be and hereby 
is directed to estimate the kind and 
quantty of material to be used therefor, 
and to estimate in detail the probable 
cost and expense of such work and of 
the materials to be used therein, and to 
make a record thereof in his office, and 
cause to be prepared 80 far as necessary, 


Dymond, Fowler, Hawe, Klock, oo and specifications for such work, 
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and to prepare a profile of such portion 
of said street and report his detemina- 


tion, estimate and plans to the city 
council at its next reguiar meeting, or 
as soon thereafter ag possible, as re- 
quired by the charter of said city. 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Doughty, 


Dymond, Fowler, Howe, Kiock, Leonard, 


Main, McClellan, Redfern, Sanders, Tra~- 
ger—-13. 
Nays—None. 
By Ald. Britten— 
Resolved by the city council of the 


city of Lansing 

That it ig public necessity, and it is 
hereby determined to construct a curb 
and gutter on Cleveland street from May 
atreet to Sheridan street. 

That the city engineer be and hereby 
is directed to estimate the kind and 
quantity of material to be used there- 
for, and“ to estimate in detail the pron- 
able cost and expense of such work and 
of the materiai to be used therein, and 
make a record thereof in his office, and 
Cause to be prepared so far as necessary, 
Pians and specifications for such work, 
and to prepare a profile of such portion 
of said street and report his determin- 
ation, estimate and plans to the city 


council at ita next regular meeting, or 
as soon thereafter as possible, ag re- 
quired by the charter of said city. 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Fowler, Howe, Klock, Leonard, 
Main, McCiellan, Redfern, Sanders, Tra- 
ger-——13. 
Nays—None. . 
PUBLIC IMPROVEMENT II. 
By Ald. Britten— 
Resolved by the city council of the 


city of Lansing: 

That the plans and specifications re- 
turned by thecity engineer in pursuance 
of the resolution of this council adopied 
August 9, 1920, for constructing a curb 
and gutter on Cleveland gt. from May st. 
to Sheridan at. are hereby adopted. 

That the portion of the city deemed to 
be specially benefited by such improve- 
ment is all lots premisies, and subdivis- 
ions thereof fronting on or adjoining 
said portion of said Cleveland st. within 
the north line of May st. and the south 
line of Sheridan st. and extending back 
from aaid Cleveland st. a distance of 165 
feet from each side of said street except- 
ing from said described district all public 
streets, alleys, and parcels of land here- 
in described not 
and rights of way of railroads, as here- 
in included. 

That the estimated expense of 
improvement is. $919.00; 

That the expense of such tmprovement 
in public street and alley intersections is 
$79.00 which shall be paid by the city 
out of the 7th ward highway fund. 

That all of the remainder of said es- 
timated expense, to wit, the sum of $840 
shal] be defrayed by special assessment 
upon the taxable lands and premises 
within the district heretofore described,a 


said 
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adjoining said street, - 


August 9, 1920. 


* proportion to the benefits accruing to 
each parcel respectively from the con- 
struction of such improvements, and up- 
on the owners and occupants of the 
houses and lands within said described 
districta to be benefited thereby, in pro-~- 
portion as near as may be to the advan- 
tage which each ahall acquire by the 
making such improvement, and the 
remainder of suah expense, to-wit, $79 
shall be paid by the city out of the con- 
tingent fund, 

That the city assessors be and are 
hereby. directed to make an assessment 
roll in accordance. with this resolution 
and return the same to the city council 


at its next regular meeting, or as soon | 


thereafter as ma 

Adopted by the following vote: 

Yeas—Ald, Avery, HBritten, Doughty, 
Dymond, Fowler, Howe, Kiock, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 
ger—13. , 

Nays™None. 

By Ald. Eritten—- 

Resolved by the city council 
oity of Lansing: 

That the plans and specifications re- 
turned by the city engineer in pursu- 
ance of the resolution of this council 
adopted April 12, 1920, for constructing 
a curb and gutter on Johnson ave. from 
May st. to Sheridan’ st. are hereby 
dopted, 

That the portion of the city deemed 
to be specially benefited by such im- 
provement is ali lotsa, premises and sub- 
divisions thereof fronting on or adjoin- 
ing said portion of said Johnson ave. 
wthin the north line of May st. and the 
south line of Sheridan st. and extending 
back from said Cleveland st a distance 
of 165 feet from each side of said street, 
excepting from said described district 
ali public streets alleys, and parcels of 
land herein sdescribed not adjotning said 
street, and rights of way of railroads, as 
ure herein included. 

That the estimated expense of such 
improvement is $922, 

That the expense of such improvement 
in public street and alley intersections 
is $44.00 which shall be paid by the city 
out of the 7th ward highway fund. 

That ail of the remainder of said ea- 
timated expense, to wit, the sum of 
$858.00 shall be defrayed by special as- 
sessment upon the taxable lands and 
premises within the district heretofore 
described, in proportion to the benefits 
accruing to each parcel respectively 
from the construction of such improve- 
ment, and upon the owners and occu- 
pants of the houses and lands within 
said described district to be benefited 
thereby, in proportion as near as may be 
to the advantage which each shall ac- 


of the 


“quire by the making of such improve- 


ment, and the remainder of such ex- 
pense, to-wit, $64, shall Be paid by the 
city out of the contingent fund. 

That the city assessors be and hereby 
are directed to make an assessment _roll 
in accordance with this resolution and 
return the same to the city council! at its 
next regular meeting, or as wale in there- 
after as may be, 

Adopted by the following vote: 

Yeas—-Ald. Avery, Britten, Doughty, 
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Dymond, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 
ger—13. 

Nays—None. 


By Ald. Britten— 

Resolved by the city counol! 
city of Lansing: 

That the plang and specifications re- 
turned by the city engineer in pursuance 
of the resolution of this council adopted 
June 7, 1920, for constructing a curb and 
gutter on Clemens ave. 
ave. to Jerome st. are hereby adopted. 

That the portion of the city deemed 
to be specially benefited by such im- 
provemem is all lots, premises and sub- 
divisions thereof fronting on or adjoin- 
ing said portion of said Clemens avu. 
within the north line of Michigan ave. 
and the south line of Jerome st. and ex- 
tending back from saiq Clemens ave, 
distance of 165 feet from each aide of 
said street, excepting from said  de- 
Becribed district all public streets, alleys 
and parcels of land herein described not 
adjoining said street, and rights of way 
of railroads, as are herein included. 

That the estimated expense of 
{mprovement im $689.00. 

That the expense of such improve- 
ment in public street and alley intersec- 
tions is %29.00 which shall be paid by 
the city out of the sth ward highway 
fund. 

That all of the remainder of said es- 
timated expense to wit the sum of $660, 
shall be defrayed by special assessment 
upon the taxabfe lands and premises 
within the distriot heretofore described, 
in proportion to the benefits accruing to 
each parcel respectively from the con- 
struction of such improvement, and up- 
on theownersand occupantsaof the houses 
and lands within said described district 
to be benefite@ thereby, in proportion as 
near aS may be to the advantage which 
each asahall acquire by the making of such 
improvement, and the remainder of such 
expense, to-wit, $29 shali be paid by 
the city out of the contingent fund. 

That the city assessors be and hereby 
are’ directed to make an assessment roll 
in accordance with this resolution and 
return the same to the city council] at its 
next regular meeting, or as soan there- 
after as may be. we 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 
ger—14. 

Nay3s—None, 


of the 


said 


By Ald Britten— 


Resolved by the city council of the city 
of Lansing: 

That the plans and specifications re- 
turned by the city engineer in pursuance 
of the resolution of thia council adopted 
May 3, 1920 for constructing a curb and 
gutter on Wall street from Center street to 
Cedar atreet are hereby adopted, 

That the portion of the city deemed to 
be specially henefitted by such improve- 

ent ts all lots, premises and subdivisions 

ereof fronting on or adjoining said por- 

tion of said Wall street within the rast 

line of Center street and the west line 

of Cedar street and extending back from 
/ 
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said Wali street a distance of 165 feet 
from each side of said street, excepting 
from said described district all public 
streets, alleys, and parcels of land herein 
described not adjoining said street, and 
rights of way of railroads, as are herein 
included. 

That the estimated expense of said im- 
provement is $684.00. . * 

That the expense of such improvement 
in public street and alley intersecffons is 
$24.00 which shall be paid by the city out 
of the lsat ward highway fund. 

That all of the remainder of said eati- 
mated expense, to-wit, the sum of $660.00 
shall be defrayed by specia! assessment 
upon the taxable lands and premises with- 
in the district heretofore described, in 
proportion to the benefits accruing to each 
parcel respectively from the construction 
of such improvement, and upon the own- 
ers and occupants of the houses and lands 
within said described district to be bene- 
fited thereby, in proportion aa near. ag 
may be to the advantage which each shall 
acquire by the making of such improve 
ment, and the remainder of such expense, 
to-wit, $24 shall be paid by the city out 
of the contingent fund. 

That the city assessors be and hereby 
are dirceted to make an assessment roll 
in accordance with this resolution and re- 
turn the same to the city council at its 
next regular meeting, or 4s soon there- 
after as may be, 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 
ger—13. 

Nays—Nene. 


PUBLIC IMPROVEMENT ITI, 


By Aid. Leonard-— 

Resolved by the city council of the city 
of Lansing: 

That the special assessment roll for 
constructing a sewer in south side of 
Franklin avenue from Hayford avenue to 
east city limits, returned by the city asges- 
sors he received and placed on file, and 
the. city clerk be directed to publish a 
notice thereof by publication in a local 
newspaper for at least five days in accord- 
ance with section 251 of the city charter. 

Resolved further, That the city council 
will meet at the council) rbd0oms on Monday, 
the 16th day of August, 1920, at 8 o’clock, 
Pp. m., for the purpose of reviewing said 
assessment roll. : 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten,’ Doughty, 
Dymond, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 
ger-—13. 

Nays—None, 

By Ald. Leonard— : 

Resolved by the city council of the city 
of Lansing: 

That the special assessment roll for 
constructing a sewer in Clayton street 
from 65 feet north of Oakland avenue to 
Hyland street and in Hyland street from 
Becker atreet to lot 30 Kudner Add, re- 
he ae by the city assessors be received 
and placed on file, and the city clerk be 
directed to publish a notice thereof by 
bublication in a local :newspaper for at 
least flve days in accordance with section 
251 of the city charter. 

Resolved further, That the city council 
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‘willl meet at the council rooms on Monday, 
‘the 16th day of August, 1920, at 8 o’clock, 


p. m,, for the purpose of reviewing said 
assessment roll. 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Dodghty, 


Dymond, Fowler, Howe, Klock, Leonard, 


Main, McClellan, Redtern, Sanders, Tra- 
ger—13.. 
Naye—None. 


By Ald. Leonard— 


Resolved by the city council of the city 


of Lansing: 


That the special] assessment roll for 
constructing a sewer in north side of 
Michigan avenue from sewer in Magriolia 
avenue to 50 feet east of Fairview avenue 
returned by the city assessors be received 
and placed on file, and the city clerk be 
directed to publish a notice thereof by 
publication in a local newspaper for at 
least five days in accordance with sec- 
tion 251 of the cty charter. 

esolved further, That the city council 
will meet at the council rooms on Monday, 
the 16th day of August, 1920, at 8 o’clock, 
p. m., for the purpose of reviewing said 
assessment roll. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 
ger—13. 

Nays—None. 


By Ald. Leonard— 

Resolved by the city council of the city 
of Lansing: 

That the special assessment roll for con- 
structing a sewer in south side of Michi- 


gan avenue from sewer in Magnolia avenue 


to east 220 feet returned by the city 
assessors be received and placed on file, 
and that the city clerk be directed to 
publish a notice thereof by publication in 
a local newspaper for at least five days 
in accordance with gection 251 of the city 
charter, 

Resolved further, That the city council 
will meet at the council rooms on Monday, 
the 16th day of August, 1920, at 8 o’clook, 
p. m., for the purpose of reviewing said 
assessment roll. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 
ger—13. * 

Nays—None. 


PUBLIC IMPROVEMENT WV. 
Ratifying and Confirming Supplementary 
Roll. 


By Ald. Leonard— 

Resolved by the city council of the city 
of Lansing: 

That the supplementary special assess- 
ment roil for constructing a sewer in 
biock 32, as returned by the city assessor 
be and the same is hereby ratified and 
confirmed, and that the mayor be and 
hereby is directed to affix within ten days, 
his warrant directing the city treasurer to 
refund to all persons who have paid said 
tax as originally assessed the pro rata 


amount of difference as shown in said 


supplementary roll, and collect all unpaid 
tax as shown on said rol! on or before 
Sept. 30. 1920. 

- Adopted by the following ‘vote: 
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August 9, 1920. 


Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Fowler, Howe, Kiock, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 
ger-——138, . 

Nays-—None, 


By Ald. Lenoard and Britten— 

Resolved by the city council of the 
eity of Lansing: 

That the supplementary special assess- 
ment rolls for the followlng named im- 
provements: 

Grading Hayford ave. from Michigan 
ave to Prospect at. 

Graveling Fairview ave. from Marcus 
st. to Elizabeth sat, 

Grading and graveilng Clemens ave, 
from Michigan ave, to Saginaw st. 

. Grading and gravellng Hayford ave. 
from Michigan avenue to Saginaw st. 

Grading and graveling Leitram ave. 

@pnetructing a sewer in alley block 
32. Washington ave, from Jefferson st. 
to Madison st, Francis ave. from Fern- 
wood ave, to 218 feet north of Saginaw 
st. “Francis ave. from 20 feet north of 
Vine st. to Fernwood ave, and in Fern- 
wood ave. west 150 feet. Michigan ave. 
from sewer in Foster ave, to 65 feet 
west of Francis. Jerome st. from Clem- 
eng ave. to 56 feet west of Fairview ave. 
Foster ave. from 152 feet north of Vine 
st. to 413 feet south of Vine st. as re- 
turned by the city assessor be and the 
same is hereby ratified and confirmed 
and that the mayor be and hereby is dl- 
reeted to affix within ten days, his war- 
rant directing the city treasurer to re- 
fund to all persons who have paid said 
tax ag originally assessed the pro rata 
amount of difference as shown in said 
supplementary roll and collect all unpaid 
tax as shown on said roll on or before 
Sept. 80, .1920., 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Fowler, Howe, Klook, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 
ger—18, 

Nays—None. 


CONSTRUCTION OF SEWERS AND 
DRAINS, I. 
By Ald. Leonard— 


It Is the opinion of the city council of 
the city of Lansing, that for better san- 
itation, public convenience and general 
drainage purposes, the construction of a 
sewer in Linwooqg st. from Theodore at. 
to Warner at. as petitioned for, is de- 
sirable, therefore, be it resolved: 

That the city engineer be and hereby 
is instructed to prepare plans for a 
sewer in sald street Bbove mentioned in 
the 37th gewer and drain district, and 
that he cause a dlagram and plat of the 
whole of said district to be made, show- 
ing all the streets, public grounds, lands, 
lots and subdivisions thereof :in said dis- 
trict, and the proposed route and loca- 
tion of the sewer, with a pian and pro- 
fille showing grade and dimensions there- 
of, and further, that he shall make and 
furnish to this council an estimate of 
the cost of the above described sewer. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 





_— ‘ a | 
August 9, 1920. 


ger—13. ' 
Nays—None. 


By Ald. Leonard— 

It is the opinion of the city council of 
the city of Lansing, that for better san- 
itation, public convenience and general 
drainage purposes, the construction of a 
sewer in Lenawee st. from Cherry at. to 
Grand ave. as petitioned for, is desir- 
able, therefore, be it resolved: 

That the city engineer be and hereby 
is instructed to prepare, plans for a 
sewer in said street above mentioned ifn 
the 4th sewer and drain district, and 
that he cause a diagram and plat of the 
whole of said district to be made, show- 
ing all the streets, public grounds, lands, 
lots and subdivisions thereof in said dis- 
trict. and the proposed route and loca- 
tion of the sewer, with a plan and pro- 
fille showing grade and dimensions there- 
of, and further, that he shall make and 
furnish to this council an estimate of 

j; the cost of the above described sewer. 

Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Fowler, Howe, Ktook, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 
ger—13. 

Nays—None. 


By Ald. Leonard— 

It is the opinion of the city council] of 
the city of Lansing, that ‘for better san- 
itation, public convenience and general 
drainage purposes, the construction of a 
sewer in Theodore at. from Linwood sat. 
~west to alley ag petitioned for, is desir- 
able, therefore, be it resolved: : 

That the cfty engineer be and hereby 
is instructed .to prepare plans for a 
sewer in said street above mentioned in 
the 37th sewer and drain district, and 
that he cause a diagram and plat of the 
whole of said district to be made, show- 
ing all the streets, public grounds, iands, 
lots and subdivisions thereof in said dis- 
trict, and the proposed route and loca- 
tion of the sewer, with a plan and pro- 
file showing grade and dimensions there- 
of, and further, that he shall make and 
furnish to this, council an estimate of 
the cost of the above described sewer. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
‘Dymond, Fowler, Howe, Klock, Leonard, 





Main, McClellan, Redfern, Sanders, Tra- 
ger—13. 

Nays-—~—None., = 

GENERAL ORDER 
Claims Allowed. 

Claimant Endorser Amt. 
R. W. Smith, et al; H, Lee Ban- 

nes me Mes vie OS . $1,044 68 


The Briggs Co., H. Lee Bancroft 65 67 
Mich, Supply Co., H. Lee Bancroft 67 40 
Freeman Hdw, Co., H. Lee Ban- 


| ee oer (ieee late tA 10 41 
Harry E. Saler, H. Lee Bancroft 98 80 
Halil Lumber Co. . H. Lee Ban- 

croft ..... wlotews 103 50 

Worden Grocer Co., ‘. “Lee Ban- 

a ae ee ee ee Pee 6 21 
Lansing Tent ‘& ‘Awning Co., H. 

Lee Bancroft ....’ ok ivewe 4 00 


The Everwear Mfg, Co., Be Lee 
CRMUGEE = «—s . aivlels » by duelela cs oc paeee 25 00 


COUNCIL PROCEEDINGS 


H. L. Wiison, H. Lee Bancroft.. 


Dept. Public Wks., H. Lee Ban- 
eroft ... eeseteoe @sa 


A D. Donnelly, et al, Joseph Beck 


Longstreet Lumber Co., Jogeph 
Beck oe*@teoeeeeeees e®eeesteeeeeee 
Mich, Supply Co,, Joseph Beck 
Royal Coal Co., Joseph Beck .. 
Briggs Co., Joseph Beck ........ 
Mich. State Sunes Co., Joseph 
Pee “es: A. ‘btn omen ; 
Cc. B,. Dodge Co., Joseph Becher *.. 
H. J. Caulkins & Co., H. Bt Fas- 
gett ..... 


pee eeoevpeaeve 


Lansing Fuel & Gaa "Co., James 
As HIWUWIDTGy .. sos eeu vs om 
G. A, Ingram Co., James A, 
Humphréy .....s.0. ‘usmle 


H. P. Olson, Jameg A. ‘Humphrey 
Capital National Bank, James A. 


Humphrey ...... a a 
Commercial Service. "Co. James 
A. BUM BRPey ohn. cccan ee 
Lansing Creamery ae "James ‘A. 
Humphrey ....... et 
International Pub. Co., ‘James A, 

Humphrey .... 
Women's Hospital. ‘Association, 
James A; Humphrey ......... 
Lansing Fuel & Gas Co., James 
A. Humphrey ..... ee ee 
Dubois & Hughes, eek A, 


Humphrey ... 


e@seete 


Lansing Pure Ice ‘Co., ‘James A. 
Po) a 
Henry Washington, James’ A 
HUMPhrey  .isccessss CP at 
Mich. State Telephone Co., " Jamen 
A BEGENPARFOyY ... ec ee vds ces 
Ina Hopper, James A. ‘Humphrey 
Nationa! Grocer Co., James A. 
PAUINDRPGY ... + «s0% ieee us 
Central Market (Bopp Bros) 
James A, Humphrey ........ 
©. £: Lord, Poor Director, 
Co" Lote .. vis pvdactinr Vine 


William Clark, A. om “Laycock 
H, Stmmons, et al, M. L. Moone 
G. Hutchings, et al; M. L. Moone 
F. Burgess, et al, M. L. Moone.. 
Dept. Public Works, M. L. Moone 
Lansing Chamber of a i 
|. Le. Moone 4 
FE. Lacure, M. L. Moone a 
Michigan Central R. R., M. L. 
MAQOME .6stedeuvmcmeue ae We 
Hoyt Woodman, "M. on Moone. 
Young Bros. & Daley, M. L. Moone 
The Briggs Co., M. lL. Moone... 
The Auto Electric Co., > L. 
Moone : : 
Heller Bros., M, L. Moone ...... 
Western Union Telegraph Co., 
Mm. L. Moone ..s...- ‘ Sates 
Novo Engine Co., M. lL. Moone.. 
VanDervoort Hardware Co., 
M. L. Moone ... 
Keystone Cutting and. ‘Welding 
Works, M, L. Moone. 
Hawkes Tire & Rubber Co., "M. i. 
i Pree Ce oe eeu 
E. F, Young, M. L. “Moone i 
Longstreet Lumber bee M. L, 
PROCS os cca c accede 2 
Handyside Construction Co... M. 
L, Moone .... 
Hoad & Decker, M. .” “Moone... 


» Moers Boiler Works, M. L, Moone 


Michigan Supply Co.,, M. L, 
Moone ........ aie a Obscene 
Harvey’ Lumbert_ ‘and Arthur 
Lumbert, M. L. Moone..,... 
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Harvey Lumbert and Arthur 
Lumbert, M. L. 
- Butler Construction Co., 
Moone @es@eeeneree . 
=e ay Brass & Iron 
M. L. Moone . 
Lansing Tent and Awning Ce. is 
"rel. ig Moone ....... 
Chas. L. Fratcher, et ‘al, 
ys Presley peteeoena 
~ Mich. State Telephone Co., F, H. 
Presley . : alive 
Bludeau, Siebert & Gates, J. A, 
Parsons seeteetea eoeeoetoeve eet 
Chilson, McKinley Co.,, J. A. Par- 
sons eeeeeevees¢@6 
Doubleday, Hunt- Dolan 


eae eee eeue 


ew 


J. A, Parsons .. 
The State Journal, J. A, Parsons 
City Treasurer, Frieda A. Schnei- 
der .. 
rae a vinta Frieda A. “Sehnel- 


der 
Wiliam Clark, "Alfred “geymour. ‘ 
Dunham Hdw Co., A. Winegar.. 
Brown Machine & Engine Co. 
A. Winegar ......... 
Duplex Sales Agency, A “Winegar 
~VanDervoort Hardware Co, 
BR "WiINOGa? ..cccisecs += 
Brown-Gordon Co., A. Winegar.. 
Briggs Co., A. Winegar 
Hoyt Woodman, A. Winegar.... 
Reo Service Station, A. Winegar 
Pere Marquette R. R., A, Wine 
gar epee eeeseaus . 
Young Bros. & Daey, “A. “Winegar 
‘Western Union Teegraph Co., A. 
_ Winegar 


eeteepoee esos eee aeeee ne 


361 
2,230 
36 


63 
57 
50 


eat 9, 1920. 


A. Winegar, A, Winegar “at 
Geo, Toman, et al, A Winegar.. 
Don Carey, et al, A. Winegar.. 
H, Derhammer, et al, A Winegar 
A. C. Sack, et al, a Winegar.. 
Carrier Motor, Truck Co., A. 
Bg eee er Sa re 
Michigan Supply Co., A. Winegar 
Republic Sates Co,, A. Winegar.. 
Dept. Public Works, A. Winegar 
Chas, T, Winters, A. Winegar.. 
Walters & Son, A, Winegar.... 
Freeman Hardware Co., A. Wine- 
gar *eeestmaeueeseeeeoaetreseteeuneee cee 
Sadler & Son, A, Winegar .... 
W. A. Leyrer, A. Winegar...... 
F. J. Blanding, A, Winegar.... 
Duplex Truck Co,, A. Winegar.. 
Smith-Winchester Co., A. Winegar 
J. I, Case T. M. Co,, A Winegar 
Dover Stamping & Manufactur- 
Ing Co, ©, 2h. WpeR. cc. cae. 
C. . Wood, C. B, Wood........ 
Citizens Telephone Co., CC. T. 
Lord nmnedceeoetene eeouvpeeve@e@eevwhaeee 
Michigan State Tel. Oo, C. T. 
Lord eer eo @ Pe emtpoenusse 
W. B. Kirby, Bec’y, c kT. Lord 
John Bray, M. lL. Moone, 
Industriai School, F. W. Redfern 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Doughty, 
Dymond, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, 
Trager—13., 
Nays—None. 


13 72 


274 78 
359 57 
2,731 se 


1,118 25 


1,441 63 
72 82 
12 50 


24 00 
2 00 


7 05 


6 18 
16 70 
28 00 

25.00 


Council adjourned, 
JUDSON A. PARSONS, 


City Clerk. 


City Clerk’s Office, Aug. 9, 1920. 
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Regular Session, Monday, August 16, 1920. 


City Counci! Rooms, 
Lansing, Aug. 16, 1920. 


The city council met in regular ses- 
sion and wags called to order by Mayor 
B. A. Kyea. 


Roll call: 


Present—Ald, Avery, Burgess, Britten, | 


Dougthy, Dymond, Eddy, Fowler, Howe, 
‘McClellan, Red- 
fern, Trager—14. 


Absent—Ald. Sandera—1. 


The record of the previous session was 


approved as printed. 
PETITIONS AND COMMUNICATIONS 


McCullough & Parker presented a plat 
of Torrence Court for approval of the 
eity counctl, 

Referred to the committee on streets, 

BH. BE. Sump applied for permit to erect 
an addition to a building at 1116 S&S. 
Wash. ave. 

On motion of Ald. Doughty, the city 
clerk was authorized to Issue the permit 
as requested, 

A petition was received from J. E. 
McDonald and six others asking that a 
iidewalk be constructed on the east side 
of Ada street from Baker street to a 
point 8 rods north of same, also for a 
crosswalk at the intersection of Ada 
street and Baker street. 

Referred to committee on sidewalks, 

A petitlon was recelved from C. C. 
Beedy and elght others asking for a 
street light at the corner of Rundel and 
Cooper streets. ~ 
ae to committee on public Ilght- 

g. 

A claim for 


damages was (filed by 


Maude A. Kromenaker, special adminis- 
trator for the estate of Jacob M. Krome- 
naker, on 
Kromenaker, 
Referred to committee on city affairs 
-and city attorney. 


account of death of Mr. 


John D, Beck applied for building per- 
mit on lot 616, block 7. 

Referred to committee 
contracts. : 

A communication was received from 
the clerk of the board of police and fire 
commissioners urging that no longer de- 


on bonds and 


lay be made in passing the building cede — 


now being considered. 

Received and placed on file. 

M. R. Maly asked for the transfer of 
the poot room license of N. O. Eoylan, 
1118 8S. Washington avenue to herself. 

Referred to the committee on bonds 
and contracts. 

A communication was received from 
McPherson Real Estate Co. desiring the 
engineering department to install con- 
crete base for street car track in center 
of West St. Joe astreet from Middle 
atreet to Everett street. 

Referred to committee on streets and 
eity engineer. 

Myron R. Franklin applied for dance 
hall Heense for 129 1-2 E. Michigan ave- 
nue. 

Referred to committee on bonds and 
contracts. 

Resignation of H. D. Hill, member of 
the police and fire commissioners was 
received. 

On motien of Ald. Howe the resigna- 
tion was accepted with regrets. 


APPEALS 


This is the time set -for-hearing ap- 
peals on the aspectal assessment roll for 
sewer in south side of Franklin avenue, 
from Hayford avenue to east city Hmits, 

No appeals, 

This is the time set for hearing ap- 
peals on the special assessment roll for 
sewer in Clayton street, from 65 feet 
north of Oakland avenue to Hyland 
street and in Hyland street from Becker 
atreet to jiot 30 Kudner addition. 

No appeals. 
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This is the time set for hearing ap- 
peals on the special assessment roll for 
sewer In north side of Michigan avenue, 
from Magnolia avenue to 50 ft. east of 
Fairview avenue, 

No appeals. 

This is the time set for hearing ap- 
peals on the special assessment roll for 
sewer in south side of Michlgan avenue, 
from sewer in Magnolia avenue to east 
220 ft. 

No appeals. 


REPORTS OF CITY OFFICERS 


The report of the clty treasurer for 
the month of July, 1920 was _ received 
and referred to the committee on audit- 
ing. 

The report of the sealer 
and measures for the week 
gust 14, 1920 was recelved an 
file. 

Honorable Mayor and City Council of the 

City of Lansing, Michigan: 

Gentlemen; 

I herewith submit to your honorable 
body the special assessment roll for curb 
and gutter in Johnson avenue from May 
street to Sheridan street; 

Also the special assessment roll for 
curb and gutter In Cleveland street from 
May, atreet to Sheridan street. 

Respectfully submitted, 
Wm. Cc. HINMAN, 
Assessor. 
Received and placed on file. 


of welghts 
ding Au- 
Placed on 


I hereby appoint Dr. Seth H. Jones a 


me er of the board of police and fire 
commissioners to fill the unexpired term 
of H. D. Hill, resigned. 

_B. A. KYES, 


Mayor. 
By Ald. Leonard— 
That the appointment be confirmed. 
Adopted by the following votes: 
Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Trager-—14. 
Nays—None, 


‘REPORT OF COMMITTEE 


The committee on bonds and contracts 
to whom was referred the application of 
M. R. Knickerbocker for license to con- 
duct a pool room at 219 E. Shiawassee 
street begs leave to report as follows: 

_ me recommend that license he granted. 
P BE. PD. KLOCK, 

gE. S. AVERY, 
Committee on Bonds and Contracts. 
By Ald. Klock— 

That the report of the committee be 
adopted. 

Carried. 


— 


-—_ 


BONDS APPROVED 


The junk dealer bond of Chas. C. Magq- 
den as principal with Wm. Sailer and A. 
L. Scott as sureties, was approved. 

The electrician bond of Hatzel & Bueh- 
ler as principal with Hartford Accident 
& Indemnity Co. as surety, 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
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Douenty, Dymond, Eddy, Fowler, Howe, 


Klock, Leonard, Main, McClellan, Red- 
fern, Trager—14. ; 

Nays—None. 4 
MOTIQNS, RESOLUTIONS AND NO- 


TICES 


By Ald, Britten— 

Resolved by the eity councll of the oe 
of Lansing: 

That the city clerk he and nad is 
directed to draw an. order on the city 
treasurer in favor of the Oakland Vine- 
gar & Pickle company for the sum of 
$11,000, the same being the balance due 
on the option and contract to purchase 
lots one, two and three of block 212, of 
the clty of Lansing, and that the same 
be charged to the miscellaneous (Asphalt 
plant) fund. That said order be delly- 5 
ered to the sald Oakland Vinegar & - 
Pickle company upon approval by the 
city attorney of a good and sufficient 
deed conveying said property to the city, 

Adopted by the following vote: 

Yeas—Ald, Avery, Britten, Burgess, 
Doughty, Dymong; Eddy, Howe, Fowler, 
Klock, Leonard, Main, McClellan, Red- 
fern, Trager—14, 

Naysa—0. 
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By Ald. Leonard—— 

Resolved by the city council of the city 
of Lansing: 

That the bid of August Deporter for 
the. construction of a sewer in Franklin 
avenue frem MHayford avenue to city 
limits, for the sum of $690.00, being the 
best and lowest bid, that same be and 
hereby is accepted, and that ft be fur- 
ther resolved that the mayor and city 
clerk be directed to execute a contract — 
with the said Auguat Deporter in ~ 
behalf of the clty of Lansing, accord- 
ing to Said bld presented, and specifica- 
tions on file. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Trager—14, 

Nays-—None. 
By Ald. Britten— | 

Resolved by the city council of the city ( 
of Lansing: 

That public Improvement resolution 
No. II, relative to curb and gutter in 
Washtenaw street from Pine ‘street to 
Butler Boulevard be and the same 1s 
hereby rescinded. 

Adopted by the following vote: 

Yeas—Ald, Britten, Doughty, Dymona, 


ra 
— 
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oresyj 
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ative project of the City of Lansing and F 


t 


collabor. 


A 


Eddy, Howe, Leonard, McClellan, Mayor 
wom F, 

Nays—Ald. Avery, Burgeaa, Fowler, 
Klock, Main, Redfern, Trager—v7. 


By Ald. Leonard— 

Resolved by the city council of the city 
af Lansing: 

That the city clerk be and he is here- 
by directed to draw an order on the city | 
treasurer for the sum of $18.84 in favor 
of the city treasurer, and charge to the 
fund for uncollected taxes and abate- 
ments, to pay part of faxes on lot 1, 
block 1, Glendale plat. (This descrip- 
tion entitied to exemption on $1600 un- 
der soldter’s widow exemption law). 
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Adopted hy the following vote: 

Yeas—Aid. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Trager—14. , 

Nays—None. 


_ By Ald. Howe— 


Resolved by the city council of the city 
of Lansing: 

That it is hereby determined to be a 
Public necessity to open and. extend 
Clayton street to Hyland street, and 

Whereas the following: described prop- 
erty is necessary for such purpose: All 
of lot forty; also that part of lot forty- 
One described as followa: commencing 
at a point twenty feet east of the line 
between lots forty and forty-one, thence 
north to a point seventeen and 7-10 feet 


forty-one; also that part of lots thirty- 
nine described as follows: commencing 
at a point two and 8-10 feet west of the 
north line of lots thirty-nine and forty 
thence seuth parallel to the line dividing 
lots forty-one, all in Charles Kudner’s 
sub-division of the south half of the 
northwest quarter of the southeast quar- 
ter of section eight, town four north 
range two west, according to the record- 
ed plat thereof; and 

Whereas it has been ascertained that 
the above described property may be 
purchased from the owner at a purchase 


_. price of $1,250.00; 


_ Therefore, be it resolved, that the sald 
property be purchased from the owner 
thereof at the price of $1,250.00 and the 
city clerk is hereby ordered and dlrected 
to draw an order on the city treasurer 


- in the sum of $1,250.00, payable to John 


A. Hicks, such order to be delivered to 
the said John A. Hicks upon the approv- 
al by the city attorney of a™ood and 
sufficient warranty deed and of the ab- 
atract of title thereof. It is further or- 
dered that the-above sum be charged to 
the contingent fund. 


By Ald. Avery— 


That the resolution be laid upon the 
table until such time as the city asses- 
sor create an assessing district, can be 
created to pay for the property. 

Adopted by the following vote: 


. Yeas—Ald. Avery, Britten, Burgesa, 
Doughty, Dymond, Eddy. Leonard, Main, 
McClellan, Trager—16, 

Nays—Ald. Fowler, Howe, Klock, Red- 
fern—4. 
By Ald. Howe— ‘ 


Resotved hy the city council] of the city 
of Lansing: 

Thai the city assessorg be requeated 
to ‘make and propose an assessment dis- 
trict for the opening of Clayton street 
from the present end of Clayton street to 
Hyland street; 

Also an assessment district in the pro- 
posed Clyde street opening from th 
‘north line of Oakdale subdivision to Hy- 
land street and also an assessment dis- 
trict for the opening of Score atreet from 
Christopher to Knollwoo ue. 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 
*Doughty, Dymond, Eddy, Fowler, Howe, 


east of the line between lots forty and’ 


hf 
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Klock, Leorard, Main, MeCiellan, 
fern, Trager—14, 
Naysa—None. 


Red-, 


Fy Ald. Dymond— -: 

Resolved by the city council of the city 
of Lansing: 

That the superintendent of public 
works be and is hereby instructed to buy 
a 1-4 horse power motor to be used in 
the city sheds. The price not to exceed. 
$82.00 and the same be taken from fund ~ 
icv. * 

Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 


fern, Trager—14., 
Nays—None. 


By Ald. MeCtellan— 


That the matter of the brick piled 


%along Michigan avenue be referred to the 


committee on streets and report. 
Carried. 


By Aid, Avery— 

Resolved by the city council of the city 
of Lansing: 

That city attorney be directed to noti- 
fy sewer contractors of the Main and 
St. Joseph street sewers to properly fill in 
the trenches of said sewers within ten 


days from date of notice. - 
a by the following vote: 
. Avery, Britten, Burgess, 
ghty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Trager—14. 
Nays—None. 


PUBLIC IMPROVEMENT II 
By Ald. Britten— 

Resolved by the city council of thé city 
of Lanaing: 

That the +plans and specifications re- 
turned by the city engineer in pursuance 
of the resolution of this council adopted 
September 8, 1919 for constructing curb 
and gutter on Washtenaw street from 
Pine street to Butler Boulevard are 
hereby adopted. 

That the portion of the city deemed to 
be apecially henefited by suth improve- 
ment is all tots, premises and subdivi- 
sions thereof fronting on or adjoining 
said portion of said Washtenaw street 
within the west line of Pine street and 
the east line of Butler Boulevard and 
extending back from satd Washtenaw 
street a distance of 165 feet from each 
side of said street, excepting from said 
described district all public streets, al- 
leys, and parcels of land herein described 
not adjoining said street, and righta or 
way of railroads, as are herein included. 

That the estimated expense of said 
improvement is $2324. 

That the expense of such improvement 
in public street and alley intersections is 
$140.98 which shall be paid by the city 
out of the Second Ward Highway Fund, 
$70.04, and out of Third Ward Highway 


Fund $70.04. 
That all of the remainder of said esti- 
mated expense, to-wit, the sum  0of 


$2183.92 shali be defrayed by special as- 
sessment upon the taxable larfds and 


Ne 












‘» PUBLIC 


premises within the district heretofore 
described, in proportion to the benefits 
accruing to each parcel respectively 
from the construction of such improve- 


ment, arid upon the owners and occupants 


of the houses and lands within said des- 


ecribed district to be benefited thereby, 
in proportion as near as may be to the 
advantage which each shall acquire - by 
the making of such improvement. 

That the city assessors be and hereby 


‘are directed to make an assessment roll 


tn accordance with this resolution and 
return the same to the city council at its 
next regular meeting, or as soon there- 
after ag may be. 

Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Donghty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 


fern, Trager—14. 
Nays—None. 


IMPROYEMENT III 


By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That the speciai assessment roll for 
constructing a curb and gutter in John- 
son avenue from Mayestreet to Sheridan 
street returned by the city assessors be 
received and piaced on file, and the city 
clerk be directed to publish a notice 


thereof by publication in a iocal newspa- 


per for at least five days in accof™ance 
with gectién 251 of the city charter. 

Resolved further, that the ctty council 
wili meet at the council rooms on Mon- 
day, the 23rd day of August, 1920 at 8 
o’clock p. m., for the purpose of review- 
ing said assessment roll. 

Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgesa, 
Doughty, Dymond, Eddy, Fowier, Howe, 
Kiock,. Leonard. Main, MeCliellan, Red- 
fern, Trager=-14. 

. Nays—None. - 


By Ald: Britten— 

Resolved by the city council of the city 
of Lansing:: 

That the special. assessment roijl for 
constructing a curb and gutter in Cleve- 
iand street, from’ May street to Sheridan 
street returned by the city assessors be 
received and placed on file, and the city 
elerk be directed to publish a notice 
thereof by publication in a local newspa- 
per for at least five days in accordance 
with section 251 of the city charter. 

Resolved further. that the city council 
wikl meet. at the council rooms on Mon- 
day, the 23rd day of August, 1920, at 8 
o'clock, p. m., for the purpose of review- 
Ing said assessment roll. 

Adopted by the following vote:_ 


Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Trager—14. 

Naya—None. 


By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That the spectal assessment roll for 
grading Ferris street from Larch atreet 
to Neller street returned by the city as- 
sessors be received and placed on file, 
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and the city clerk be directed to publish 
a notice thereof by publication in a local 
newspaper for at least five days in ac- 
cordance with section 261 of the city 
charter, a 
Resoived further, that the city council 
will meet at the council rooma on Mon- 
day, the 28rd day of August 1920, at 8 
o’clock, p. m., for the purpose of review- 
ing said assessment roil. 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Kleck, Leonard, Main, McCiellan, Red- 
fern, Trager—14,/ 
Nays—None, 


PUBLIC IMPROVEMENT IV. 


By Ald. Leonard— ; 

Resolved by the eity council of the city 
of Lansing: 

That the special assessment roll for- 
constructing a sewer in Franklin avenue 
from Hayford avenue to east city limits 
as returned by the city assessor (as 
amended by the city council upon re- 
view) be and the same is hereby ratified 
and confirmed, and that the mayor pe 
and hereby is directed to affix within ten 
days, his warrant directing .the city 
treasurer to coliect said tax on or before 


the 80th day of September, 1920. ' 


Adopted by the foilowing vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Kiock, Leonard, Main, McClellan, Red- 
fern, Trager-—14. 

Nays-—None. 


By Ald, Leonard— 

Resolved by the city council of the city 
of Lansing: 

That the special assessment roli for 
constructing. a sewer in Michiggn avenue 
from Magnoilia avenue to 50 feet east of 
Fairview avenue ag returned by the city 
ussessor (as amended by the city council 
upon review) be and the same is hereby 
ratified and es and that the 
mayor be and hereby directed to affix 
within ten days, 
the city treasurer to coilect said tax on 
or before the 30 day of September, 1920. 

Adopted by the following vote: 

Yeas—Aid. Avery, Britten, Burgeaa, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Kiock, Leonard, Main, McClellan, Red- 
fern, Trager—1l4, 

Nays—None. 


ORDINANCES 


Ald. Leonard introduced an ordinance 
entitled “An ordinance to reguiate traf- 
fic and the use of carts, wagons, drays, 
coaches, omnibuses, bicycles, motorcy- 
cles, automobiles and every description 
of, carriage, motors and vehicles pro- 
pelled or driven by motive -power or 
otherwise on any of the atréeta of the 
city of Lansing’’ which was read a first 
and second time by its title and referred 
to the committee on ordinances, 


SPECIAL ORDER 

The following claim was allowed and 

referred to the city assessor to be spread 

upon the next general tax roll. 
Claimant Endorser 


his warrant directing. 
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William Clark, 


& 2. 


Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- - 
fern, Trager— 14. 

' Nays—None. 
GENERAL ORDER 
Claims Allowed 
Claimant HEndorser Amount 
W. <A. Leyrer, H. Lee Bancroft$ 12 05 
R, W. Smith, et al, H. Lee Ban- 

SS, a er ee ro eer ee | 
John Deere Plow Co. H. Lee 

es re Pee eee 7 81 
Reo Service Station, H. “Lee Ban- 

a er eee ae 14 10 
Barker-Fowler Electric Co., H. ; 

Lee Bancroft ~-....y,sceeeevcees 84 45 
Gross Bros:, H. Lee Bancroft 66 00 
H. Lee Bancroft, H. Lee Ban- 

NE. ha oca's Cre ele. a Gree ane Es 6 08 
Sadler & Son, H. Lee Bancroft . 18 64 
Lansing Floral Co., H. Lee Ban- 

—¢ ( fae Cee oe TL ee eee 24 75 
The Everwear, Mfg. Co, H. Lee 

og ee OPE ye Se 60 00 
Sadler & Son, H. Lee Bangroft.. 30 50 
South End Hdwe. Co........¢.. 4 90 
Ideal Powerlawn Mower Co., H. 

Lee Biamcroft ..ccccscccccsece 15 95 
Ba. of Park & Cemetery Comrs,, 

H. Lee Bancroft ........+... 400 00 
A. D. Donellt, et al, Joseph Beck 7382 66 
‘Central Garage, Joseph Beck .. 750 00 
Norton Hdwe. Co., Joseph Beek 27 85 
Mich. Childrens Home _ § Soclety, 

Blanche M. Bennett .......... 8380 59 
I. S&S. Bennett, Harold H. Camp- 

Dall wwe eae. ee ee 8 50 
A.’ M. Emery, C. J. Foz :...'....: 7 50 
c. J. Fox, Plumbing Insp., Cc. J 

OM, “we 4 0 5 Ceatene Gucke Mie eteegeld, 08 oxedprone 25 00 
Bd. of Exam. of Plumbers, C. J. 

a eee ee ial 16 00 
Cc. J. Fox, C. ee ear 25 00 
Velma Garner, et al, James x 

HUmpnPey «0. vccccccasteorss 284 00 
George Campbell, James A, 

Humphrey Migs da hatan wef 10 00 
Milton Shaw, Jas. A. Humphrey 20 00 
Amerlcan Caundry, Jas. A. 

HRUMpHrey sctecccccccsacscneee 42 30 
Butler Block Pharmacy, Jas. A. 

PPM GY acc e ce wcieis ec ewe ceo 43 25 
Bd. Water & Elec. Lt. Com’s. Jas. 

A. Humphrey .....see«.- gtiatenene 2 58 
Wynkoop, Hallenbeck & Craw- 

ford Co., Jas. A. Humphrey.. 3 75 
Reo ‘Service Statlon, Jas. A. 

MMamMTey  .0 ee iia ge Fee ness 26 65 
Cc. Cc. Young, Jas, A, Humphrey 25 00 
F. J. Blanding Co., Jas. A. Hum- 

phrey o ka ss wager lig 9 62 91 
Henry Washington, Jas, A. Hum- 

DOTEY  wgsdc rg diccesvassodivess 9 00 
A. M. Emery, Jas. A. Humphrey 7 26 
Health Dept., Jas. A. Humphrey 18 89 
P. H. Matlen Co., Jas. A. Hum- 

PHFEY sess eccavacesscsvcvorece 5 00 
H. H. Ferris, Jas. A. Humphrey 16 00 
Wm. Clark, A. C. Layceck.. 2 00 
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J. A. Humphrey$ 12.50 
Adopted by the following vote: 


Ba. Water & El. 


Lt. nine A. » 


McDonald ...... ‘ 86 
H. Simmons, et al., M, "L.Moone. . 1210 94 
Frank Burgess, et al., M. 

Moone . ee i, 
G. Hutchings, ‘et ‘al. 'M. L. Moone 622 29 
Gohr Bros,, "Moone am pee 390 60 
Harvey Lumbert and Arthur Lum- 

bert, M. L. Moone ........ 389 76 
C, L. Berger & Sons, M, L. Moone 344 50 
John Deere Plow Co,, M. L. Moone 3 68 
Hoyt Woodman, M. L. Moone.... 309 60 
Norton Hardware Co.,'M. L. Moone 18 13 
F. J. Blanding, M. L. Moone 17 49 
E. P. Lacure, M. L Moone.....;. 41 40 
American Express Co,, M. L. Moone 1 86 
Rikerd Lumber Co,, M. L. Moone 1363 55 
Heller Bros,, M. L. Moone...... 222 00 
The Briggs Co., M. L. Moone.... 375 76 
Frederick Post Co.,, M. Le Moone 1 59 
Young Bros. & Daley, M. L, 

MOGMO, 4.6 sae edt sae cocseccne EE aE 
The Solvey Brocess Co,, M. L 

i eee er 229 40 
Mich. Brass & Iron ‘Works, M. L. 

MEG «sci a wwaecs es 66 75 
Silver Lead Paint Co., M. Ti Moone 2 30 
Reo Service Statlon, M. L, Moone 126 68 
Bludeau, Siebert & Gates, M. L. 

i ae ee 12 00 
J. J. Cook, George R. Pegg Scie sand 15 84 
Citlzens Telephone Co., F, H. 

Presley -é s.004 ss > age ces 3 50 
Alyce C. Rhoads, J. ‘A. Parsons. 12 00 
Underwood Typewriter Co., J. A. 

PAPHONE: «ov 6 6 Seem ek cee 102 50 
Gregory, Mayer & Thom Co., F, zs. 

ol aes ee 21 75 
City Treasurer, Frieda A Schnel- , 

OOF pect Pines Ch 0% ene PO 384 75 
Nina B. Pratt, Frieda A, Schne’ Var 74 98 
William Clark, Alfred Seymow. 11 00 
Allen-Sparks Co., A, Winegar.... 47 45 
Geo. Toman, et al., A. Winegar.. 611 60 
A. C Sack, et al, A. Winegar.. 2664 81 
Don Carey, et al., A Winegar.. 322 81 
H. Derhammer, et;al.. A, Winegar 378 40 
Hoyt Woodman, A. Winegar .... 96 85 
Austin-Western Road ata Co., 

a. Weta? |... +++ «cape oe 89 64 
Capital Casting Co., A.  Winegee 2 00 
Walters & Son, -A, Winegar.....,. 15 30 
Bd. Water & El. Lt. Comm’g, 

A. WAMGEAT 60.060 és os see 160 01 
Longstreet Lumber Co. A. Wingar 12 80 
A. Winegar, A. Winegar 0 6s 17 96 
United Shoe Co., A. Winegar.... 20 88 
Fr, ON, Roundsville, A. Winegars. 1°94 
Reo Motor Car Co., Local Branch, 

B. “WineGer ac. he + cen obo . 1556 00 
American Rallway Express Ca. 

A. WROGSY .44.6 sc .ss ese 13 86 
Norton Hardware Co,, A. Winegar 25 54 
Reo Service Station, A. Winegar 261 11 
Young Bros. & Daley, A. Winegar 177 90 
Reo Service Station, C. E. Wood 4 60 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Trager-—14, 

Nays-——None. 


4 


Council adjourned. 


J. A, PARSONS, 
City Clerk. 


Clty Clerk’s Office, Aug. 16, 1920. 
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CITY COUNCIL 





Regular Session, Monday, August 23, 1920. 


#ity Council Rooms, 
Lansing, Aug. “23, 1920. 

The city council met in regular session 
and wag called to order by Mayor B. A. 
Kyes. 

Roll Cali: 

Present: Ald. Avery, Britten, 
Doughty, Dymond, Eddy, Fowler, 
Klock, Leonard, Main, McClellan, 
fern, Sanders, Trager-—15. 

Absent—None. 

The record of the previous session was 
approved yas printed. 


Burgess, 

Howe, 

Red- 
ya 


PETITIONS AND COMMUNICATIONS 


A communication wag received from “>. 
Carl Jewett, claiming $9.50 for damage 
to his car by city sweeper. 


Referred to committee on ality affairs 
and city attorney. 
A communication ‘was received from 


Michigan Good Roads Awsa’n, relative to 
sending a delegation to the annual meet- 
ing at Lansing, September 1, 2, 3, on mo- 
tion of A@d. Avery, the mayor appointed 
the following committee to attend: Ald, 
Avery, Redfern and Sanders. 

James Allen applieq fer license to con- 
duct a public dance hall at 1106 Center 
st. for a period of one month. 

Referred to committee on bonds and 
contracta. 

Fred W, Benke petitioned for permis- 
Bion to place a gag station at 831 N. 
Pennsylvania ave, 

Referred to committee on fire depart- 
ment. 

Roy Burdick presented 
$7.89 for damage to his car. 

Referred to committee on city affairs 
and city attorney. 

E. P. Rybak presented a claim 
$66.30 for damages to his car. 

Referred to committee on city affairs 
and city attorney. 

W. I. Bowerman withdrew the plan of 
Shginaw Park presented July 29th, ‘and 


a tlaim for 


for 


submitted’ a revised plan for acceptance 
by the city council. 

Referred to committee on streets. 

The resignation of F. L. Young as 
member of the police and fire commission 
Was received, 

Motion by Ald. Doughty that the res- 
ignation be accepted with regrets. Car- 
ried. 

Cc. L. Bailey presented his resignation 
as a member of the water and electric 
light commission. 

Motion by Ald. Trager that the resig- 
nation be accepted. Carried. 

A petition as received for curb and 
gutter to be constructed on Pear! st. 
from Larch street to Center street. 

Referred to cOmmittee on atreets. 

Clara A. Carroll petitioned for a nev 
Ridewaitk on Shiawassee atreet between 
Capitol avenue and S#éymour avenue. 

Referred to committee on sidewalka. 

A petition was received from Clifford 
Rhodus and ten others to pawe Eureka 
street from Holmes street to Clifford 


ae 
eferred to committee on streets. 

A petition was received from C, C. 
Ludwig and five others to pave Rosa- 
mond street from Eureka street to Pros- 
pect. 

Referred to committee on streets. 

A petitien was received from Wm. H. 
Beck and five others to pave Virginia 
street from Eureka street to Prospect. 

Referred to committee on streets, 

A petition was received from Fred 
Case and seven others to grade alley, 
block 10, Holmes Réalty plat. 

Referred to committee on streets, 

A communication was received from 


Wm. Hicks in regard to the building of: 


a garage at the foot of Main street. 
Referred to committee on streets and 
a@ity attorney. 
Col. McCormick being present he was 
granted time to speak of thefallen heroes 
now being sent home ,and asked that a 
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committee be appointed to see that suit- 
i able arrangements —_ conjunction with 
ree’ the American Le be made to 
commemorate the are’ i of these boys 
‘and report their ideas of anything that 
Might or should be done, Officer Bedel 
‘also addressed the council on the same 
i subject. 


_ By Ald, Leonard— P 


That their request be enn Carried. 
- Mayor appointed as such comrhittee, 


Ald. Leonard, Doughty, McClellan. 
By. Aid. Britten— 
‘. That this committee expend such 


amount as they in their judgment may 
deem best. Carried. 


APPEALS 


Thig is the time set for hearing appeals 
on the special assessment roll for curb 


- gtreet to Sheridan street. 

No appeals. 
- "This is the time set: for hearing ap- 
peala on the special assessment roll for 
curb and gutter in Cleveland street, from 
May street to Sheridan street. 
' No appeals. 

This is the time set for hearing ap- 
: peals on the spectal assessment roll for 
grading Ferris street, from Larch street 
to Neller street. 

No appeals. 


oe 


REPORTS OF =" OFFICERS 


Honorable Mayor and City Council of the 
City of Lansing, Mich. 


Gentlemen: Z 


I herewith gubmit to your honorable 
body, the special assessment roll for 
- ourb. and gutter in Wall street from Cen- 
ter street to Cedar street. 
Respectfully submitted, 
te, Cc. HINMAN, 
Assessor. 
on Received and placed on file. 


* 


Honorable Mayor and City Council, 

! h Gentlemen: 

| - Agreéable to your order, I herewith 
ae, | _ submit the following supplementary as- 
sessment rolls to actual cost: 


Paving Genesee street, Butler to west 


line of Logan street. 


Paving Sycamore street, north line Ot- 
tawa atreet to south line of Ionia street. 


Paving Allegan street, Wainut street 
fo east line Logan street. . 


Paving Saginaw street, 
gan street. 


Curb and gutter in Genesee street, 
~ Butler to Sycamore street. 


Curb and gutter in Carey street, Sagi- 
. naw street to N. Genesee street drive. 

Curb and gutter in Eartlett street from 
N. Genesee street drive to Saginaw. 

Curb and gutter in Michigan avenue, 
Logan street to old city limits, 

Curb and gutter in Michigan avenue, 
Walnut street to J.ogan street. 

Grading and draining alley between 


Butler to Lo- 
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and gutter in Johnson avenue from May 


1% 


August 28, 1920. 


Grove street and Wisconsin avenue from 
Saginaw street to Oakland avenue, 

170 feet sewer in Allegan. street and 
alley block 115, : 
Respectfully submitted, 

JOHN S. BENNETT, 
3 Assessor. 
Received and placed on file. 


» 


To the Honorable Mayor and City Coun- 
oil, 
Gentlemen: 

I hereby present to your 
body special assessment roll, 
coat for the following: 

Curb and gutter in Washtenaw street 
from Pine street to Butler street. 

Respectfully submitted, 

HAROLD H, CAMPBELL, 
Assessor. 
Received and placed on file. 


honorable 
estimated 


REPORTS OF COMMITTEES 


The committee on sidewalks to whom 
was referred the petition for sidewalks 
on the east side of Ada street from Bak- 
er street to a point 8 rods north of same, 
and for a cross walk at the intersection 
of Ada street and Baker gtreet begs leave 
to report as follows: 

We recommend that the petition be 
granted. 

G. R. EDDY, 

E. D. KLOCK, 

S S. MAIN, : 
Committee on Sidewalks. 


By Ald, Eddy— 

That the report of the committee be 
adopted. 

Carried. 


The committee on sidewalks to whom 
was referred the petition for sidewalks 
on both sides of Lenore avenue from 
Beal avenue to Osband avenue, where 
walks are not already laid, begs leave 
to report ag follows: 

We recommend that the request of 


the petitioners be granted. 
¢ G. R. EDDY, \ 
1 B. D, KLOCK, 

» 8. 8. MAIN, 


Committee on Sidewalks. 
By Ald. Eddy— 
That the report of the committee be 
adopted. ; 
Carried. 


The committee on public lighting to 
whom was referred the petition for street 
light at the corner of Atlas and Cooper 
avenues begs leave to report as follows: 

We recommend that the electric light 
any water board be and is hereby re- 
quested to place light in said location. 

A. BE. DYMOND, 
H. G. FOWLER, 
E. D, KLOCK, 
Committee on Public Lighting. 
By Ald. Dymond— 

That the report of the committee be 
adopted. ‘ 

Carried. : 


The oommittee on sidewalks to whom 
was referred the petition for sidewalk on 
Norman street from Linval street to a 
point east to connect with sidewaik now 
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constructed, begs leave to report as fol- 
lows: : 
We recommend that the request of the 

petition be granted. 

G R. EDDY 

E. DB KLOCK, 

8. 8. MAIN. 

Committee on Sidewalks. 


By Ald. Eddy—~ 
That the report of the committee be 
adopted. 
Carried. 


The committee on bonds and contracts 
to whom was referred the request of M. 
R. Maly to tranef-r the license of N. O. 
Boylan to herself, begs leave to report 
as follows: 

We recommend that the 
granted. 


request be 


L. E. SANDERS, 

E. D. KLOCK, 

Bm. 8. AVERY, 
Committee on Bonds and Mortgages. 


‘ By Ald. Sandera— : 

That the report of the committee be, 
adopted. 

“Carried. 


The committee on bonds and contracts 
to whom was referred the application of 
John D. Beck for building permit, begs 
leave to report as follows: | 

We recommend that the permit be is- 
sued by the city cterk. 

L. BE. SANDERS, 

E. D. KLOCK, 

B. 8. AVERY, 
Committee on Bonds and Mortgages. 


By Ald. Sanders— 

That the report of the committee be 
adopted. 

Carried, 


The committee on bond@s and contracts 
to whom -was referred the application of 
Myron B. Franklin for license to conduct 
a public dance hall, begs leave to report 
as follows: We recommend that the 
license be granted, : 

BR. D. KLOCK, ' 
E. 83S. AVERY, 
a a on Bonds and Contracts, 


By Ald. Sanders— 

That the report of the committee be 
adopted and the city clerk authorized to 
jssue the license. 

Carried. 


The committee on ordinances to whom 
was referred the ordinance introduced on 
Aug. 16, 1920, regulating traffic, begs 
leave to report aa follows: We report 
the ordinance back to the council without 


recommendation. ; 
JOHN McCLELLAN, 
A, B. DYMOND, 
Committee on Ordinances. 


By Ald. McClellan— 

That the report of the committee be 
adopted and the same be received and 
placed on file. 

Carried. 

The committee on atreets to whom was 
referred the petition for curb and gutter 
fn Mahlon st., from Franklin ave. to 
Sheridan st., begs leave to report as fol- 





—was referred the clkim of 


lows: We recommend that the petition 


be granted, 
. WwW. T. BRITTEN, 
' : F, W. REDFERN, 
O. Cc. HOWB, 
Committee on Streets. 

Recelved and placed on file, 

The committee on city affairs to whom 
Norman GC. 
Herzog for $49.45 on account of damage 
done to his motorcycle by sprinkling truck 
No. 5, begs leave to repert as follows: 
We recommend that the claim be allowed. 

JOHN McCLELLAN, 
Cc, H. BURGESS, 
BR. S. AVERY, 
Committee on City Affairs. 
By Ald. McClellan— 

That the committee report be adopted 
and the city clerk is hereby directed to 
draw an order on the city treasurer .for 
$49.45 in favor of Norman C. Herzog, and 
charge same to the contingent fund. 

Adepted by the following vote: 

Yeas—Ald, Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—15. 

Nays—None. 


The committee on jitneys to whom was 
referred the petition signed by 300 per- 
sons asking that jitneys be permitted to 
to operate in the city, begs leave to re- 
port as follows: We recommend that the 
petition be granted, and that the action 
of this council of June 9, 19198, relative to 
routing on streets not traversed by street 
car lines be rescinded. 

E, D. KLOCK, 
L. BE. SANDERS, 
Committee bn Jitneys. 
By Ald, Klock— 
“That the committee report be adopted. 
Lost by the following vote: 


Yeas—Ald, Dymond, Fowler, Klock, 
Leonard, Main, Sanders—6. i 
Nays—Ald. Avery, Britten, Burgess, 


Doughty, Eddy, Howe, McClellan, Red- 
fern, Trager—9. j 


BONDS APPROVED 

The contract for sewer in Franklin ave. 
bond of August DePorter as principal with 
National Surety Co. as surety, was ab- 
proved. 

Adopted by the following vote: 

Yeas— “Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Héwe, 
Klock, Leonard, Main,. McClellan, Red- 
fern, Sanders, Trager-—15. 

Nays-—None. 


. MOTIONS, RESOLUTIONS AND 
NOTICES 
Ry Ald. Howe— 
Reselved by the city counctl of (the city 
of Lansing: 


That the ‘tity engineer be and he hereby * 


is directed to make an estimate of the 
cost of paving the following street out- 
side of the cost of curb and gutter and 
report the same to this council one week 
from tonight: |. is 

Eureka at. from Holmes st, to Clifford st. 

Prospect at. from Holmes st. to Clifford 
atreet. 

Virginia st. froin Eureka st. to Proa- 
pect st. 

Rosamond sat. from Eureka st. to Pros- 
pect at. 

Adopted by the following vote: 
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I, 


Yeas—Ald. - Avery,: Britten, - 
Doughty,. Dymond, Eddy, Fowier,~ Howe, 
Klock, Leonard, Main, McClellan, Redfern 
Sanders, Trager-—15. 

Naysa—wNone. 


By Ald. Howe and HReéfern—~ 
‘Resolved by the clty council of the 
city: of Lansing: — : 

That the board of th@alth be instructed 
to sell} ‘the wall ttle and.-lumber now on 
the -ground at .the proposed contagion 
hospital site and also the! .gravet on hand 
at the same place, 

Resolved further that they he inatruct¢d 
to fix up the building aiready on the site 
suitable for? pathents afflicted with conta- 
gious diseases,-to he used unttl such time 
as a new hospital shalt be procured. - 

Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Bddy, Fowler, Howe, 
Klock; Leonard, Malin, McClellan, Redfern, 
Sanders, ‘Frager—165. — 

Nays—None.. 

By Ald, Howe— 
Whereas, it is deemed advisable to en- 


“¢dourage property owners in building curbs 


and gutter in the clty streets, therefore 
be it 

Resolved that the city at large pay 
twenty per.-cent of the ‘actual cost of 
curb and gutter, together with Intersec~ 
tions whenever laid under’the directlon of 
the city engineer. : 


Resolved further, that this~ resolution 


4 shell be retroactive and apply to all curb 


and ‘gutter built in the city sinee May 3, 
1920 and cost of the same ‘be charged’ to 
engineer general. paving - fund. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, &ddy, Fowler, Howe, 
Klock, Leonard, Maln, Redfern, Sandera, 
Trager.—14. 

Nays—Ald. McClellan—1. 


By Ald. Leonard— 

Resolved by .the city councll of the 
city of Lansing: : 

That the city clerk draw an order on 
the city treasurer for the sum of $5.50 
to pay an erroneous tax agalnst S. 102 
ft. of east 1-2 of lot 12, block 25 west of 
Walnut st., and charge to the uncollected 

2xes and abatement fund. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgesa, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock. Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—15. 

Nays—None. 

By Ald. Dymond— 

Resolved by the city councll of the city 
of Lansing: ° . 

That the city clerk draw an order on 
the uncollected tax and abatement fund 


in favor of Gregory Mayer and Thom Co. . 


for .$9.08 to cover an erroncoug assess- 
ment on the personal tax of goods at 
130 BE. Washtenaw. 
Adopted by the following vote: 
Yeas—Ald.° Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Howe, 


Klock: Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—165. 

Nays—None. 
By Ald. Dymond— 

Resolved by the city council of the 


city of Lansing: 
That the city clerk draw an order on 
the uncollected tax und abatement fund in 


Burgess, - 


i “Pree on Tr a 
; i 


i 


, oa 


August 28, 1926: 


favor' of Edith Geeting for $$6724 te cover 
erroneous assessment on 8. 4114 ft. of E. 
4 rodg of lot 8, bik; 134; city of Lansing: 

Adopted by the followtme vote:> - 

Yeas—Ald. Avery, Britten, Burgesa, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock. Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—i6- 

Nays—None. 


Resolved by the city councll of the city 
of Lansing: F 

That the ¢fty clerk draw an order on 
the uncollected tax and dbatement fund 
in favor of the city treasurer for $14:438 
to eover an erroneous assessment on the 
personal property of grocerles and meais 
belonging to Geo, Farhat & Co., 704 S. 
Logan et. 

Adopted by the following vote: 

Yeas—Ald, Avery,; Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock. Leonard, Main, McClellan, Rea- 
fern, Sanders, Trager—16. 

Nays—None, 
Ca é 
By Aid, Howe— 

Whereas, it is highiy important for the 
best interesta of the city that the ‘differ- 
nt ‘departmenta work. together with en- 
: * harmony and co-opération, therefore 
@ it 
. Resolved, that whenever anyemploye of 
one department ia discharged for cause, 
it is Inadvisable for another department 
to engage the services of such person, and 
heads of departments are hereby directed 
to adhere strictly- to this rule. 

Resolved further that every discharged 
employe shall have ample opportunity to 
be heard in his defense by the mayor or 
elty council before this rule shall apply 

Resolved further, that a system of re- 
cords shall be kept together with notlfica- 
tlons cards, etc, which will make It pos- 
sible to carry out th® letter and asapirit 
of this resolution. ° 

Adopted by the following vote:' 

Yeas—Ald. Avery, Britten; Burgess, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager—14.__. 

Nays—AlM, Doughty—l1. 


By Ald, Britten— 

Resolved by the city council of the city 
of Lansing: 

That the superintendent of public works 
be directed to repair the dirt and gravel 
atreets between gutters where curb and 


gutter has been constructed this year, the 


cost of same to be charged to the several 
ward funds. 
Adopted by the following vote: 
Yeas—Ald. .Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock. Leonard, Main, McClellan, - Red+ 
fern, Sanders, Trager—15. : 
Nays—None. 


By Ald. Britten—. 

Resolved by the city council of the city 
of Lansing: 

Whereas the council did on Aug. 3, 
1920, authorize the city clerk to draw an 
order on the city treasurer for $8,900.00 
payable to Herbert’ B, Jahnson for’ cer- 
tain lots to be used for the asphalt plant, 
said payment belng made under the terms 
of an option and contract theretofore 
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August 28, 1920. 


Made and whereas as the said Herbert E. 
Johhson is entitied to an item of interest 
at 6 ner cent’ on the said sum af $8,900.00 
from Apri} ist, 1920 to August 21, 192 
under and by the terms of said contract 
in addition to the $8,900.00 heretofore 
ordered paid, 

Resolved that the city clerk be and is 
hgreby directed to draw un order on the 
the city treasurer for: the sum of one 
hundred and sixty-two dollars and seven- 
ty-one cents ($162.71) payable ,to the 
said - Herbert E, Jolinson and to charge 
the same to the miscellaneous (asphalt 
Plant) fund. 

Adopted by the following’ vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock» Leonard, Mam, Mo€lellan, Red- 
fern, Sanders, Trager—165. 

Nays—None. - 


Hy Ald. Dymond 

Whereas F, C. Brisbin has said that he 
has .been overcharged for pavement on 
Grand street, that the mayor appoint a 


committeé@ to investigate and report to the . 


coune!] their findings and recommenda-.- 
tions. . 
Carried. . 


Mayor appointed as such committee, Ald. . 
Dymond, Fowler, Trager. 


_ By Ald; Leonard— 


Resolved by the city council of the city 

f Lansing: 

That the eommittee on city affairs take 
up the proposition of disposing of all 
city property that in their.judgment tthe 
city will and does not have any use of. 

Adopted by the followng wote: ’ 

Yeas--Ald.. Britten, Burgess, . Dymond, 

ddy, fowler, Howe, Klock, Leonard, Main, . 
McClellan, Redfern, Sandarae, Trayger—l3, 

Nays—Ald. Avery, Doughty-—2. 


By Ald. Leonard—. 
Resolved by the eity: council.. of the: 


city of Lansing 


That it is @ public necessity and it is 
hereby determined to be a necessary pubiia 
improvement to ‘open and ‘extend Cross 
street’ from Christopher -street~ ta Knoit- 

ood avenue, in thé ‘city of Lansing an 

Whereas, the city council ‘has hereto 
on November 12,'1917, authortzed the pur- 
chase of certain private property,-to wit: 


Lots 17 é6f Knolhwood Park subdivision, 


and the south seventeen feet of lot 18 of 
Knollwood Park subdivision; and 

Whereas, such property has been here- 
tefore obtained at private sale for the 
sum of $900.00, 

Now, therefore, be it resolved, that the 
tity clerk be and he is hereby instructed 
to cause notice of said propoged public Im- 
provermient and the assesament district 
herein defined and the pendency of this 
resolution .to be given to ali persons in- 
terested therein, by publishing a true copy 
of this resolution in the State Journal, a 
newdpaner published and circulated in the 
city of Lansing, as required by ‘the city 
charter.. that the city council will rneet 
On Puesday,. the. 7th dax of Sept. 1920, 
at eight. o’oleck..iIn the evening .of guid. 
-s 98y, at the council chambers in the .city. 
hall of said city, for the purpose of hear- 
ing any suggestions and objections, if any 
relative to said improvement and the us- 
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ing of the property herein. described for the - 
purpose designated, that the publicaton. be ° 
at least: four days before the time herein 
fixed for the hearing: and suggestions and 
objections, as aforesaid. , 
Resolved further that the expense of 
purchasing ~such property aforesaid, to- , 
wit: $900.00, be defrayed uby special ..as- he | 
sessment on the lands and premises es- | 
pecialty benefited by such. improvement;, : =" 
in propartion to the special benefits. ac- . -. 
cruing to each parce) respectively that 
the fellowing lands and~ premises | are-~ 
hereby determined to be lands: and .prem- q 
ises especially benefitted by such improve- 
ment and are - hereby ‘constituted: “the 


special assessment ~ district over which . 
the cost of such improvement shail | be ~ 
spread, to-wit: . 


Knollwood Park with exception of tats 
1 to 7 inclusive, tots 108 to 4124 Inclusive: 
und lots 233 to 243 inctusive; ; 

Glendale sub, lots 3 to 9 inclusive, olk. 

i, lots 1 to 8, blk. 2, All of blocks 3, 4, 5 
and ..@, 

Also lots 9 and 10 and 636 ft. of west 
126 ft.:of lot 8, except south 611 ft. of 
idt 10 and west 4 rods of south 611 ft. 
of lot 9, block 25. 

Adopted by the following vote: 

Yeus—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Kiock. Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—15, -. 

Nays—None. ‘ 

By Ald. Leonard— 

Resolved by the city council ‘of the’ city 

of Lansing: 


That it ig a public necessity and it is 
hereby determined to be a necessary pub- 
lic improvemnt to open and extend Clyde 
atreet- from the north line of Oakdale 
Subdivision to Hyland street in the ity 
of Lansing, and 

Whereas, it is further determined neces- 
sary for such purpose to take, without the 
consent of the owners, therefor certain 
private property; to wit: Lot 21, Kud- 
ner’s Addition, a strip off the east side 
of Lot 22, Kudner’s Addition, 8% feet 
wide at north end and 10% feet wide 
at south end; also a atrip off the west: 
side of .Lot 20, Kudner’s Addition, 11% 
feet. wide on north end and &% feet wide 
at south end. 

Now, therefore,.be it resolved, that the 
city clerk be and he ia hereby instructed. 
to cause notice of said proposed public 
improvement and the assessment district 
herein defined and the pendency of this 
resolution to be given -to all persons in- 
terested therein, by publishing a true cop 
of thia resolution in the State Journal, 
& newapaper published. and circulated in 
the ctty of Lansing, as required by the 
city charter, and the city counci) wilt 
meet on Tuesday,. the 7th day of Sept- 
1920; at eight o'clock in the evening of 
said day, at the council chambers in the 
city hail of said city, for the purpose of i 
hearing any suggestions and objections, ! 
if any, relative to said improvement and 
the taking of the property herein de-. 
scribed for the purpose designated, that 
the publication be at least fo days 
before the time herein fixed for the hear- 
ing and. suggestions and objections, as 
aforesaid. 

Resolved fUrther, that the expense of 
taking. such property for the purpose 
aforesaid, including the cost of proceedings ' 
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180 feet, 


therefor and compensation for damages 
that may be awarded on account there- 
of, be defrayed by special assessment on 
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August 23, 1920. 


dered that the above sum be charged to 


the contingent fund. 


And was adopted by the following vote: 


the lands and premises especially bene- Yeas—Ald, Avery, Britten, Burgess, 
fited by such improvement, in proportion Poughty, Dymond, Eddy, Fowler, Howe, 
to the special benefits accruing to each Kiock. Leonard, Main, McClellan, Red- 


parcel respectively; 
lands and premises are hereby determined 
to be lands and premises especially bene- 
fited by such improvement and are hereby 
constituted the special assessment district 
over which the cost of such improves 
shall be spread, to wit: 

Lots 16 to 81 inclusive and 148 to 169 
inclusive, Kudner’s Addition. 

Oakdale with exception of Lots 1 to 15 


inclusive and Lots 91, 92, 93, 141, 142, 148, 


144, 146 and 146; Lots 2, 3, 4 and 6, 
Block 1, McPherson’s Addition. 

Lots 6 to 44, Becker’s Addition, and 
commencing 14 rods west of southwest 
corner of Logan st. and Oakland ave., 
thence south 130 feet west 132 feet, north 
west 132 feet, north 130 feet, 
east 132 feet to beginning and commenc- 
ing 22 rods west from northwest cor- 


By Ald. Howe— 


Resoived by the city council of the clty 
of Lansing: 


That it is hereby determined to be a 
public necessity to open and. extend 
Clayton street to Hyland street, and 


Whereas the following described prop- 
erty is necessary for such pufpose: All 
of lot.forty; also that part of lot forty- 
one described as follows: commencing 
at a point twenty feet east of the line 
between lots forty and forty-one, thence 
north to a point seventeen and 7-10 feet 
east of the line between lots forty and 


that the following: 


fern, Sanders, Trager—16. 
Nays—None. 


PUBLIC IMPROVEMENT I. 
By Ald, Britten— 


Resolved by Sie city council of the city “ 


of Lansing: 

That Is ig a public necessity, and it is 
hereby determined to construct a curb 
and gutter in Mahlon street from Sheridan 
street to Franklin avenue. 

That the city engineer be and hereby 
is directed to estimate the kind and quan- 
tity of materia] to be used therefor, and 
to estimate in detail the probable cost 
and expense of such work and of the 
materials to be used. therein, and make 
a record thereof in his office, and cause 
to be prepared go far as necessary, plana 


ner of Logan and Oakland ave. thence and specifications for such work, and to 

south 10 rods, west 24 rods, north 106 prepare a profile of such portion of said 

: rods, east 24 rods to beginning. street and report his determination, eati- 

Adopted by the following vote: mate and plans to the city council at ite 

Yeas—Ald. Avery, Britten, Burgess, next regular meeting, or gas soon there- 

Doughty, Dymond, Eddy, Fowler, Howe, after as possible, as required by the cher- 
Kiock. Leonard, Main, McClellan, Red- ter of said city. os 


Adopted by the following ‘Vote: 


fern, Sanders, Trager—15. 
& Nays—None._ v . Yeas—Ald. Avery, Britten, Burg esa, 
‘ Doughty, Dymond, Eddy, Fowler, Howe, 
On motion of Ald. Howe the followlng Klock. Leonard, Main, McClellan, Red- 
resolution was taken from the tabie, fern, Sanders, Trager—15. 


Nays—None. 
PUBLIC IMPROVEMENT IV. 


By Ald, Leonard— 

Resolved by the city council of the oity 
of Lansing: 

That the gspecial assessment rolls for. 
the following named sewers, May at. from 
Cleveland st. to east 236 feet; Mt. Hope 
ave. from Lyons ave. to west 236 feet; 
Mt. Hope ave. from Donora st. to east 366 
feet; Michigan ave, from Magnolia ave. 
east 220 feet; Clayton st. from 65 feet 
north of Oakland ave. to_Hyland st., and 
it Hyland st. from Becker st. to lot 30; 
Moores River Drive and Moores ave.; 
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forty-one; also that part of lots thirty- 
nine described as follows: commencing 
at a point two and 3-10 feet west of the 
north line of lots thirty-nine and forty 
thence south paraliei\to the line dividing 
lota forty-one, all in’ Charles Kudner’s 


Lenawee ast. from sewer in Huron sat.° 
sewer to wést 130 feet, as returned Dee 
the city assessor (as amended by the city 
council upon review) be and the game Is 
hereby ratified and confirmed, and that 
the mayor be and hereby is directed to 
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sub-division of the south half of the 


~ northwest quarter of the southeast quar- 
“ter of section 


eight, town four north 
range two west, according to the record- 
ed plat thereof; and 


Whereas it has been ascertained that 
the above described property may be 
purchased from the owner at a purchase 
price of $1,250.00; 

Therefore, be it resolved, that the said 
property be purchased from the owner 
thereof at the price of $1,250.00 and the 
city clerk is hereby ordered and directed 
to draw an order on the city treasurer 
in the sum of $1,260.00, payable to John 
A. Hioks, such order to be delivered to 
the said Jghn A. Hicks upon the approv- 
al by the city attorney of a good and 
sufficient warranfy deed and of the ab- 
etract of title thereof. It is further or- 


affix within ten days, his warrant direct- 
ing the “City treasurer to collect said tax 
on or before the 30th day of October, 1920. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Kiock. Leonapd, Main, McClellan, . Red- 
tern, Sanders,’ Trager——15, 

Nays—None., 


SIDEWALK RNSOLUTION. 

‘By Ald, Hddy 

Resolved by the city council! of the city 
of Lansing: That it is gp necessary pub- 
lic improverr@ent and it Is hereby deter- 
mined that sidewalk shall be repaired or 
rebuilt in front of west 92 feet of iot 9, 
block 1, Narmore’s Addition, on the north 
side of Cady Court, owned by F. A, Wat- 


son. ~ 
Also in front of east 43 feet of lot 8, 
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hnorth side of Cady Court, 


August 23, 1920. 


on the 
owned by 


biock 1, Narmore’s Addition, 


Auguat Ross. 


Also in front of lot 10, block 1, Nar- 
more’s: Addition, on the north aside of 
Cady Court, owned by A. H. Neil. . 


Also in front of lot 11 and west 2 feet 
of lot 12, block 1, Narmore’s Addttion, 
on the north side of Cady Court, owned by 
Wm, Kennedy, 


Also in front of east 48.3 feet of lot 
12, block 1, Narmore’s Addition, on the 
north side of Cady Court, ewned by L. 
E, Naragon. 


Algo in front of west 5 rods of lot 4, 
hlock 2, Narmore’s Addition, on the south 
side of Cady Court, owned by Margaret 
Baldwin. 

Also in front of east 3 rods of iot 4, 
block 2, Narmore’s Addition, on the south 
side of Cady Court, owned by Ed. Heeb. 

Also in front of lot 3%, block 2, Nar- 
more’s Addition, on the south side of 
Cady Court, owned by M. D. Telfridge. 

Also in front of lot 2, block 2, Narmore’s 
Addition, on the south ‘pide of Cady Court, 
owned by Chas, Gerke. 

Also in front of fot 1, block 2, Nar- 
more’s Addition, on the south side of 
Cady Court, owned by L, Keusch. 

Aliso in front of commencing at south- 
west corner block 16, north 70 feet, east 
40 feet, south 70 feet, west- 40 feet to 
beginning, block 16, on the north side of 
Saginaw street, owned by G. W. Bashore. 

Ajso in front of south 71,82 feet of west 
4 rods of lot15, block 17, on the north 
side of Saginaw street, owned by Pear! 
HEH. DeCamp. 

Also in front of east 4 rods of west & 
rods of lot 15, biock 17, on the north 
alde of Saginaw street, owned by Fred 
Near. | 

Also in front of weat 31 feet of east 
33 feet of lot 15, block 17, on the north 
side of Saginaw street, ownéd by Peter 
Blebrick. 

Also in front of east 2 feet of lot 156 
and west 2 rods of lot 16, block 17, on 
the north side of Saginaw atreet, owned 
by E. Hogle. 


Also in front of west 50 feet of east 


18 rods of lot’16, block 17, on the north 
side of Saginaw street,“owned by Morris 
Brown, 

Also in front of west 88 feet of east 
164% feet of lot 18, block 17, on the 
north side of ‘Saginaw street, owned by 
L. CG. Coleman. 

Also in front of west 36% feet of cast 
126% feet of lot 16, block 17, on the 
north site of Saginaw street, owned by 


_F, A. Smith. 


Also in front of south 67.32 feet of 
east 5% rods of lot 16, block 17, on the 
north side of SaginaW street, owned by 
August Koehler. 

Also mn front of lot 1, block 247, on 
the solth side of Saginaw atreet, owned 
.by A, Simon Iron Co. : 

Also in front of east 4 rods of south 
one-half of lot 16, block 22, on the west 
side of Cedar satreat, owned by I. R. Van 
Fliest. 

Also in front of south 2% rode of north 
one-half of east 4 rods of lot 16, block 
22, on the west side of Cedar street, 
owned by I. R. Van Fleet. 

Also in front of lot 16, block 21, on 
the west aide of Cedar street, owned by 
John Neller, 

Also in front of lot 19, block 21, on the 
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west side of Cedar ‘street, owned by Fred 
Classic. ‘ 


Also in front of east 8 rods of south 
one-half of iot 23 and north 1 rod of 
east 8 rods of lot 24, block 21, on the 
west side of Cedar etreet, awned by W. 
Ra Griffin. ' 


Also in front of east 96 feet of tot. Y, 
hlook 22, on the wést side of Cedar atreet, 
owned by W. A. Worden, : 


Also in front of lot 4, block 22, on 
the west side of Cedar street, owned by 
Harold Filitton. 


Also in frant of north one-half of lot 
8, block 22. on the west side of Cedar 
street, owned by Vera Fiitton. 


Also in front of south one-half of tot 
8, block 22, on the west side of Cedar 
street, owned by M.eJ. Clark, - 


Also in front of north one-half of lot 
§, block 22, on the west side of Cedar 
street, owned by Frank_ Belen, 


Also in front of south 2 rods of west 
4 rods of lot 18, block 18; on the east 
aide of Cedar street, owned by A. E. 
Shaddock. 


Also in front of south one-half of lot 
6, block 17, on the east side of Cedar 
street, owned by L. B. Miles. 


Also a new artificial stone sidewalk, six 
feet wide, in front of lota 286, 287, 289, 
296, 291, 292, 293, 294, 295, 296 and 267, 
Foster Farm, on the east side of Foster 
avenue, 

Also in front of tots 7 and 10, block 17, 
on the east side of Cedar street, owned by 
T. Morrissey estate. 

Also a new artificial stone sidewalk six 
feet wide in front of north 40 feet of 
west 97.1 feet of-lot 123, Torrance Farm 
Addition, on the south side of Norman 
street, owned by Jas. A. Grove and that 
the owner of said above described lands 
be and he is hereby required to bulid 
the same and in accordance with the spe- 
cifications on file in the office of the 
city engineer on or before the third day 
of October, 1929. 

That the superintendent of public works 
is authorized and directed to proceed to 


“construct such artificial stone walk in front 


of the above described premises after the 
expiration of said date, upon the failure 
of the owner or owners of the parcels 
herein described to construct the same as 
hereby required; and that the expense of 
constructing the same shall be paid out 
of the contingent fund, and the city as- 
sessors are heréby directed to assess the 
expenses of constructing the same against 
said described land as provided by section 
five of Ordinance No. 23, of the Revised 
Ordinances of the city of Lansing, and 


- Chapter 17 of the city charter. 


The city clerk is directed to give due 


.notice hereof by publication of a notice 


of this resolution for three successive days 
as provided by said ordinance No. 23. 


Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgesa. 
Doughty, Dymond, Eddy, Fowler, Howe, 
Kleck. Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—15. 

Nays——-None. 


ORDINANCES 


Ald. Redfern moved that the traffic 
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ordinance. be taken @p as a bpecial order 
next Wednesday evening. 
Carried, 
SPECIAL ORDER 
Claimant Endorser 
William Clark, James A, Hum- 
phrey.. 
Adopted by the fottowtue vote: 
Yeas—Ald. Avery, itten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock. Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—15. 
Nays—None. — 
GENERAL ORDER 


f Claims Allowed 
Claimant Endorser Amount 
Thomas J. Shields, E. S. Avery $1200 00 
R. W. Smith, ef al, a Lee Ban- 
croft 1323 81 
Bement Stove Repair Co., 
Tiancroft . 50 
a a. peda Co., H. Lee Ban- 
croft .... 
Bert Eckert, ca. ‘Lee Bancroft. 
Jarvis Engineering Works, 
Lee Bancroft 
Birney Electric Co., H. Lee Ean- 
ee my 
James Dyer, H. ‘ae Bancroft | 
Barker-Fowler Elec. Co., H. Lee 
Se | re nr 
Dudley Paper Co., H. Lee Ban- 
eraom .... 
Cc. 8. Wilcox, H. Lee Bancroft sa 
A. D. Donnelly, et al, = 
Beck — 
Vandervoort Hdwe. "€o., 
« Beck .... 
Rayburn & Kinebro, Joseph Beck 
Gohn Bros. stn RR Co:,0. 


-$ 1500 


Dunham Hdwe. 
Eckert 
Brown Machine & Suppy Co., 
E. Eckert ..... 
Ideal Engine Co., oO. Dp, Eckert 
Mich. Brass & Iron — Oo. E. 
Eckert eroeecvne es 
Heller Bros., O. E. " Bekert 
Mich. Central R. R. Co., 
Eckert ....,. : 
Capitol City Lbr. rie 
Eckert ...... 
Young Bros. & Daley, O. EB. Eek- 
ert 
FF, Burgess, et ‘al, “?, E. Eckert 
. ial il et al, O. E. ,Eck- 
Ort ace aa 0 
G, Hutchings, Oo. ‘RE. " Bekert rae 
H, Simmons, et al, O. E. Eckert 
E. P. Lacure, CC. J. Fox 
FE. J. Blanding Co., Jas. A. Hum- 
Sy ee ee 
Velma Garner, Jas. A. "Humphrey 
Milla Dry Goods Co., Jas. A. 
ES re 
Henry Washington, Jas. A. Hum- 
phrey 
Chilaon, McKinley & Co., Jas. A, 
Humphrey ..... 
Dudley Paper Co., 
Phrey. 
Alice E, Hull, 
he nage Clark, i. C. Laycock.. 
Social Service Center, C. T.: Lord 
National Grocer Co., C. T. Lord 
Cc. J. Rouser Drug co., C. T. Lord 


tea. ‘ ‘Hum- 


Amount . 


August 23, 1920. 


Lansing Creamery Co., C, T. Lord 

Lansing Elec. Eng. Co, C. T. 
Lora Bees wre cereanerrnagetosene 

J. Stahl & Son, C. T. Lord .... 

Dancer-Brogan Co., C.' T. Lord 

EB. VanBuren, C. T. 

Josephine Feeney, C., 

EK. P. Hobart, Cc. T. 

N. H. Winang & Sons, 0. T. Lord 


EL W. a c. B, Terd .... 
QO, 


J. H. Rose CG, TB. Xeerd «... 
Mich. Butter & Egg Co., C. T. 
LOT pagers erenncenaccnence 
National Biscuit To., C. T. Lord 
Geo. E. Lawrence ‘& Son, C. T, 
iP) ee ere ree eee 
Lansing Pure Ice Co., ¢. T. Lo d 
Ira H. Clark, J. 4 Parsons... -. 
Franklin Printery, J. A, Parsons 
Uregory-Mayer & Thom Co., J. 
A. DPwreeme cass Sees cawhnns i 1 
‘KK. W. Sexton, et al, Fretda A. 
SAWWGASE cag bo kk 5s oes s em we 
City Treasurer, Freida A. 
BehnelGer ogo. 6 8 ev oes se 
City Treasgurer,* Freida A. 
Boh nel. og 6 enn elle oo 
Marie Saleska, Freida A, Schneid- 
er Come ean e een se eeseendsetesenie 
Mrs, A. E. Parsons; Freida A. 
Schneider ee ee Sere er ee ee er ere | 
Wm. Clark, Alfred Seymour ... 
Sparrow Hospital, Woman’s Hos- 
Pita] «BMD, oot bctas pitas sims ane 
Woman’s Hospital Ass’n., Wom- 
an’s Hospital Asa’n. ..v..... 
Hoyt Woodman, A. Winegar .... 
— St. Sweeper Co., A. Wine- 
Elgin Sales Corporation, A. Win- 
egar *eetenmstnaneeeevrestegeesteen tee 
A. L. Kraemer, A. Winegar .... 
Young Bros, & Daley, A. Winegar 
Bi-Lateral Fire Hose Co., <A, 
WIMMERA is Fe a tee be a 3 guess 
Duplex Sales Agency, A. Winegar 
Brown-Gordon “Co., A. Winegar. 
F. J. Bianding Co., A. Winegar 
Republic Motor fSnles Co,, 
Winegar eee onenteeeeronenene 
Hawkes Tire & Rubber Co, 
WANGPEr «hs imublec weme sees 
Phil Warren, A.” Winegar 
H. Derhammer, et al, A. Wine- 
gar ‘see eoearFeseeeuvneeeweeeeeoeeseee eae se 
Don Carey, et al, A. Winegar..., 
Geo. Toman, et al, A. Winegar 
A. C. Sack, et al, A. Winegar.. 
P,. M. R. R. Co., O. BE. Eckert.. 
O. E. Eckert, O. E. Eckert .... 
Gohr Bros, Contracting Co., 0. E. 
Eckert ..... 
Harvey, Lumbert & Arthur Lum- 
bért; O. BE. Eckert 
Harvey Lumbert & Arthur Lum- 
bert, ©O;, Bi. Helter cs ceccucds 
Harvey Lumbert &’Arthur Lum- 
bert, O. E. Eckert 


@¢eeeetpoeeo evar eveenvee sds @ 


paeseseetres 


/ Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eady, Fowler, Howe, 
Klock. Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—16. 

Nays—None. 

Council adjourned nell next Wednes- 
day evening at 8 o’clock. 


— 
JUDSON A. PARSONS, 


of City Clerk. 
ty Clerk’s Office, Aug. 28, 1920. 
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Adjourned Session, | Wednesday, August 25, 1920 


City Council Roons. 
Lansing, Auguat 26, 1920. 

The city councl! met in adjourned reg- 
ular session and was calied to order by 
Mayor B. A. Kyes. 

Roll call: 

Present—Ald. Avery, Britten, Burgess, 
Eddy, Fowler, Howe, Klock, Weonard, 
Main, McClellan, Redfern, Trager--{2. 

Absent—Ald. Dougifty, Dymond, Sand 
era—3, - 


REPORT OF COMMITTHE. 


The committee on supplies to whoin 
was referred the purchase of a calinet 
fo he storage of eupplles for the gar- 

fze department begs leave to report as 
follows: at: 

That the superintendent be authorized 
to purchase one that shal) not exceed 
fty dollars, In. cost, and charge same to 
arbage department. 

_. H 8. FOWLER. 
G. R. EDDY. 
By Ald. Fowler— 
That report of committee be adopted. 
Carried. 


MOTIONS, RESOLUTIONS AND 
NOTICES. 


By Ald. Leonard— ~~ 

Resolved by.the city council of the city 
of Lansing: 

That the old voting booths that are in- 
adequate for city use and ere for saie be 
left as to the price of same t9 the supei- 
intendent of public works. 

Adopted by the following vote: 

Yease—Ald. Avery, Britten, Burgess, 
Eddy, Fowler, Howe, Kiock, Leonard, 
Main, McClellan, Redfern, Trager—12. 

Nays—None, 


By Ald. Fowler—. | 
Résalved by the city council of the city 
of Lansing: 


Whereas, the J. H. Moores estate is 


about ready to be closed and it now ap- 
pears that there is a considerable amount 
of money that will come into the hands 
of the city by virtue of said will, from 
the fund Known as the residuary fund. 
That the other of said beneficiaries 
named in said fund are Howard 0. 
Moores and Herbert Moores Weed, and 
to facilitate the settlement of said estate 
and tf possible that portion of the city’s 
share of said fund be in personal prop- 
erty, It is deemed advisable that the city 
haye a representative to meet with the 
other beneficiaries and adjust matters to 
the best interests of the city. 
Therefore, be it resolved, that the city 
attorney, D. G. F. Warner, be and ia 
hereby appointed and directed to repre- 
sent the city of Lansing in the settle- 
ment and adjustment of said fund, with 
full authority and power tg enter into 
and make preliminary agreements for 
and In behalf of the city in relation to 
the same, and that he report back the 
same for ratification by this body. 
Adopted by the following vote: 
Yeas—-Ald. Avery, Brittén, Burgesa, 


Eddy, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Tragér—12. 
Nays—None. ‘ 


By Ald. Avery— 4 

That Ald. Trager, Howe an@ Britten 
go to the J. H. Moores office on Allegan 
street to be with the city attorney to 
determine valuations in the J. H. Moores 
estate, Carrled. 7 


By Ald. -Burgess— 

Resolved by the city council of the clty 
of Lansing: 

That the city clerk is hereby directed 
to secure blank reports for the use of the 
market master in reporting the distri- 
bution of all gasoline from the city gas- 
oline well, located at the city market. 
These blank forms to be in triplicate, one 
copy to be delivered to the party or de- 
partment receiving gasoline. the second 
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copy to be filed with the superintendent 
of public works and the third to, be kept 
on file in the office of the market mas- 
ter. The pay for the printing of such 
blank forms to be pald for from the con- 
tingent funds. 

Adopted by the following vote: 


Yeasa—Ald. Avery, Britten, Burgess, 
Eddy, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Trager—el 2. 
Nays—None, 

ORDINANCES 


Ey Ald. Avery-— 
That the traffic ordinance be taken 
from the table. Carried. 


On motlon of Ald. Redfern, the council 
resolved itself into a commlttee of the 
whole to consider ordinances. 

The mayor called Ald. Avery to the 
echalr to preside over the cemmlittee of 
the whole. After some time apent in the 
committee of the whole, the cammittee 
arose and through its chairman reported 
that it had consajdered an ordinance en- 
titled ‘“‘An ordinance to regulate traffie 
and the use of carts, wagons, drays, 
coaches, omnibuses, bicycles, motorcycles, 
automoblles and every  deacription of 
carriage, motors and venhlcles propelled 
or driven by motive power or otherwise 
on any of the streets of the city of Lan- 
sing’ that they had made amendments 
to @ame and would recommend that the 
same be passed, as amended, “. 


Cotlncil then resumed regular session, 


By Ald. Leonard— ‘ 

That council rule No. 23 be suspended 
and that the ordinance just considered in 
the committee of the whole be now read 
a third time. - 

Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Eddy, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Trager-—11. 
Nays—None. 


By Ald. Leonard— 


That the ordinance be considered read. 

Ald. Howe moved as a substitute mo- 
tlon that the same be iaild on the table 
to be taken up at such time as all al- 
terations and corrections that had been 
inserted in the committee of the whole 
have been completed. 

Lost. \ ‘ 

Original motion being before the coun- 
cil, the same was carried, 

The ordinance so considered read is as 
follows: — 

An ordinan to regulate traffio and 
the use of carts, wagons, drays, coaches, 
omnibuses, bicycles, motorcycles, auto- 
mobiles and every description of car- 
riage, motors and vehicles propelled or 
driven by motive power or otherwise on 
any of the streets of the city of Lan- 
sing. 


THE CITY OF LANSING ORDAINS: 
Section 1. The word ‘‘atreet’’ in this 
ordinance shall mean and include any 


public road, street, lane, alley and other 
means Of cOmmunication for travel with- 


Fe 


August 26, 1920. 


In the city of Lansing, and within any 


of tts public parks, and the word 
“vehicle” shall include any conveyance 
Including a horse, Hand or foot pro- 


pelled conveyances and skaters are regu- 
lated as vehicles when oh the roadway 
and as pedestrians when on the.sidewalk 
and crossing the roadway on the cross 
walks, 

Sectlon 3. Every driver, operator or 
person in change of any vehicle driven or 
operated upon any street withIn the city 
of Lansing shall, in driving or operating 
such vehicle, conform to and Observe the 
rules herelnafter defined. 

Section 8 The driver or operator of 
every motor driven vehicle shall havé a 
chauffeur’s or operator}s atate  Ilcense. 
All vehicles shall be driven in a careful 
manner and with due regardfor the safe- 
ty and convenience of pedestrians, and no 
motor vehiole shall be driven or operated 
upon any street by any person who is 
less than fourteen years of age, nor shal! 
any person, firm or corporation owning 
or possessing any motor vehlcle suffet 
or permit any person less than fourteen 
years of age to drive or operate such 
motor vehicle, upon any street within 
the city of Lansing. No. person shatl 


drive or operate any motor vehlole while. 


under the influence of liquor or other 
stimulant. No person shall drive any ve- 
hicle across or into any safety zone. No 
person shall drive on the right side of 
any vehicle when overtaking it. Pro- 
vided, however, that in passing street 
cars proceeding In the same dlrectton all 
vehicles shall, at all times, pass sat 
street cars on the right side thereof, All 
vehicles meeting shall pass each other to 
the right. Drivers shall be goveraued hy 
conditions of the particular occasion and 
may be deemed reckless even though 
proceeding at the speed within the Hmit 
allowed by law, which is hereby fixed at 


fifteen miles per hour. 
Section 4. Drivera or operators of ve- 
hicles, before turning, stopplig or 


changing their_..course shal! make ture 
that such movement can b@ made with 
safety, and before so doing shall give a 
Plain signal to other vehicles upon the 
Btreel by extending the hand. Any ve- 
hicie driving into-another street to the 
right shall turn the corner as neur.to the 
right hand corner as pgacticahle. Ve- 
hicies driving into the atreet lo the ‘eft 
shall pags to#he right of and beyond the 
center of the street intersection before 
turuing.- Vehicles crossing frem one sidé 
of the atreet to the’ other shall do so hy 
turning to the left so ag to head ‘n the 
same direction ag the traffic on that side 
of the street toward which the crossing 
ja made. Vehicles moving ssowly must 
seep as close to the right hard curt es 
possible, allowing more awiftly passing 
vehicles passage to the left. ae vehicle 
shall have the right of way rough any 
yro.ession or parade without the permils- 
sion of a police officer, except vehiclea 
carrying United Statea mail. No xehicle 
shal! crovr any street upon which there 
ig any traffic officer without the permia- 
rien of euch officer, am if .tha wate 
Signal is against the driver he must 
bring his car to a full stop at the near 
edge of the crosswalk or jot line until 
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signaled to proceed by the traffic officer, Lenawee atréet to’ the middle of the 
except in case such vehicle is "making a block between Shiawassee astreét and 


right handed turn onto the intersecting 
stréet. No vehicle ghall remain backed 
up tq the curb unless for the purpose of 
loading or unloading, and in such case 
no longer than the usual loading or un- 
loading requires. <Any horse’ or horses 


attached’ te the véhicle--hacked up to: 


the curb shall he ‘turned at right angles 
to the vehicle, and in thé direction in 


‘which the. traffic on that aide of tha 


atreet is moving.” 

Bection & The driver or, operator of 
every vehicle #hall give some plainly vis- 
ible or audible afgnal ‘of his approach 
to other vehicles or pedestrians upon the 
streets and shall keep fis vehicle at not 
less than-#ix feet from the running board 
or lower step of any street oar, which 15 
stepping for the purpose of taking on or 
discharging passengers, and if by reason 
of the presence. of other vehicles at tne 
crossing where such car. is stopping, - or 
by reason of the narrowness of the street, 


it ts not possible -to pews. the. dis- _ 
t 


tance of six feet from.the running board 
TY lower step as herein prescribed, then 
the driver or operator of such vehicle 


shail stop the same. at least six feet” 


from the rear of such car and remain 
stopped until such street car has start- 
ed. In passing a street car -which is 
stopping to take on or discharge paassen- 
gers the driver or operator of such ve- 
hiclo shall slow down the ‘same to not to 
excéed one-half the lawful asapeed and 
pass said car at no greater speed. No 
vehicle shall be driven with ita -muffler 
open. Heavily laden: and slow moving 
vehicleg shall not be driven abreast up- 
on the street, but one myst follow the 
other and keep as near to the right hand 
curb as possible. No vehicle shall stand 
On any street except within two feet of 
the’ curb, whether parked or in the 
presenee of the driver or operator... 
Section §. AI) vehicles shail, except as 


herein after provided, be parked parallel ~ 


to and within two feet of the curb, pro- 
vided that that on streets which are not 


. equipped with a curb: that Buch vehicles 


shall park parellel to and within two 
feet of the gutter line, Provided further, 
that all vehicleg. shall be parked parallel 


on but one sidé of the following streets, . 
between. 


viz. on Ottawa atreet west 
Washington avenue and Walnut street on 
the north stde of Ottawa street; on Al- 
legan atreet west between Capitol avenue 
and Walnut street. on the south side of 
Allegan street; on Washington avenue 
gouth from the Grank Trunk tracks to 
Baker street on the west side of Wash- 
ington avenue; on Baker stteet from 
Washington avenue to Cedar street on 
the south side of Eaker street; on Isaac 
street from Chestnut street to Logan 
street on the north side of [Isaac street; 
on Capitol avenue south from Ealamazoo 
atreet to Lenawee street. on the east aide 
of Capito! avenue;- on Townsend street 


from Kalamazoo street to Lenawee street ~_ 


on the west aside of Townsend  atreet. 
Provided further; that no vehicles shall 
be parked in the north half of the block 
on Washington avenue between Shinwaa- 
gee street and Genesee street. Provided 
further, that on Washington avenue ftom 


Genesee atreet, and on Michigan avenue 
from Capitol ayenue to the M, Cc. R. R. 
tracks all vchicles shall be parked at an 
angle of 45 degrees, and shall not be 
parked on said last named avenues with- 
in such district .and also on Allegan 


ateet from Capitol avenue to Grand ave- _ 


nue and on Ottawa street from Capitol 
avenue to Grand avenue, for a longer 
period than two hours between the hours 
of 8:00 a. m. and 8:00 p. m. No vehicles 
shall be parked for a distance of thirty 
feet in front of the entrance of hotels 
and theatres, provided that the chief of 
police causes suitable ‘!No - Parking’’ 


signa to be placed in front of said théa- 


ter-and shotel entrances, No vehicle shall 
double park on any atreet. No vehicle 
shall stop on any crosswalk. No veht- 


‘cle shall -stop with its left side to the 


curb. No vehicle shall park within fif- 
teen feet of any fire hydrant. Every ve- 
hicle, when left standing in any street, 
if not in the immedtate pregence or coh- 


trol of the driver -or operator shah, if 


propelled by horse thé said horse shall 
be hitched, and if a motor vehicle shali 
have its engine or other propelling mec- 
hanlem or motive power stopped and not 
running, ‘ 

Section 7. If the city council shal re- 
quire street cars operating upon any 
street or streets to make near-side stops, 
so-called, it shall in such case be unlaw- 
ful upon any such street or streéts for 
vehicles to drive within six feet of any 
street car track, upon the right hand 
side thereof in ‘the going direction, for 
a distance of eighty: feet approuching 
any near-side sidewalk crossing, and in 
such case it shall be unlawful to purk or 
stop any vehicle withtn a corresponding 
distance of eighty feet upon such right- 
hand side. Such reserved space or safe- 
ty zone shall be suitably marked or in- 
dicated at such points and in such man- 
ner aS the board of police and fire com- 
missicners shall determine. 

Section 8&8. 
torcycle driven or operated upon any 
street shall be provided with adequate 
brakes and with a suitable horn for giv- 
ing warning’ or signal’ of its approach, 
but no person shall use upon any auto- 
mobile or other vehicle a warning signal 
similar to that used by the fire or police 
departments of this city. Every motor 


‘vehicle being driven or ‘dperated on any 


street within the city limits shall be pro- 
vided ‘during the period of one huvuur af- 
ter’: sunset to. one hour before sunrise 
with at least two lamps on the front, the 
light of such front lamps to bs visible 
two hundred “feet in the .direction in 
which such nmiotor vehicle is passing. 
There shall also be provided one rear 
light from which ghali be displayed a red 
light visible from the’ rear at least two 
hundred feet, and a white light the rays 
of which shall’shine upon the number 
Plate carried on the rear of such vehicle. 
Every motor vehicle or, other vehicle 
equipped with and ysing electric turward 
lighta upon the streets of said city shall 
be provided and equipped with seme 
practical device whereby the forward 
lighta may be dimmed or lessened at the 
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will of the driver or operator to such an’ 


‘ extent that such elettric lights or the’ re- 


flection will not interfere with the sight 
of nor temporarily blind the visiosu of 
the’ driver or operator approaching. Mvu- 
toreycles and bicycles shall be required 
to display but one lighted lamp on tne 
front of said motorcygle or bicycle, vis- 
ible at«least one hundred feet in the di- 


rection in which It is headed. The said 
light shall also display the number 
thereon in such manner that when 


Nghted the number may be read at a 
distance of fifty feet. 


Section 9. The officers and men of tha 
fire department and fire patrol with thetr 
apparatus of all kinds) when going to or 
on duty at, or returning from a fire, and. 
the officers and men and vehicles :of the. 
police” department, and all ambulances, 
shawli have the right of way ip any street 
and through any procession, fexcept over 
vehicles carrying United States mail. Up- 


on-seeing or hearing the approach of 
the fire department, street cars shall 
stop until such apparatus “shall: have 


passed, and all other vehicles shall draw 
to the side of the street and stop until. 
suck apparatua has passed. F 


Section 10. Any vehicle passing along 
the street car track shall, upon the. aig- 
nal of the approaching street car, im- 
mediately leave the same. No street car 
shall. stop within five feet of the street 
car ahead, unless directed by a traffic’ 
officer to stop closer. No street car shal! 
stop on any crosswalk. 


Section 11. It shall be unlawful for 
any person to hitch onto, or get into or 
take:. passage in any. vehicle which is 
passing .through or upon any of. the. 
atreets of thia city without the consent .of 
_the @river or operator of such vehicle. In. 
cage.20f an. accident to or collision with 
‘any person, vehiole or praperty upon.any 
“public streets parks or parkways ofthe. 
clty, due tothe.driving or operation there- 
upon of any vehicle, the person. driving 
such vehicleshall stopand give such rea- 
sonable assisstance as can be given, and. 
shall, upon the request of the person .in- 
jured,- or any other. person, give his. name 
and address;' and if not the owner of 
such. vehicle, the name and address .of 
such owner. He shall also notify the 
police department of such. accident. as 
s00n as possible thereafter. 


Section: 12. Any vehicle used for de~- 
livery purpose and not requiring a °ii- 
Cense shall have the name of the owner 
printe@ upon it or otherwise shown 
thereon for the purpose of identification. 

Settion 18. No traction engine ior 
tractor, having lugs attached to its 
wheels; ishall be run over, be propelled ur 
operated ‘upon any asphalt paved street 
within this city.: Before proceeding to 
run over, propel or operate any traction 
engine or tractor, having lugs: attached 
to tts ‘wheels, ‘over any pavement other 
the owner must: receive a 
written permit from: the chief of poltoe, 
which permit shall designate the -route. to 
be ‘traversed, subject to such: rules as the 
chief of ‘police shall deem proper..~ 


Section 14.. All vehicles must give-es- 
pecial care in driving in and around 


August 85,. 1920. 


parks and near. schoo! houses. 

Section 15. Every vehicle. carrying: 
any pole, pipe or other article which 
extends more than three feet beyond the 
rear of said vehicle, shall have attached 
to the end of said pole, pilpa or other ar- 
ticle a -white eloth or other suitable 
warning signal. 


‘Section 16. No person riding a motor- 
cycle equipped for but one passenger 
shal} allow or carry an additional pas- 
Fenger on such motorcycle. 


Section 17. No vehicle equipped with 
chains or other metal non-skid conrtriv- 
ance on its wheelg shall be driven upor 
the streets of the city unless. such streets 
be“slippery or covered with ice or snow. 

Section 18. No vehicle shall tow more 
than one other disabled vehicle or trailer, 
and the towing connectlons shall not be 
longer than aixteen feet. | 


Section 19. Ths, approaching right 
hand. vehtcle on afi atreet intersections 
except where there ts a traffic officar, 
shall have the right of way. 


Section 20. The control of vehiculer 
and pedestrian traffic in the streets ‘shall 


be under the management of the board . 


of police and fire commissioners, through 
their chief and subordinate police offi- 
cers, who shal be charged ‘with the duty 
of the enforcement of this ordtnance. 
Wheneversuch board or officersshall deem 
it advisable for the public gafety or con- 
venience temporarily to close any street 
or part of gtreets to vehicular traffic, or 
to divert traffic therefrom, or to dive.t 
or direct the’course‘of pedestrian traffic,’ 
such department shall have: power and-~ 
authority po to’ do. 

Section 21.: No veltricie shall be driven: 
or operated dn’ any ‘street ‘or portion’ of a 
atreet that ia closed. to traffic ‘by the ‘or- 
der of the board of police and fire’ eom-- 
missioners or its' subordinate officers or 
while closed -for-the purpose of repair. 
or’ construction. 

Section 22. It shall be’the duty of the 
owner, or any ‘person in charge, of public 
stables, garages, ang other -places -where 
vehicles of ‘any description are kept ' ‘for 
hire, or persons keeping and ‘operating 
dellvery wagons, trucks and other similar 
vehicies, to keep a copy of this ordinance 
conspicuously posted in such stabie, ‘ga- 
rage, or place of bustness. 

Section 23.'- Any’ person or-persons vio- 
lating any ofthe provisions of this ordi- 
nance, shall. upon conviction thereof, be 
punished by’ a fine not exceeding’ five 
hundred dollars; and in the default of 
the payment of such fine, such person or 
persons shall be imprisoned in ‘the eity 
jail, ‘or eny workhouse in the Wate euth- 
orized by law to ‘receive ‘prisoners, not to 
exceed ninety ‘days,’or by both such: fine 
and imprisonment in the discretion of the 
court, - 

fection 24. All ordinances; -or parts of 
ordinances, inconsistent with thé provi- 
sions of thf ordinknee are hereby” re- 
peated. 


By’ Ald, Leonard— ~ ei 
That the’ ordinance entitled: “An ordt- 
nance ‘to regulate traffic and thé use of 
carts,’ wagons, drays, coaches, omnibuses, 
bicycles} motoreycles,;* automobiles:-and 
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tc ra and Eddy, Fowler, Howe, Klock, cat 
ven by motive Main, McClellan, Trager—11. 
y of. nd streets Nays—None. 
th ty anair be ow passed. Council adjourned. natoae 
J DSON A, PA 
‘stdin by tis following vote: ‘ » City Glevkt 
Yeas—Ald. Avery, Britten, Burgess, Lansing, Aug. 36, 1920. 
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Regular Session, Monday August 30, 1920 


City Counce!l ‘Rooms, 
Lansing, Aug. $80, 1920. 
The city counci! met in regular session 
and was called to order by Mayor B. A 


. Kyes. - 


Roll call; 

Present—Ald. Avery, Burgess, Dough- 
ty, Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, 
ders, Trager-—14. 

Absent—Ald. Britten—1. 

The record of the -previous session was, 
approved as printed. 


PETITIONS AND. COMMUNICATIONS 


A communication was received from, 
Mrs. J. Kommande and sixteen others 
asking that gas mains be installed on 
Teel avenue north of Mt... Hope avenue. 

Referred to committee on gas matters. 

A communication .was received from 
Maurice Harvey .Dixon Post No. 12 of 
expressing its: ap- 
preciation for the co-operation of the 
elty councfl in conducting the funeral of 
Lorn H. Mitchell. 

Received and ‘placed on file, 

A commutnfeation was ‘received from 
the board of. state tax commisasloners 
asking for the use of the council cham- 
ber for holding review of the assessmetit 
rolis of the city of Lansing, and of the, 
township of Lansing, on September 28, 
29, 80, and 31, 1920. 

On motion ‘of Ald, Doughty, 
quest was granted. 

A petition was received from Eugene 
Hesse and six others asking that Dale- ~ 
ford avenue from Grove atreet to Prince- 
from Dale- 
ford avenue to Maple street be graded 
and graveled. 

Referred ta committee on streets, 

A petition was received from H. F. 
Badgley and 12 others asking. that Allen 
street curb and gutter be extended 
through the fourth block of said street. 

Referred to committee on streets. 

A petition was received from H. F, 


the re- 


San- — 


' was inatructed to issue the permit, 


f 


Badgley and. ten others asking for a 
street Ilght at the corner of Marcus and 
Allen streets. 

Referred to committée on public Mght- 
ing.. 
, An «pplication for building permit was 


- received from Sam Goldburg to .erect an 


addition to 
Larch street, 


On motion. of Ald. Doughty, 


@ building at 110-114 N. 


the clerk 


‘GF, Schmidt applied for. permit to 
enlarge and cover porch at 631 ard. 533 
E. Michigan avenue. 


On motion of Ald. Doughty the permit 
was granted on candition that same is 
constructed in compliance with state 
fire marshall’s order relative to construc- 
tion of steel fire escapes, 


A petition wag received from. 5. H. 
Ward for s street to be apened and 
maintained across fots 6 and 8, of blocx 


-4f of Cowles subdivision between Cowleg 


street and Logan street. 
Referred to committee on streets. 


The Lansing Forge Company petitioned 
the council to vacate Cowles street and 


‘Birch street between Albert atreet and 


the right of way of the Lansing Mfg. R. 


R. 
Referred tad cornmittee on streets. 


r 


REPORTS OF CITY OFFICERS 


To the Honorable ‘Mayor and City Coun- 
ceil of ‘the City of hae i 


Gentlemen: 


I herewith..present you with plans and 
estimate of coat for a sewer in Lenawee 
street from Cherry street to west 295 
feet. 


Hetimated Cost .ccescceeee ee $432.00 
City’s 1-6 eveceeobherantpevn as wes 72.00 
re, 


To be agssessel .....4.0+.2+- $360.00 
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August 306, 1924. 


east of Linwood street to west end of 
Ada subdivision. 
Estimated cost 
City’s 1-6 .. 


eveoed » $426.00 
71.00 


aot eee 


e@etneenes een veo? 





To be assessed ...........+-$865,00 
Sewer in Linwood atreet from Thev- 
dare street north 1867 feet, 





Estimated cost @#s+eevurneose Rede $228.00 
City wi 1-8 wc peewee en nees 88.00 
,To be assessed ..... peepee ee + $290.00 


Paving Bureka’-street fré6m Holmes to 





Clifford atreet, 

Estimated cost e¢ *¢e 3 *?¢ i : on | 5 # a . - $9992.00 
Intersections -..,.......+91182.00 

20% of balance ...... 1762.00 2944.00 
To be assessed .....; $7,043.00 


Paving Rosamond street, 
pect street to Bureka street. 





Estimated cost-:...... ° $3,784.00 
_ Intersections sees 8 131.00 

20% of balance ....., 732.60 853.60. 

To-be assessed .. $2,931.40 





Paving Virginia street, frém Prospect 
street to Eureka street. ys 
Eetimated cost ...... $3,741.00 
IntergecRions§ ........+6..$ 120.00 
20% of balance ...... 724.20 844.20 
Ta be asgessed ......-.« $2,896.80 

Respectively submitted, ~- 
O. E. ha ECKERT, 


City Engineer. 
Received and placed on file, 


To the Honorable Mayor and City Coun- 
ceil, Lansing Michigan; 
Gentlemen: ; ‘ 
In Re: Political affillationa of 
parties appointed to cer- 

tain offices. 
a ee nneeia beat, Sen ene nema 


This matter havingbeen referredto me, 
which involves section 296 of the charter 
of the city of Lansing, as amended, and 
which is in relation to the appointment 
to members of the board of water works 
and electric energy, and reada in part as 
folilowa: ‘‘Said board shal? consist of a 
duly qualified elector and freeholder tn 
shid city from each ward, not mbore than 
four of whom shall belong to the same. 
political party.” 

Recently the mayor had cause to ap- 
point a member of said board and the 
question was raised as to his political 
affiliationa,- and. the political complexion 
of the board as now conatituted, whether 
‘the appointee would not increase the 
number of a cert&in political party to 
more than four upon snid board. . So the 
real question before ua ig, is sald clause 
of said section legally binding upon ‘the 
-appointive power of this city. In other 
words, are the former political affilia- 


tions to be taken into consideration in | 


his appointment to said position. 

The first queation before us is, is this 
a qualification required by the charter of 
a citizen or is it a test? 

If such could be considered as a qual- 
ification, the game might be fleeting and 
the qualification of any officer might 
change, and therefore the board become 
disqualified by reason of the change, s0 
we are inclined to think that the matter 


from Pros- 
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is simply a test, and. if the-same be a 
test it is contrary te the constitution of 
our state, Article 16, Saction 2, which 
is as follows: ‘‘Members of the legisla- 
ture and all officers executive and judi- 
ciaf; except such officers ag may be ex- 
empt, shall before they enter on the dut- 
ies of their respective offices, take and 
subscribe the following oath or affirma- 
tion “I do salemnly swear (or affirm) 
that I will support the constitution of the 
United States and the constitution of our 
state, and that I will faithfully discharge 


the duties of the office of ...... accord= — 
ing te the best of my ability. No other 
oath, declaration, or test shall be re- 


quired as a qualifioation for any office or 
public trust.’”’ 


Before citing further authorities I wish 
again to call the attention to that clausa 
and the. section where it said “‘Said board 
shall consist of a duly qualified elector, 
¢etc., and not more than four shall be-« 
long, to the same political party.” It 
doee not say that more than. four shall 
be appointed from any political party, 
but that it must consist of a board not 
more than four from any party, thereby 
contemplating that ,they, the members of 
the board, would always affiliate with 
the same party they firat chose, which 
presumption is a very violent one, as we 
have cause to observe recently and 
should the same be adhered to asirictly it 
would be possible for us to be without a 
board a considerable portion of the time, 
and should a man undertake to adhere to 
it his political freedom would be ‘cur- 
‘tailed. In the case of People vs. Hurtbut, 
24 Michigan 98, in a case similar to the 
matter under consideration, Judge 
Christiamncy rendered the following opin- 
fon: “In whatever light we viewed It, 
this law excludes men from office for 
political opinions and this the constitu- 
tion will not permit.” 

In the case of Attorney 
City of‘ Detroit, 


General Vas. 
68 Michigan 213, a case 


similar to the matter under -considera-_ 
réndered the fol- 


-tion, Judge Campbell 
lowing opinion, quoting from Pages 216 
and 2Ir7: “It is also a most important 
principle under our -constitutional sys- 
tem that no one shall be affected in any 
of his iegal and political rights by rea- 
son of his opinions on political subjects, 
or other matters of individual congcience. 
The political right to freedom of belief 
and expression is asserted in tha most 
distinct-way and applied to every privi- 
lege which the constttution confers.” 
“Any attempt to inquire into the genti- 
ments of voters is not only an abuse, but 
one which it is the chief purpose of the 
ballot system to prevent. The baliot is 
a constitutional rrethod which cannot be 
changed, and its perpetuation means the 
security to vote without any inquisition 


into the voters opinion of men or meas-— 


ures,”’ . 

In this regard it will be understood 
that we have adopted in thig state the 
secret baliot and there jigs no necessity of 
any citizen making known to the world 
his political affiliations or whom he sup- 
ports or what he supports. He can go 
to the polls, receive his ballot, and sec- 
retiy make his own choice, 

We wish here to call the attention to 


\ 


A collaborative project of the City of Lansing and Forest Parke Library and Archives - Capital Area istrict Libraries’ 








8 COUNCIL PROCEEDINGS 


the case which was recently declded but 
not reported, of Harrington vs. Secretary 
of State; Harrington had a petition filed 
a8 @ candidate for circuit judge in one 
of the circuits of this State, but refused 
to file his affidavit of his political affl- 
tations, The secretary of’ state declined 
to have his name printed upon the ballot 
for the reason that the statute required 
Such an affidavit to be filed. The su- 
Preme court of this state held that his 
name should go upon the ballot and that 
he did not have to fille an affidavit. 


Under our present charter we have 
non-partisan electlons. There js no such 
thing known ag a political Party, and lt 
is Curlous to know how a man’s political’ 
affillations could be legally determined 
before appointing him to an office. We 
are of the opinion that this is a test and 
comes clearly under that section of the 
constitution first cited, and not a quali- 
fication, for in the case last cited, Attor- 
ney Genéral vs. Detroit Common’ Council. 
this language is used: ‘Nat only is it 
evident from the other provision tn this 
see that all the exemptions referred 
Oo @re such a8 would be applicable in al) 
sorts of offices, but. the use of the word 
test is especially significant because tts 
recOgnized legal meaning is derived from 


the English Test Acts, all of which -re- 


1 


lated to matters of opinion and mest of 
them to religious opinion.” 


Qualifications of a person for a position 
consist chiefly of his residence, his eit- 
izenship, whether or not he js a proper- 
ty owner, and in some cases his educa- 
tlonai, qualifications. These are what are 
generally understood 4s qualifications, 
while those pertaining to religious and 
Political affiliations are tests. In ruling 
case law, vol. 22, sec, 50, where it says: 
“In the absence of constitutional limi- 
ations imposing restraints on the legis- 

ture with reference to qualificcktions 
for oftice, it ig held in many cases that 
political tests or other qualifications may 
be used.” 

It will be understood by the foregoing 
that matters of a political nature are 

mply a political test anq that where 
there is no constitutional provision 
against the same it may be applied, but 
as shown, in this state there is a consti- 
tutional provision against it and there- 
fore it cannot be applied. e are forced 
to the conclusion that the provision of 
the charter referred to is unconstitution- 
al and void. 


- Some of the courts have held that such 
& provision was not mandatory in the 
sense that it was binding upop the ap- 
Pointing power but was 
that extent should be accorded consider- 
ation consistant with the comity ex- 
fasting between different departments of 
justice,« 
Respectfully submitted, 
D. G. F. WARNER, 
City Attorney. 


Received and placed on file. 


To the Honorable Mayor and city councell. 
Gentlemen: 

Pursuant to your resolution of August 
8th, I herewith submit the following re- 
hort of my final disposition of one Mar- 


advisory and to — 


Avgust 80, 1920, 
{ 


shal! Truax, @ citizen of Lansing’ afflictea @ 


with leprosy. 

For a perlod of ten days this patient 
Was isolated In a temporary hospital on 
the banks of the Cedar river between 
Lansing and Bast Lansing. On August 
16th accompanied by Jacob Truax, a Alis- 
tant relative of Marshall Truax, I went 
lito Grayling, Michigan and from there, 
seventeen miles north where we found an 
ideal spot on N. % section 22, Town 22, 
north range 2 west, Grayling township, 
which ig owned by the government. This 
.Plat of land is well iso¥ated belng seven- 
teen miles from Grayling, Michigan and 
at least nine or ten miles from the near- 
est settler, A beautiful spring lake is 
situatd nearly in the center of the Plat. 
On the shores we decided to erect a 
suitable structure to house the patient 
if permission could be ained from the 
township and county authorities. 

I met with these authorities and health 
officer at Grayl ng unofficially and was 


‘ given that permission until such time as 


the government is ready td receive Ppa- 


tients in their leper colony. 


Then, on August 21st I transferred the 
Patient together with an attendant, whom 
we have employed with a salary of $60 
per month, by’ auto *tto this spot where 
they, themselves, will erect a suitable 
Shack to live in. The lumber and supplies 
were ordered from Salling and Hanson, a 
‘large lumber concern from Grayling who 
are in position to furnish everything in the 
line of supplies, material ete. for the 
coming winter and make weekly de- 
liveries direct to plat. The bills for these 
supplies to be furnished us monthly. 


I feel especially fortunete in being able 
to locate such a spot because of its isolae 
tion and being a place where our patient 
will be satisfled and willing to stay. It 


' was only through the aid of Joseph ‘Truax, 


who was famillar with that part of the 
country and gcquainted with a _ great 
many residents there, that we were able 
to make proper arrangements, 


Respectfully submitted, 


JAMES 4A, HUMPHREY, 
Health Officer 
file, 


To the Mayor and City Council, é 
Lansing Michigan. \ 
Gentlemen: 

Aga will be remembered, by the will of 

H. Moores, the city was left ertain 
real estate to the ount of $10,000, as 
per valuation placed upon the same by 
the said J. H. Mooreg prior to his death. 
The Detroit Trust company, administrator 
of the estate of J, H. Moores, set over 
to the city of Larfuing $10,000 worth of 
the real estate. in accordance with the 
valuation so placed thereon by Mr. Moores, 
Of this amount they sold a little over 
$3000 worth, which was turned over to the 
city and the balance af the real estate 
Was deeded to C, F. Poxson,, president of 
the board of Cemetery and public park 
commissioners, who holds the same in 
trust for the city of Lansing, At the 
meeting held lagt Tuesday with the ben- 
eficiaries of the residuary fund of said 
estate, the other beneficiarles agreed to, 
take all the real estate left to the’ said 
city tn sald fund, at the appraised value 
as appraised by Mr, Edward Roe and Mr. 
O. F. Howe, which) ig considerable more 
than the valuation placed thereon by Mr. 
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Moores in his lifetime, and I most re- 
spectfully ask the city council to consider 
the same and if they deem the same 
advisable to authorize me to sell the 
same it being understood that itn the 
settlement for the same that the sald 
beneficiaries would give the security for 
the payment thereof, in connection with 
thd securities obtained in the residuary 
fund. 
Very respectfully® 


—— Cc. F. POXSON, 
by D. G. F. WARNER, 
City Attorney. 
Recetved and placed on file, 


REPORT OF COMMITTEES 


The committee to whom ‘was referred 
the matter of adjusting matters in re- 
lation to the H. Moores estate begs 
leave to report as follows: 

It will be understood first that J, H. 
Moores by his will disposed of his prop- 
erty principally by special bequests. That 
the city of Lansing by these special be- 
quests was to receive $10000 worth of 
gertain reai estate, which has already 
been turned over to the city, or its rep- 
resentatives. That there was a residuary 
clause in said will, by the terms of which 
al} moneys or properties not used in car- 
rying out the terms of his will would 
constitute a residuary fu am consist of 
all property not dispose by special 
bequests That by the terma of his will, 
one-half of waid fund goes to the city of 
Lansing, one-foyrth to one of his heirs 
by the name of Moores, and the 
other one-fourth to an heir by the name 
of Weed. By our charter the city can 
sell no real estate without a vote of the 
people, therefore, if the city became pos- 
sessed of any of the real estate which 
constituted a part of this fund it would 
be greatly handicapped in the deposition of 
the same, and without any income there- 
from. 

Your committee met on - Tuesday, 
August 24th, for the purpose of making 
“a satisfactory adjustment and division of 
the propety if possible. It waa found that 
the real éstate so left as a part of said 
fund is valued at about $70,600. That 
property sold on land sontracts amounts 
to about $52,000, and that the amount 
of personal property now on hand 
said fund is nearly or about $100,000. 
Your committee, after meeting, éxamined 
carefully all the land contracts with ref- 
erence to the emounts unpaid on the 
same, and also examined each parcel of 
land and after so doing came to the fol- 
lowing understanding and agreement with 
— other beneficiaries of said residuary 
und. 

That the other beneficiaries will take 
the real estate at the valuation placed 
thereon by Mr-~J. Ed Roe and O. F. Howe, 
who appraised the. same last year, their 
appraisal being about $17,000 higher than 
the last valuation placed thereon by Mr. 
Moores, hey would take the land con- 
tracts at 16 per cent discoung, and: that 
the city of Lanajng would take the per- 
sonal property in/lieu thereon, and that of 
the amount due the city over and above the 
personal property the other benéficiaries 
would pay to the city of Lansing either 
in vash or by first class security, the dif- 
férence between the amount of personal 
property received by the city, and the 
property they had received, thereby leay- 


a 
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ing the «city its full fifty per cent of the 
entire fund, either in cash or {ntereat 
bearing securities. 

It will be understood that the 165 per 
cent discount upon the contracts fs nec- 
essary for the reason that said contracts 
are running for many yeara with small 
payments each month, ahd it will he of 
considerable trouble and expense to col- 
lect the same, they being over seventy in 
number, besides ultimately the party who 
has the title now will have to furnish 
abstracts, tax titles and deeds to sald 
property, and ur committee feels that 
under all the ‘circumstances and condi- 
tions the same is a very reasonable propo- 
sition. 

There ip a short connecting railroad. 
that was owned by Mr. Moores which 
is also a part of this fund and a small 
parcel of worthless land that goes with 


the same. That is, the same would be 
worthless for any purpose except the 
said railroad. This railroad pays no 


dividends, and in fact there is no income 
from the same whatever, but. as it now 
BPpears, the same is more of a liability 
than an asset. This, the other benefic~ 
jaries agree to take over at $10,000. 


Your committee further reports that it 
is of the opinion that the proposition 
made by the other beneficiaries should be 
accepted and the said estate closed, or 
as nearly closed as possible, and that 
without delay. There will undoubtedly 


be some small amounts of personal prop-: 


erty that wifi accrue to the fund, but 
the same being personal property, it can 
be easily divided. : 
Respectfully submitted, 
WILLIAM E. TRAGER, 
OSMOND C. HOWE, 


By Ald. Redfern— 

That the report of the committee be 
accepted and adopted. — .- 

Adopted by the followlng vote: 

'Yeas—Ald. Avery, , Burgess, Dought¥® 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager-——14. 

Nays—None. 

The committee on bonds and contracts 
to whom was.referred the application of 
James Alien for public dance halt) licenge, 


begs leave to report as _ follows: We 
in /recommend that the license be not grant- 
ed. 
L. a SANDERS, 
kK B.D, KLOCKe 


E. S. AVERY, | 
Committee on Bonds and Contracts. 


By Ald, Sanders—. 
That the report of the committee be 
adopted. ; 
Carried. f 
The committee on city affairs to whom 
was referred the eclai of Carl Jewett for 
$9.50 damages gn accéunt of injury. tb his 
ear by city sweeper, begs leave to report 
as follows: We recommend that the 
claim be allowed, 
JOHN McCLELLAN, 
Cc. H. BURGESS, 
E. S. AVERY, 
Committee on City Affairs. 


By Ald. McClellan— 

That the claim be allowed and the city 
clerk is hereby directed to draw an order 
on the city treasurer in the sum of $9.50 
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paydbie to Carl Jewett and charge th 
same to the contingent fund. ; 
Adopted by the following vote: 
~Yeas—Ald. Avery, Burgess, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager—14, 1 
Nays—-None. 


The committee on streets to Whom was 
referred the petition for grading alley in 
Holmes Realty Plat, between Sheridan st. 
and Cady Court, begs leave to report as 
follows: We recommend 


of the petitionerg be granted. 


a ol 


F 


F. W. REDFERN, 

0. Cc. HOWE, 

Committee on Streets. 
Received and placed on file. 


The committee on streets to whom was 
referred tme petition for curb and gutter 
On Pearl street, from Larch street to Cen- 
ter gtreet, begs leave to report as follows: 

We recommend that the request of the 
petitionera be granted. , 

F, W. REDFERN, 
oo. CC. HOWB, . 
, Commiitee on Streets. 

Received and placed an file. 


Lhe committee on streets to whom was 
referred the petition for paving Rosamond 
street, from Eureka street to Prospect 
street this fali.and nssess the cost of satne 
in Gre installment. begs leave to report 
‘as follows: We recommend that the re~ 
quest of.the petitieners be granted. ‘ 


F. W. REDFERN, 
0. C. HOWE, 
Committee on Streets. 


By Ald Redfern— 
That the report of the committee 
adopted, 
Carried. — 
_The committee on streets to whom was 
referred the petition to pave Bureha 
street, from. Holmes street to Clifford 
street this fall and assesa the cost of 
same in one installment, begs leave to 
report as follows: We recommend that 
the request of the petitioners be granted. 
j F. W. REDFERN, | 
oO, Cc. HOW, 
Committee on Streets. 


he 


By Ajd. Redfern - 

That the report 
adopted. ’ 
. Carriéd. — 

The committee on atrects to whom was 
referred the: petition to pave Virginia 
atreet, from Eureka asatreet to Prospect 
street this fall and assess thea cost of 
game in one installment, begs leave to re- 
port as follows: We recommend that the 
prayer of the petitioners be granted 
FF, W., REDFERN, 

Oo. C, HOWE, 
Committee on Streets. 


of the committee ba 


By Ald. Redfern— 


That the report of the committee be 
adopted. 


“Carried. 


At this point, W. G. Braden being pres- 
ert, he wag given the privilege of the 


floor and spoke of public markets and the 


manner of conducting same, and particu- 
larly of community markets, wholesale 
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and retail, hoping that Lansing may 
boon have one, | 
Quistiong were asked and answered. 


BONDS APPROVED 


The chimney sweep bond of W. L. John- 
son ag principal, Jas. J, Daly, W, E. Mc- 
Conkey as sureties, Was approved. 

The electric sign bond of Marion R. 
Potter as principal with E. T. Petty, and 
Fred Szepanek, as sureties, was approved. 

The electrician bond of J. L. Porter 


that the request-“8s principal with Globe indemnity Co., 


as surety, was approved, 

Adopted by the following vote: 

Yeas—-Ald. Avery, Burgess, Doughty, 
Dymond, Eddy, Fowler, Howe, . Klock, 
Leonard, Main - McClellan, Redfern, San- 
ders, Trager—l4, 

Nays—None. . 


MOTIONS, RESOLUTIONS AND 


NOTICES 

By Ald, Axery. 

Resolved by the city counell of the 
city of “Lansing: That the custodian of 
the city hgll be and he. is hereby directed 
to purchase 117 yards of goid seal cork 
carpeting at a pride of $2.14 per yard, 
for the purpose of covering the circult 
court room within. the railing and that 
the carpet now upon the circuit court 
reom be made and fitted to what is 
known as the attorney’s room and the 
cost thereof be charged to Public 
Works Dept. 1H7. ; 

Adopted by the following vote! 

Yeas—-Ald. Avery,. Burgess, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
‘Léonard, Main. McClellan, Redfern, San- 
ders, Tyager—14. — a 

Nays—None. 


By Ald. Trager— 

Resolved by the city 
city of Lansing: 

That the mayor and clerk be authorized 
to enter into an agreement and to exe- 
cute all necessary papers for the purpose 
of closing up the interest of the city in 
the estate of J. H. Moores, deceased, in 
accordance with the report of the com- 


counci] of the 


_mittee made this day and now on file with 
-. the clerk of, this city. 


Adopted by. the following vote: ‘ 
Yeas—Ald. Avery, Burgess, _ Doughty, 
Dymond, Eddy, Fowlér, Howe, Klock, 
Leonard, Main. McClellan, Redfern, San- 
ders, Trager—14. . 
Nays—None, 
By Ald. Howe— 

Whereas, the Hon. W. C. Durant has 
deemed it wise to purchase the parcel 
of land in this city know as the “Cowles 
Block” and has proceeded to. beautify 
the game to the keen gratification of the 
residents of this city. Therefore, ba it 

Resolved, that the city council gcting 
in behalf of every citizen of Lansing, ac- 
knowledge its appreciation of the spirit 
which prompted Mr. Durant to engage in . 
such a laudable project. When it {ip re- 
membered that “only God can make a 
tree,” it is surely God-like for mankind 
to protect trees and to preserve them in 
order that their branches may grow sky- 
wafd for generations to come, and sway- 
ing to and fro, ever wave an humble ac- 
knowledgment of His Greatness... May 
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the noble elms and broad maples ever 
be living monuments to Mr, Durant. The 
life of the people of a busy city has been 
added to materially with aforethought by 
a busy man to whom we now express our 
everlasting gratitude, 

Resolved further, that this resolution be 
spread upon the records of this city and 
@iso a copy be sent to Mr. Durant. 

Adopted by the following yote: 

YeasAld. Avery, Burgess, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main. McClellan, Redfern, San- 
ders, Trager— 4, 

Nays——None, f 
By Ald. MeCiellan— 

Resolved by the city council of the 
elty of Lansing: 

Whereas, the city council, by resolu- 
tion, duly adopted on the Z3rd of August, 
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1920, directed the city clerk to draw an 


order on the city treasurer for the sum 
of $162.71, payable to Herbert E, John- 
son such payment being the interest on 
the balance due the said Herbert F. 
Johnson on the contract and option to 
purchase said property to be used for a 
municipal asphalt plant and whereas by 
error such amount was arrived at as in- 
terest for a period of 3 months nd twenty- 
one days, when ag a matter of fact sald 
interest should have been figured for a 
period of four months and twenty-one 
days: $4 

Therefore resolved that, the city clerk be 
and is hereby directed to draw, an order 
on the city treasurer for the: sum of 
$43.16 payable to the sald Herbert BE. 
Johnson, said order being In addition to 
the order heretofore provided for, and to 
charge the same to the miscellaneous 
{asphalt plant) fund, 

Adopted by the following vote: 


Yeas—Al’. Avery, Burgess, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main McClellan, Redfern, San- 


ders, Trager—i4. 
Nays-—None. 


By Ald. Trager— 
_ Resolved by the city council of the 
city of Lansing: = 

That the request of C, F. Poxson thia 
day made and filed with the council, rel- 
atlve to the sale of the property he holds 
in trust for the city of Lansing, be and 
the same is hereby granted, and that he 
be authoyized to gell the said property he 
holds in” trust for city to Messrs. Moore 
and Weed for the appraised vaiue- thereof 
as appraised by Messrs Roe and Howe 
and should he not receive cash, that he 
accept in lieu thereof good and sufficient 
securities. 

Adopted by the following Yote: 

Yeas—-Ald. Avery, Burgess, Douchts, 
Rymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main’ McClellan, Redfern, San- 
ders, Trager—i4. °* 


Nays—None, 

By Aid. Leonard— - 

Resolved by-the city council of the 
eity of Lansing: 

That the city comptroller be and he 
is hereby requested to examine ail special 
assessment rolls which have ot been 
confirmed and report to this council at 
s next- meeting ones which should be 


onfirmed and signed by the mayor. 
Adopted by the following vote: 
, xeaae-Ald. Avery, Burgess, Doughty, 


= 


' Dymond, Eddy, 


il 


Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager—14. 

Nays—None. 


By Ald. Trager— 

Regolved by the city council 
city of Lansing: 

That the city clerk draw an order on 
the uncollected tax and abatement. fund 
for $17.60 in favor of the city treasurer 
for the remittance of taxes on com,, at 
S. E. corner of lot 11, block 11, Green 
Oak addition, W 129 feet, N 99 feet, EH. 
29 feet, & 33 feet, E. 100 feet, 8. 4 roda 
to beginning. 

Adopted by the following vote: 

Yeas—Ald. ‘Avery. Burgess, Doughty, 
Dymond, Eddy, Fowler, Howe, Kiock, 
Leonard, ‘Main, MecClelian, Redfern, San- 
ders, Trager—l14. 

Nays—None. 


of the 


By Ald. Leonard— 

Resolved by the city council 
city of Lansing: 

That the city clerk be and he- is here- 
by directed to draw an order on the fund 
for uncollected taxes and abatements in 
favor of the M. C. R. R. for the sum of 
$4.14, on account of erroneoys scavenger 
tax against lot 56 Knollwood Park Sub. and 
the city assessors are hereby directed to 
re-assess said amount against lots 171-172 
Knollwood Park Sub. ' 

.Also an order in favor of the city treas- 


of the 


“wurer for the sum of $9.17 in payment of 


erroneous tax against commencing 382.8 
feet south of the southeast corner of 
Logan and Warner street, east 132 feet, 
south 60 feet, west 132 feet, north 60 
feet and charge same to the fund for un- 
collected taxes and abatements, 

Adopted by the following vote: 7 

Yeas—Aid. “Avery,~ Burgess, Doughty, 
Dymond, Eddy, Fowler, Howe, Kiock, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager—l14. 

Naysa—None, 


By Ald. Eddy— 

Resélved by the 
city of Lansing: 

That the artificial stone sidewalk (about 
66 feet) on east side of Butler atreet in 
front of west 1-6 of south 2-3 of lot 
3, block 3 of .Claypool's subdivision owned 
by Robert. Crabb, which was broken when 
Butler.street was paved, be rebullt and 
cost of same be paid from second ward 
highway. fund. 

Adopted by the following vote: 

Yeas—Ald. Avery, Burgess Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, San 
ders, Trager—l4, : 

Nays—None. = 


city council of the 


By Ald, Howe— 

Resolved by the city council 
City of Lansing: 

That the city assessors change the as- 
sessment rolls for the following named 
curb and gutter improvements to conform 
to the resolution of August 23rd, 1930, 
which is to assess the intersections and 
20 per cent of the balance to the city at 
large. 

Allen street, from Michigan ave. -to 
Kalamazoo street, Washtenaw street, Pine 
street to Butler street, Kalamazoo street, 


of the 
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Jones street to Holmes street, Johnson 
avenue, Sherldan street to May street, 
Cleveland street, Sheridan street to May 
street, Wall street, Center street to Cedar 
street,. Clemens avenue, Michigan avenue 
to Jerome street 

Adopted by the foilowing vote: 

Yeas—Ald. Avery, Burgess, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, ‘San- 


‘dera, Trager—i 4. 


Nays—None. & 


By Ald. Fowler— 

Resolved by the city council 
city of Lansing: 

Thar the action adopting committee re- 
Forts of paving Rosamond street, Eureka 
street and Virginia street this session b 
rercinded., 

Ald. Avery moved as a substitute that 
the same be laid on the table™until next 
Thureday evening. ’ 

Carried. 


of the 


By Alds, Main and Sanders— 


Resolved by the city council of the city 
of Lansing, That In view of the fact that 
the property owners on E. Michigan ave. 
between the old and new city limits have 
petitioned this council to pave that por- 
tlon of the street south of the street rall- 
way tracks, 

Now, thagrefore be it resolved That the 
Street Railway Co. be directed to use 
concrete footing underneath ties. 

And be it further resolved,: That the 
said Railway Co. be directed to pave thelr 
portion of the street between the tracks. 

Be it further resolved, That a copy of 
tMis resolution be sent at once to the 
management of said Street Rallway Co, 

Adopted by the following vote: 

Yeas—Ald. Avery, Burgess, Doughty, 
Dymond. Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager—14. 

Nays—None, 


By Atd. Fowler— 


Resolved by the city council of the 
city of Lansing: 

Whereas, a resolution was duly adopted 
by this council on July 14th, 1919, as 
follows: 


“That the mayor appoint a committee 
to try to obtain for the citlzens of Lan- 
sing a quantity of food supplies now held 
by the govemment, and if obtainable to 
superintend ita distribution at cost.” The 
above resolution was unanimously adopted 
and the mayor appointed as such com- 
mittee, Ald. McClellan, Gross and Doughty 
and 


Whereas, the said committee so ap- 
pointed and acting under said resolution 
did obtain a quantity of food from the 
United: States: government and did then 
and there undertake to sell and dispose 
of them in accordance with said resolu- 
tion, Later on said committee made its 
report on September 15th, 1919, to the 
council, showing that there was a profit 
upon said goods, notwithstanding the fact 
that it was understood that they should 
be sold at cost, and on December 22nd, 
1919, this council passed a _ resojution 
authorizing the profit so obtained to be 
deposited in the contingent fund for the 
benefit and maintenance ‘of the social 


aan 30, i920. 


center, which resolution waa unanimously é 


adopted; and 

Whereas, it appears from. further re- 
port. of said committee that the gross 
sales of said property amounted to $42,- 
436.29; that the amount paid for the 
same was $30,701.16; leaving a profit to 
the city of $2,735.13, less the expenses 
they were to, and which Items of expense, 
as appear from the said report amount 
to $460.08. That according to said re- 
port a considerable portion” of said ‘ex- 
pense was taken out by members of this 
council as follows: G. W. Gross. 3% 
days labor at $10.00, $37.60; J. McClellan, 


14% days labor at’ $10.00, $147.50; F. W. , 


Redfern, 7 days at $10.00, $70.0); Louis 
Neller, for services on wood committee, 
$50.00 and & H Presley, city comptroller, 
20 daya, at $2.50, $50.00; and 

Whereas, there appears no record in 
the clerk’s office or in the journals of 
this council authorizing the gaid councli- 
men to take such money from#said fund, 
and further, that the original resolution 


‘plainty sali the same wag to be sold at 


cost, thereby indicating that no charges 
for ‘services were to be made, that the 
taking of the same from the city treasury 
without authorization ig clearly contrary 
to the principle In which they were ap- 
pointed and their duties under our charter 
as aldermen. 

Therefore, be it resolved, that the sald 
aldermen and city comptroller be directed 
to return the said amounts to the con- 
tingent fund of the city treasury. 

By Ald. Howe— 

That the resolution 
for one week. 

Lost by the following vete: 

Yeas—Ald. Avery, Burgess, Edgy, Howe 
wm 4, 

Nays—Ald, Doughty, Dymond, Fowler, 
Klock, Leonard, Main, Redfern, Sanders, 
Trager.—9. 

By Ald, Avery— 
That we now adjourn. 
Lost by the following vote: 


lie on the table 


Yeas—Ald. Avery, Howe.-—3. 
Nays—Aid. Burgess, Doughty, Dymond, 
Eddy, Fowler, Klock, Leonard, Main, 


McClellan, Redfern, Sandera, Trager.—1!2. 


By Ald, Howe— 

That the resolution Me on the table two 
weeks. 

Adopted by the following vo&: 

Yeas—Ald. Avery, Burgess, Doughty, 
Dymond, Eddy, Fowler, we, Klock, 
Main, McClellan, Redfern, 5: nders, Trager 

-~13, 

*Nays—Ald. Leonard—1l, 7 


By Ald. Leonard— 

Resolved, that the city clerk be and he 
hereby is directed to advertise. as pro- 
vided by law, 
constructing a sewer, in Lenawee atreet, 
from sewer in Cherry street to west 265 
feet in accordance with the plang and 
specifications on file in the office of the 
city, engineer. Proposals to be received 
Te 4:00 p, m., Tuesday, September 7th, 

Each proposal to be accompanied with a 
certified check in the sum of ten ($10.90.) 
dollars. 

Right is hereby letar ed to reject any 
or all bida, 

Adopted by the following vote: 
Yeas—Ald. Avery, Burgess, Doughty, 


for sealed proposal» for, 
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Dymond, Eddy, 

Leonard, Main 

ders, Trager—14. 
Nays—Nene. i 


Fowler, Howe, Kiock, 
McClellan, Redfern, San- 


By Ald. Leonard— 


Resolved, that the city clerk be and 
he hereby is directed to advertise as 
provided by law, for sealed proposals for 
constructing a sewer tn Theodore street, 
from 25 feet, east of Linwood to west end 
of Ada eubdivision in accordance with 
the plans and specifications on file in the 
office of the city engineer. Proposals to 
a received up to 4:00 o'clock p. m., 
uesday, September 7th, 1920. 


Each proposal to be accompanied with 
a certified chec in the sum 0of ten 
($10.00) dollars. 

Right is hereby reserved to teject arfy 
or ail bids, 

Adopted by the following vote: 
~Yeas—Ald. Avery, Blurgess, Doughty, 
D, mond, Eddy, ‘ Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager—14. < 

Nays—None. \ 


By Ald. Leonard— 


Resolved, that the city clerk be and 
he hereby is directed to advertise as 
provided by law, for sealed proposals 
for sewer in. Linwood street, from sewer 
in Theodore street, north 167 # 14feet in 
accordance with the plans afd wpecifica- 
tions on file in the office of the city en- 
gimeer. Propogals to be received up to 
4:00 o'clock p. m., Tuesday, fevtember 
7th, 1929. 

Each proposal to accompanied with a 
eertiied check in the sum of ten ($10.00) 
dollars. 


Right is hereby reserved to reject any 
or all bids. 

Adopted by the foliowing vote: 

Yeas—Ald. Avery, Burgess, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main McCleiian, Redfern, San- 
ders, Tragef—ti4, , 

Nays—None. 


PUBLIC IMPROVEMENT I, 
By Ald. Redfern 


Resolved by the city council of the 
city of Langing: 
That it is a public necessity, and it 


Js hereby determined to grade alley in 
Holmes Realty Co's. plat from Sheridan 
street to Cady Court. 


That the city engineer be and hereby 
is directed to estimate the, kind and 
quantity of matertaj te be used therefor, 
and to estimate in detail the probabie 
cost and expense of such work and of 
the materials to be used -therein, and 
make a record thereof in his office, and 
cause to be prepared so far as necessary, 
Plans and specifications for such work, 
and to prepare a profile of such portion of 
said street and report his determination, 
estimate and plans to the city council at 
its next regular meeting or as soon, there- 
fter as possible, as required hy the 
charter of said city, 


Adopted by the foliowing vote: 


Yeas—Aid. Avery, Burgess, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
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Leonard, Main, ro ty Redfern, San- + 


Jers, Trager—14. 
Nays—None, + 


By Ald. Redfern— , 

Resolved by the cit} council of the 
city of Lansing: , 

That it fa a-public necessity, and it is 
hereby determined to construct. a curb 
and gutter in Pear! street from Larch 
street to Center street. 

That the city engineer be and hereby 
is directed to estimate the kind and 
quantity of material to be used there- 
for, and to estimate in detail the probable 
cost and expense of such -work and of 
the materials to be used therein, and make 
& record thereof in his office, and cause 
to be prepared so far as necessary, plans 
and specifications for such work, and to 
prepare a profile of such portion of said 
street and report his determination, esti- 
mate and plans to the city council at its 
next regular meeting, or as soon there- 
after as possible, as required by the 
charter of said city. 

Adopted by the following vote: 

Yeas—Ald. Avery, Burgess, Doughty, 
Dymond, Eddy, ‘Fowler, Howe, Klock. 
Leonard, Main, McClellan, Rédfern, San- 
yee Trager—14. 

Nays-—None, 


PUBLIC IMPROVEMENT IV. 


By. Ald. Redfern— 

Resolved by the cfty council 
city of Lansing: 

That the special assessment roll for 
Paving Moores River Drive and Sparrow 
avenue from Washington avenue to Logan 
street as returned 4y the city assessors, 
be and the same is hereby ratified and 
confirmed, and 

Whereas, it is deemed necessary for the 
interest of said city and the taxpayera 
within the assessment district heretofore 
created for such improveménts that the’ 
aforesaid assessment be extended and paid 
in five equal payments, therefore, 

Resolved further, that such speciai as- 
Kessinent be divited into five equ*i an- 
nuai installments to be paid one-fifth on 
or before the 3lst day of October, 1920, 
one-fifth on or before the 31st: day of 
October, 1921, one-fifth on or before the 
3lst day of October, 1922, one-fifth on 
or before the 83lst day of October, 1923, 
and the remaining one-fifth on or before 
the 3lst day of October, 1924, together 
with interest thereon at the rate of six 
per cent per annum from the $lat day of 
October, 1920. 

It is further resolved that the mayor 
be and he igs heteby directed to affix 
within ten days his warrant directing the 
city treasurer to collect such tax in ac- 
cordance with this resolution and the pro- 
visions of the city charter, 4 


of the 


Acupted by the follbwing vote: 
Yeas—Ald. Avery, Hrttten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Kiock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trazger—14. 
Nays—None. 

* Yo 


By Aid. Redfern: 
Resolved by the ¢ity council 
cjty of Lansing: 

‘That the special assessment roll for 
paving Saginaw street from Washington 
avenue to Saginaw street bridge as re- 


of the 


i 
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turned by the- city assessors,. be and 
the game ia hereby ratified and ¢onfirmed, 
and 


Whereas, it is deemed necessary for the 
interst of said city and the taxpayers “ 
within the assessment district heretofore 
created. for such improvement fhat the 
aforesaid assessment be extended and paid 
in flve equal annual payments, therefore, 


Resolved further, that such special as- 
Bessment be divided into five equal annual 
installments to be paid one-fifth on or 
before the 31st day of October, 1920, 
one-fifth on ofr before the 3lst day of 
October, 1921, one-fifth on or before the 
3lst day of October 1922, one-fifth on or 
before the 3lst day of October, 1923, and 
the remaining one-fifth on or before the 
3lst day of October, 1924, together with 
interest thereon, at ‘the rate of six per 
cent per annum fam the 3lst day of 
October, 1920. 


It is further venareea that the mayor be 
and he is hereby directed within ten days 
to affix his warrant directing the city 
treasurer to collect said tax in accordance 
with this resolution and the provisions of 
the city charter. 

Adopted by the following vote: 


Yeas—Ald.. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager-—-14, 

Nays—None. 


By Ald. Redfern— 


Resolved by the city council 
elty of “Lansing: 

That the special assessment roll, for 
Paving Barnes avenue from’ Washington 
avenue to Beal avenue as returned by the 
city assessors, be and the same is here- 
by ratified and confirmed, and 


Whereas, it is deemed necessary for 
the interest of said city and the taxpayers 
within the assessment district heretofore 
created for such improvement that the 
aforesaid assessment be extended and pald 
= five equal annual payments, there- 
ore, 

Resolved further, that such special] as- 
sessment be divided into Ave esuti an- 
nual installments to be paid one-fifth on or 
before the 3lst day of October, 1920, one- 
Mfth on or before the 31st day of October, 
1921, one-fifth -on or before the 3lst day 
of October, 1922, one-fifth on or before 
the 3ist day of October, 1923, and the re- 


of the 


maining one-fifth on or before the 31st 


day of October, 1924, together with in- 
terest thereon at the rate of six per cent 
annum from the 31st day of October, 

0. 

It ia further resolved that the mayor be 
and he ig hereby directed to affix within 
ten days his warrant directing the ‘city 
treasurer to collect said tax in accordance 


‘with this resolution and the provisions of 


the city charter. 


Adopted by the following vote: 
Yeas—-Ald. Avery, Britten, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trawer—14, 

Nays=None. * 


Burgess.‘ 


By Ald. Redfern— 

Resolved by the Sie. council of 
city of Lansing: 

That the asapecial assessment roll for 
paving Holmes street from Michigan ave. 


the 


Aurust $6, 1926. 


‘to Main street as \ satareah by the city as- 
sors, be and ce game is hereby ratified 
and confirmed, and 


Whereas, it ia deemed necessary for 
the interest of said city. and the tax- 
payers within*the assessment district here- 
tofore created for such improvement that 
the aforesald assessment be extended and 
paid in five equal annual payments, there- 
fore, 

Resolved further, that such especial as- 
sessment be divided into five equal an- 
nual installments to be paid one-fifth 
on or hbefofre the 3ist day of October, 
1920, one-fifth on or before the 3lat day 
of October, 1921, one-fifth en or before 
the 3lst day of October,~1922, one-fifth 
on or before the S3lst day of October, 1923, 
and’ the remaining one-fifth on or before 
the 3Ist day of October, 1924, together 
with interest thereon at the rate of six 
per cent per annum from the S3ist day 
of October, 1926. 

‘It is further resolved that the mayor 
be and he ia hereby directed to affix within 
ten days his warrant directing the city 
treasurer to collect said tax in accordance 
with thig resolution and the provisions of 
the city charter. 


Adopted by the following vote: 


Yeas—Ald. Avery. Britten, Bureese, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—14, ° 

Nays—None. ; 

By Ald, Redfern— 
Resolved by the city council of the 


city of Lansing: 


That the special assessment froll for 
grading Ferris street from Larch street to 
Nellet street as returned by the city 
assessor be and the same is hereby rat- 
ified and confirmed and that the mayor 
be and hereby is directed to affix within 
tert days his warrant directing the city 
treasurer to collect sald tax on or before 
the 30th day of: November, 1920. 

Adopted by the following vote: 

Yeas—Ald, Avery. Britten, Burgess, 
Doughty. Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, MéClellan, Red- 
fern, Sanders, Trager—14, 

Nays—None. 


PUBLIC IMPROVEMENT YV. 


Ratifying and Contrshing Supplementary 
oll. 


By Ald. Leonard— 


Resolved by the city council 
city of Lanalng: 


That the supplementary special assess- 
mctit roli for constructing a drain in aHey 
block 125 and across Allegan street to 
Elks temple as returned by the city as- 
sessor be and the same is hereby rati- 
fled and confirmed and that the mayor be 
and hereby is directed to affix within ten 


of the 


days, his warrant directing the city treas-, 


urer to refund to-all peraona who have 
Pald said tax as originally dsseased the 
pro rata amount of difference as shown 
in said supplementary roll, and collect 
all unpaid tax ag shown On gaid rol] on or 
before November 30, 1920, 


A@opted by the following Gite: 
Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Bddy,, Fowler, Howe, 
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Avgevst 30, 1920, 


Kloék,- Leonard. Red- 
fern, Sanders, 


Nays—None. ; 


By Ald. Redfern—_ - 

Resolved by the city council of the 
city of Lansing: 

That the supplementary special assess- 
ment roll for grading alley north from 
Saginaw street, between Grove street and 
Wisconsin ave., as: returned by the city 
assessor be and the same is hereby rat~- 
ified and confirmed, and that the mayor 
be and hereby is directed to affix within 
ten days, his warrant ‘directing the. city 
treasurer to refund to all persons who 
have paid said tax as originally assessed 
the pro rata amount of difference as 
shown in said supplementary roli, and 
collect al} unpaid fax as ae qn said 
roll on or before Nov, 30, 1920 

Adopted by the following vote:. 

Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Kiock, Leonard, Main, McClellan, Redfern, 
Sanders, Trager—15. 

Nays—None. 

By Ald, _Redfern— s 

Resolved by the City Council of the City 
of Lansing: ~. 

That the vanphinentary special assess- 
ment rol) for following. named -curb and 
guttr, Carey st., from Saginaw ast. to 
Genesee street; Hartiett atrect, from Sug'- 


vardin! MeClélian, 
rager.—1 . 


naw atreet to Genesee street; Michigan 
avenue, from Wainut street to Logan 
street; Michigan avenue, from, Logan 


street to city Iimits; Genesee atreet, from 
Sycamore street to Butler street, as re- 
turned by, the city assessor be and the 
same js hefeby ratified and confirmed, and 
thht the mayor be and héreby {s directed 
to affix within teh ‘days, ,his warrant 
directing the city treasurer ‘to refund to 
all persons who,.have paid aaid tax as 
originally assessed the pro rata amount of 
difference as shown in said supplementary 
roli, and collect all unpaid,tax as shown 
on sald roil on or before November 80th, 
1920. 
Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, Howe, ° 
Klock, Leonard Main, McClellan, Red- 
fern, Sanders, Trager.—14.- . 

Nays—None. 

By and. Redfern—- — 
Resoived by the City Coungi! of the 


city of Lansing: - 

That the supplementary special assess- 

ment roll for the following named im- 
provemienta, paving Genesee at. from, Butler 
st. to Logan st.; paving Sycamore at., 
from Ottawa street to Ionia- street: pav- 
ing Allegan etreet, from Wainut etreet to 
Logan street; paving Saginaw street, from 
Butler street to Logan street, as returned 
*by the city assessor be and the same lia 
hereby ratified and confirmed, and that 
the mayor be and he hereby is directed to 
affix within ten days, his warrant direct- 
ing the city treasurer to refund to an 
persens who heve paid said tax as’ orixin- 
ally assessed the pro rata amount ‘of ‘dif- 
Terence as shown {n gaid supplementary 
roll, and collect all unpaid tax as shown 
on said rolls at the time and in the man- 


¢il. 
Adopted by the following vote: 
Yeas—Ald. Avery. Britten, Burgess, 
Doughty,” Dymond, Bddy, Fowler, Howe, 
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ner heretobefore prescribed by this coun- 
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NX 
Eleck, Leonard, Main, McClellan, 
fern, Sanders, Trager,—14. 
Nays—None. 


Red- 


CONSTRUCTION OF SEWERS AND 
DRAINS, No. If, 

By Ald. Leonard— 

Resolvéd by the City Council of the 
City of Lansing 

That it is roa intention of said councei! 
to construct 295 feet of sewer in Theodore. 
street, from 25 feet east of Linwood ‘to 
west end of Ada Subdivision in the thirty- 
seventh sewer and dfain district, and that 
the plat and diagram thereof made and 
returned by the ‘city engineer bé received 
and placed on file in the office of the city 


* engineer where the same may be found 


for examination; 

Further that the city'- council meet at 
the city council rooms on Tuesday, the 
seventh day of September, 1920, at -8+p. m., 
to consider any suggestions and objections 
that may be made by parties interested 
with respect to said sewer, and that the 
city clerk publish a notice thereof in ac- 
cordance with section 275 of chapter 18 
of ‘the charter, 

The premises deemed to be espéctally 
benefited by this improvement are lots 8 
to lot 18 inclusive, Ada subdivision, ex- 
cepting from said described district al) 
public streets and alleys and lands not 
benefited by this sewer. 

Adcpted by the following vote: 

Yeas—Ald. Avery, Britten, Burgeas, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Kiock, Leonard,{ Main, ales aide. oe Red- 
fern, Sanders, Trager.—14 

Nays—None. * 


By Aid. Leonard— 
Resolved by the City Council of the City 


, of Lansing: 


; That it is the intention of said council 
to construct’ 167 feet of sewer in Linwood 
street from sewer in Theodore street to 
north 167 feet in the thirty-seventh sewer 
and drain district, and that the plat and 
diagram thereof made and returned by the 
city engineer be recelved and placed on 
flie in the office of the city engineer where 
the same may be found for examination; 

Further that the city councli meet at 
the city copneil rooms on Tuesday, the 
seventh day af September, 1920, at 8 p. 
m,, to consider any suggestions and ob- 
jeetiong that may be made by parties In- 


* terested ‘with respect to said sewer, and 


that the city clerk publish a notice thereof 
in accordance with section 275 of chapter 
18 _of the charter, . 

The premises deemed to be especiall¥ 
benefited by this improvement are lots ¢ 
and 7, Ada Subdivision and lots 13 and 20, 
Bungalo Home Addition, excepting from 
said described district all public. streets 
and alleys and lands not benefited hy this 
yewer. ‘ 

Adopted by the following vote, 

Yeas—Ald. Avery, Britten, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager.—14. 

Salalah 


Burgess, 


By: Ald. inden: I 
Resolved by the City Countll of tHe city 
of Lansing: 


That it is the intention of sald council ~ 
* to construct 295 feet of sewer in Lenawee 


street from Cherry street sewer to west 


° 
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295 feet in the fourth sewer and drain 
district, and that the plat and diagram 
thereof made und returned by the city 
engineer be received and placed on Mle 
in the office of the city engineer wherp 
the same may be found for examination; 

Further that the city council meet at 
the city council rooms on Tuesday, the 
seventh day of September, 1920, at 8 p. 
m., to consider any suggestions and ab- 
jJections that may be made by parties in- 
terested with respect to sald sewer, and 
that the city clerk publish a notice thereof 
n orcs with section 275 of chapter 

f the charter. 

The premises deemed to be especially 
benefited by this improvement are lots 6 
and 7, block 134, and lots 1 and 12, block 
151, excepting from said described dis- 
trict all public streets and alleys and 
lands not benefited by said sewer, 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, 
Doughty, Dymond, Eddy, Fowler, 
Klock, Leonard, Main, McClellan, 
fern, Sanders, Trager.—14. 

Nays—None. 


Burgess, 
Howe, 
Red- 


SIDEWALK RESOLUTION. 


By Ald. Edd 

Resolved by the city council of the cicy 
of Lansing: 

That it is a necessary public itmprove- 
ment and it is hereby determined that 
the artificial stone sidewalk shall be re- 
paired in front of undivided one-half of 
east one-quarter of lots 1 and 2, bloc 
248, and undivided one-half of west one- 
half of east one-half of lots 1 and 2, 
block 248 (except Transit Railway), on the 
south side of Saginaw street, owned by 
Michigan Central R. R. Co. 

Also in front of undivided one-half of 
east one-quarter of lots 1 und 2, block 
248, and undivided one-half of west one- 
half of east one-half of lots 1 and 2, 
block 248 (except Transit Railway), on 
the south side of Saginaw street, owned 
by Pere Marquette R. R. Co., and that 
the owners of said above described lands 
be and they are hereby required to build 
the same and in accordance with the 
specificiation on file in-the office of the 
city engineer on or before the ninth day 
of October, 1920. 

That the superintendent of public works 
is authorized and directed to proceed to 
construct such artificial stone walk in 
front of the above described premises 
after the expiration of said date, upon the 
failure of the owner or owners of the 
parcels herein described to construct the 
Bame as hereby required; and that the 
expense of constructing the same shall be 
paid out of the contingent fund, and the 
city assessors are hereby directed to assess 
the expenses of constructing the same 
against said described land as provided py 
section five of Ordinance No, 23, of the 
Revised Ordinances of the City of Lan- 
sing, and chapter 17 of the city charter. 

The city clerk is directed to give due 
notice hereof by publication of a notice 
of this resolution for three successive daya 
as provided by said Ordinance No. 23. 

Adopted by the following vote: 

Yease—Ald. Avery, Burgess, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager—14. 

Nays—None. 


Doughty, - 


GENERAL ORDER. 
Claims Allowed. | 


Claimant Endorser 
J. S. Mudge, H. Lee Bancroft.... 
R,. W. Smith, et al, H. Lee Bancroft 
J. Stahl & Son, H. Lee Bancroft... 
G. T. Ry. System, H. Lee Bancroft 
B®. J. Pierce, H. Lee Bancroft.... 
W. A. Leyrer, H. Lee Bancroft... 
A. D. Donnelly, et ai, Joseph Heck 
Briggs Co., Joseph Beck........- 
Cc, M. Fuller, Joseph Beck........ 
Taylor Abstract Co., A. R. Black 
Ripley & Gray, John Bennett.... 


Auguet 34, 


1920, 


Amount 
$109700 
1101.78 

11.53 
10.50 
11.41 
266.50 
796.62 
43.00 
23.40 
227.25 
2.50 


Smith & Burroughs, John ~~ erp 2.75 
0 


F. Burgess, et al, O. E. Eckert. 
H. Simfons, et. al, O. B, Bekert. 
G. Hutchings, et al, O. E. Eckert 
C, Fitzsimmons, et al, O. BH. Eckert 
Harvey & Arthur Lumbert, 

QO. E. Eckert 
Lacure’s Garage, QO. E. Eckert... 
Harvey Lumbert & Arthur Lum- 

bert, O. EB. Hokert.......c200%5 
E. J. Noyce, O. E. Eckent........ 
Mich, Braes & Iron Works, 

© B Miateert. occa thane son cc oye 
Capitol] City Lumber Co., O. E. 

se ee en ee 
M. Cc. R. R. Co., O. B, Eckert. 
Atlantic Refining Co., oO. B Eckert 
Barber Asphalt Paving Co., O. E. 

Eckert ..... (WEG. ba ees oe 
A. E. Dale, O. E. Beokert... a, 
The Solvay Process Co., 0. E. 

TEMEOEE. . ov cies ts sce 4 > see cee 
Hoyt Woodman, ‘oO. B. Bekert. 
Butler thee — Co., O. B. “¥ 

Eckert @aetaa s- eseset*#e@eoeeasce 3s aot 
The Briggs Co., ” O. “EB. Eekert.... 
Young Bros. & Daley, O. E. 

Bekert aoveaovaeseeeeaeeepeeoe eee n ease 
E. F. Young, O. E. Eckert....... 
Dept. Public Works, 0. E. Eckert 
Paragon Refining Co., O. BE. Eckert 
The Auto Hlectric Co\.O. B. Eckert 
Velma Garner, et al, James A. 

Humphrey edvetueoeeenebovea aeve 
Geo. E. Holt, James A. Humphrey 
F. M,. Loftus, James A. Humphrey 
James A. Humphrey, James A. 

Humphrey «fils «ods aes oes (esau 
James A. Humphrey, James A. 

Humphrey c's b ccc ting wah ed 
Ed. Hopper, James A. Humphrey. 
H. L. Willson, James A, Humphrey 
The Jury-Rowe Co., James A. 

Humphrey eeetevnevse se eeoas eas 
Smith & Burrougha. James ‘A. 

FEMPORYON oe ous Sete s 00k cams ole 
E. P. Lacure, James A,, Humphrey 
Lansing Fuel & Gas nas James A. 


aeethedse 


Humphrey ...cseasee is 1s 
Hawkes Tire & Rubber Co., ‘J ames 
A. Humphrey .isccscvccccwenes 
Capital Glass Co., James A. 
MIMD RTOF  . os o bieie sic Miwa 0% 2d oe 
Cc. Cc. Young, James A. Humphrey 
Butler Block Pharmacy, James A. 
PAWS Gace o TV ahs $9 be oes 
International Pub. Co., James A. 
Humphrey yreve ¢ 0 OC ees Seetee st ee 6 
Michigan State Dept. of Health, 
James A. Humphrey....--.secees 
Lacure’s Garage, James A, 
Humphrey .. eT TE Lee 
Lansing Tent & Awning Co., 
James A. Humphrey.......... 


2.59 
852.4% 
470.62 
702.65 


436.00 
44.45 


164.43 
810.00 


124.70 
49,46 
44.33 

872.05 


5370.47 
7.00 


251.15 
282.82 


593.26 
656.85 


1237.38 
106.42 
14.00 
31.68 
$.00 
280.60 
2.90 
8.57 
424.60 
87.04 
17,49 
34,00 
47.25 


$2.50 
6.60 


7.18 
9.00 
7.60 


7.50 
25.00 


29.55 
3 
44.30 
82.40 
62.30 
19.06 
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_ August °80, 1920. 


i 
* Bopp Bros. Market, James A, 


o FLOWERS cis cade vweseotarses 9.04 
J. J. Cook, George R. Pegg...... 89.43 
- Harrison Moore, George R. Pegg.. 90.60 
A. E, Vandewalker, F. H. Presiey 80.76 
Myles F. Gray, J. A. Parsons..... 7.96 
J. F. Crotty, J. A. Parsons....... 6.00 
Chas. Hoelzle, et al, J. A. Parsons 30.00 
Alyce C. Rhoads, J. A. Parsons... 20.06 
Mayflower Church, J. A. Parsons.. Zo. Ou 
Gardner Printing Co, J.A. Parsons 421.00 
- William Clark, Alfred Seymour... 16.00 
_ City Treasurer, Frieda A, 
Schneider ..ccccvcieecWerssscers 239.00 
Michigan Central R. R. Co., 
_ Frieda A. Schneider .....1..... 20.80 
- Woman’s Hospital Assn, G. Holden 39¢#.4yu 
Don Carey, et al, A. Winegar.... 479.64 
Geo. Toman, et al, A. Winegar... 626.10 
HH, Derhammer, et al, A. Winegar 173,62 
_ A. C. Sack, et al, A, Winegar.... 2839.88 
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J. Stahl) & Son, A. Winegar...... 
Central Welding Co., A. Winegar. 
A. Winegar, A. Wineéwar......... 
Capital City Broom Co., 

de; WIGOPAP sree vevviae 7 
D. C. Hunter, A. Winegar 
Dept. Public Works, A, Winegar.. 
Brown-Gordon Co., A, Winegar... 
Young Bros. & Daley, A. Winegar 
Hoyt Woodman, A. Winegar...... 

Adopted by the following vote: 

Yeas—Ald. Avery, Burgess, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager—14, 

Nays—None. 

Council adjourned until next Thhrsday 
evening at 8 o'clock. 

JUDSON A. PARSONS, 
City Clerk. 

City Clerk’sa Office, Aug. 30, 1920. 
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CITY COUNCIL 


OFFICIAL 





Official Proceedings, Thursday, September 2, 


City Council Rooma, 
Thursday, Septemper 2, 1920. 

The counci] met as a board of canvas- 
sera by authority of Section 20 of the City 
Charter and was called to order by the 
Mayor, Benjamin A. Kyes. 

Roll call: 

Present—Ald. Britten, Dymond, Bddy, 
Fowler, Howe, Klock Main, McClellan, 
Sanders, Trager—10. 

Absent—-Ald, Avery, Doughty, 
Leonard, Redfern—B6. 


Burgess, 


By Ald. Britten— 

Resolved by the city council of the olty 
of Lansing: 

That the city counoll acting as a board 
of canvassers proceed to canvass the re- 
wr of the election held on the Sist day 
of August, 1920. 

Carrled. 


CITY CANVASSERS RETURNS. 


The board of canvassers then proceeded 
to canvaags the vote with the following re- 
sults: ; 


WATER WORKS BONDS. 


The whole number of votes cast on the 
proposition of issuing water works bonds 
in the sum of $115,000 was 6,795, of which 
4,797 votes weregivenin favorof said bond 
issue and 998 votes were given against 
said bond issue. 

The proposition of issuing water works 
bonds in the sum of $115,000 having re- 
celved in its favor three-fifths of all the 
votes cast, was, on motion of Ald. Britten 
declared duly carried by the following 


vote: ; 

Yeas—Ald. Britten, Dymond, Eddy, 
Fowler, owe, Klock, Maln, McClellan, 
Sanders, Trager—10. 

Nays—None. 


ELECTRIC LIGHT BONDS. 


The whole number of votes cast on the 


1920. 


4 

proposition of issuing electric light bonds 
in the sum of $145,000 was 5,773, of which 
4,703 votes were given in favor of said 
bond issue and 1070 votes were given 
against said bond issue, 

The proposition of issuing electric light 
bonds in the sum of $115,000 having re- 
celved in its favor three-fifths of all the 
votes cast, on motion of Ald. Fowler, it 
wan declared duly carried by the follow- 


ing vote: - 
Yeas—Ald. Britten, Dymond, Nddy, 
Fowler, Howe Klock, Main, McClellan, 
Sanders, Trager—10. 
Nays---None. 


BRIDGE LOCATION. 


The whole number of votes cast on the 
proposition of using money heretofore 
voted to build a bridge at South street, 
to build a bridge at Elm street was 6,564, 
of whlch 3,767 votes were given in favor 
of said proposition and 1,797 were given 
against said proposition, 

The proposition of using ‘money hereto- 
fore voted to build a bridge at South st. 
to build a bridge at Elm st. having re- 
ceived in its favor three-fifths of the 
votes cast, on motion of Ald Dymond, the 
proposition was declared duly carried by 
the following vote: 


Yeas—Ald. Britten, Dymond, Bddy, 
Fowler, Howe, Kiock, Main, McClellan, 
Sanders, Trager-—10. , 

Nays—None. 


SEWER BONDS. 


The whole number of votes cast on the 
proposition of issuing sewer bonds in the 
sum of $100,000 was 5,766, of which 4,392 
votes were given in favor of said bond 
issue and 1,374 votes were given againet 
said bond Issue, ; 

The proposition of issuing sewer bonds 
in the sum of $100,000 having received in 
its favor three-fifths of all the vqtes cast 
was, on motion of Ald. Sanders, declared 
duly carried by the following vote: 
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Yeas—Ald. Britten, Dymond, Hddy, 
Fowler, Howe, Kiock, Main, McClellan, 
Sanders, Trager—10. 

PAVING BONDS. 

The whole number of votes cast on the 
proposition of issuing paving bonds in the 
sum of $260,000 was 6783, of which 4,275 
votes were given in favor of said bond is- 
sue and 1,608 votes were given against 
said bond Issue. . 

The proposition of lasuing paving bonds 
in the sum of $250,000 having received 
in its favor three-fifths of all the votes 
cast, was, on motion of Ald. Britten, de- 
clared duly carried by the following vote: 

Yeas—Ald. Britten, Dymond, BHddy, 
Fowler, Howe, Klock, Main, McClellan, 
Sanders, Trager—10. 

Nays—None. 


ALDERMAN SIXTH WARD. 


The whole number of votes cast for the 
office of alderman of the 6th ward for 
the term ending the lst Monday of May, 
1921, was 946, of which Elmer Clapham 
received 637 votes and Karl S. Hart re- 
celved 409 votes. 

Bimer Clapham having recelved the 
larger number of votes cast for the office 
of alderman from the 6th ward for the 
term ending the lst Monday of May, 1921, 
Was, on motion of Ald. Dymond, declared 
duly elected to said office by the following 
-yete: | 
¥Yeas—-Ald.. Britten, Dymond, Eddy, 
Fowler, Howe, Klock, Main, McClellan, 
Sanders, Trager—10. 
~ Nays—None. 


The city council acting as a board of 
canvassers adjourned. 
JUDSON A. PARSONS, 
City Clerk, 
Lansing, Mich, Sept. 2, 1920. 


THE ITY count 


(OFFICIAL PROCEEDINGS) 


City Council Rooms, 
' Lansing, Sept. 2, 1920. 
The. city council met in adjourned regu- 
lar session and was called to order by 
Mayor B. A. Kyes. 
Roll call: 
Present—Ald. Britten, Dymond, Eddy, 
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Fowler, Howe, Klock, Main, McClellan, — 


Sanders, Trager—10. 
Absent—Ald. Avery, Burgess, Doughty, 
Leonard, Redfern—5. 


The following resolution which was laid 
on the table on August 30, 1920, was taken 
from the table. 

“By Ald, Fowler— 

Resolved by the city council of the city 
of Lansing: 

That the action adopting the committee 
reporte on paving Rosamond §atreet, 
Eureka street and Virginia street this ses- 
aion be rescinded.” 

The resolution under consideration was 
then adopted by the following vote: 

Yeas—Ald. Britten Dymond, Eddy, 


September 7, 1920. 


Fowler, Howe, Klock, Main, McCleilan, 
Sanders, Trager—16, 

Nays—None, 
ity Ald. Howe— 

That the same He on the table in- 
definitely. 

Adopted by the following vote: 

Yease—Ald. Britten, Dymond, Eddy, 
Fowler, Howe, Klock, Main, McClelian, 
Sanders, Trager—10, 

Nays—None. 


MOTIONS, RESOLUTIONS AND 
NOTICES. | 


By Ald. Howe— ‘ 

Whereas, certain charges have been 
been, made regarding the sale and dia- 
tribution of food’ and commodities obtained 
from the United States Government, 
therefore be it 

Resolved, That the mayor appoint a 
committee of three aldermen to inveati- 
gate this matter and present such cor- 
respondence and data as it is able to 
gather to this body together with any 
recommendations it has to offer. 

Adopted by the foliowing vote: 

Yeas—Ald, Britten, Dymond, Eddy, 
Fowler, Howe, Klock, Main, McClellan, 
Sanders, Trager—10, 

Nays—N éne, 

Mayor appointed as such committee, 
Aldermen Howe, Fowler and Trager. : 


By Ald. Dymond— 

That the contract entered into with 
Young Bros. & Daiey for cement for the 
year 1920, be enforced and the «rrang: 
ment for same to be made by ttre comm: 
tee on streets, city engineer and city at- 
torney, 

Adopted by the following vote: 

. Yeas—Ald. Britten, Dymond, Bddy, Fow- 
ler, Howe, Kiock, Main, McClellan, Sand- 

Yeas—Ald, Britten, Dymond, Eddy, Fow- 

Nays—None. 

Council adjourned until Tuesday even- 
ing, September 7, 1920, : 

J. A. PARSONS, 
City Clerk, 
Lansing, Mich., Sept. 2, 1926, 


TRE CITY COUNCIL 


(OFFICIAL PROCEEDINGS) 


City Council Rooms. 
Lansing Sept. 7, 1920. 

The cit¥ council met in regular session 
and was calied to order by Mayor B. A. 
Kyes, 

Rell call: 

Present—Ald. Avery, Britten, Clapham, 
Dowghty, Dymond, Eddy, Fowler, Howe, 
Leonard, Main, Mc€lellan, Redfern, Sand- 
ers, Trager—14, 

Absent~-Burgess, Klook—2. 

The records of the previous sessions 
were approved as printed. 


PETITIONS AND COMMUNICATIONS. 


Thk plan of proposed plat of Saginaw 
Park Sub, No. 1 was offered for approval 
by the city council, ~ . 

Referred to the committee on streets. 

Paul Derose appiied for permit to re- 
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build rear wall of building at 611 E. Mich considered satiefactory to parties inter- 
igan ave. ested, , 

On motion of Aid, Doughty the perintt This is the time set for hearing any sug- 
was granted. gestions, changes on objections that .may 


be made by the pasties interested in the 
proposed opening and extending of Cross | 
st. from Christopher st. to Knollwood ave. 


Swank & Highland asked to have’ the 
poolroom license issued to N, OQ. Boylan 


transferred to them on account of having ri 
purchased the Reo Grand hotel where the be Ca omered, Up, ae 
poolroom is located. That thé same be laid on the table for 
Referred to committee on bonde and con- one week. 
tracts. Carried, 
A communication was received from \ OPENING OF BIDS. 
Young Bros. & Daley relative to advance — ' 
in freight ratea on cement amounting to 14 The following bids were received for 


cents on a barrel which they stated would construction of a sewer in Linwood st. 
be added to the cost of cement to the from sewer in Theodore st. to north 167 


—_— 





city. feet. 
Referred to the special committee «und Bid of E. J. Noyce cand Mes 0 Sa 00 j 
city attorney. Bid of John Bray...........«.:; os 142,56 
A petition Was received asking for per- Bid of August DePorter eesvevesevns 119. &¢ 
mission to Install tile under driveway be- By Ald. Leonard— ? 
tween 318 and 316 Isbeli at. Resolved by the ‘city council of the city f 
Referred to committee on streets. of Lansing: i 
Cc. 8. Wileox made application to re- That the bid of Johh Bray for the con- . 
model store front at 111 8. Washington struction of a sewer in Linwood st. from, 
ave. On motion of Ald. Doughty permis- sewer in Theodore at. to north 167 feet’ j 
sion was granted. for the sum of $112.50 being the best and : | 
A remonstrance waé recetved from J, L. lowest bid, that same be and hereby is 4 


- 


Norria and thirteen others against re- accepted, and be it further resolved that 
grading and paving Walnut st. from Isaac the mayor and city clerk be directed to 


to Roberts streets. execute a contract with the said John Bray 
Reférred to committee on streets. in behalf of the city of Lansing, accord- f 
The resignation of E, W. Spencer as a° ing to said bid presented, and specifica- ; 
member of Police and Fire Board was re- tions on file. 
ceived, On motion of Ald. Fowler, resig- The above resolution was placed on file 
7 wa Recepted. - for one week in office of city clerk in ac- 
Communication was received from the cordance with section 92 of city charter. 
Fuel and Gas Co., in reference to The following bids were received for 
the installation of stub service from mains constructing a sewer in Theodore st, from F 
ts ourh Line, 25 ft. east of Linwood st. to west end of 
Received and piiced on file. Ada ast. ut ® 
Articles of agreement waa presented from Bid of August DePorter eoeatavvene $324.00 | i 
the Reo Motor Car Co. In the matter of a Bid of John Bray........... oOo ee oe B1K,00 
driveway or private alley in block 98, Bid of E. a Noyce peeeeraoecorverere 239.00 ‘] 
Referred to committee on streets, By Ald. Leonard—' | 
Resolved by the city council of the city 
APPBALS. of Lansing: | 


: That the bid of E. J. Noyce for the con. 
This is the time set for hearing any atruction of a sewer in Theodore st, from 
suggestions, changes or objections that may 25 feet east of Linwood st. to west end of’ 
be made by the parties interested in the Ada st, for the sum of $239.00 being the 
proposed opening of Clyde st. from north best and towest bid, that same be and 


-_ 7 = 


line of Oakdale Sub. to Hyland at. hereby is accepted, and be it further re- | 

No objections being filed the same was solved that the mayor and city clerk be | 
considered satisfactory to parties Inter- directed to execute a contract with the said 
ested. E. J. Noyce in behalf of the city of Lan- / 


This is the time set for hearing any sug- sing, according to said bid presented, and j 
gestions, changes or objections that may specifications on file. 
be made by the parties interested in the The above resolution was placed on file 
proposed construction of sewer in T.inwood for one week in office of city clerk in ac- 
at. from sewer in Theodore st. to north cordance with section 92 of city charter. 

167? ft. The following bids were received for con- 

No objections being filed the aame wn structing a sewer in Lenawee st. from 
considered satisfactory to parties inter- Cherry st. to west 295 feet. 
ested. Rid of John Bray... .tsivescecse $225.00 

This ig the time set for hearing anv suz- Bid of August DePorter ........... 264,00 
gestions, chen@es or objections that may By Ald. Leonard— 


A collaborative project of the City of Lansing and Forest Parke Library and Archives - Capital Area District Libraries 


be made by the parties interested in the Resolved by the city council of the city ‘4 

proposed construction of/sewergin Theo- of Lansing: | 

fore st. from $5 ft. east of hinwood at, to That the bid of August DePorter for the 

west end of Ada st. construction of a sewer In Lenawee st. from 
No objections being filed the snme was Cherry st. to west 295 ft, for the sum of \ 

considered, satisfactory to partles inter- $264.00 being the best and lowest bid, that ; 

ested. ~ same be and hereby is accepted, and be | 
This is the time set for hearing any suec- it furtber resolved that the mayor and } 


Festionsa, changes ang objections that may city clerk be directed to execute a contract 
be made by the parties interested In the with the said August DePorter in behalf 
proposed construction of sewer in Lena- of the city of Lansing, according to said 
wee st. from Cherry st. to west 295 ft, bid presented, and specifications on file. : ; 

No objections being filed the same was The above resolution was placed on file 


* 
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for one week tn office of city olerk in ac- 
cordance with section 92 of city charter, 


REPORT OF CITY OFFICERS. 


To.the Honorable Mayor and City Council 
of the city of Lansing: 
Gentlemen: 

I herewith present you with afer -“\mated 
cost for the following named improve- 
ments. 

Grading Marcus street 
ave. to Fairview ave. 


from Clemens 





Estimated cost .... ben enage . $219.00 
8th ward highway fund. Te eer reer 17,50 
To be ABSEKBEM 2... ccs cece set eas $201.50 


Grading Hayford ave. from Kalamazoo 
at. to Prospect st. 
Mt rBROd COBT 2... ce ccc cece n cece nnn $377.00 


8thr ward highway fund....., 47.00 


To be ASSCBBEd 2... ee eee cree e eee ene $320.60 
Grading and graveling Climes ave. from 
Pennsylvania ave to Parker st. 


eavseoteeene 








Estimated cost @teooeeweene@eeveeeseeteeoee#ee#e¢ $292. 00 
5th ‘ward highway fund............ 47.00 
To be assetsed ........ cece eee $245.00 


Grading and graveling Parker st, from 
Main st. to Hazel st. 





Titimmted cost 2... ce tcc cee $570.00 
Sth ward highway fund............ 103.00 
To be @ssessed ... i. cc cece nena $467.00 


Grading and graveling Emerson ast, 
Eatimated ‘cost .......... julien, ae $647. 00 
4th ward highway fund. ; cae 5 ee 





To be assessed ee ae ee $679.00 

Grading and graveling Riverview ave. 
from Main st. to Isaac sat. and William st. 
from Middie. st. to Riverview ave. 





Meeetmietead cost 2. tcc cee nee $515.00 
8rd ward highwey fund. eS ae ee oe. )~=688 2.50 
To be assesmed ............205% $4323.50 


Respectfully submitted, 
“ O. BS ECKERT, 
“City Engineer, 
, Received and placed on file. 
To the Honorable Mayor and City Coun- 
oil of the City of Lansing: 
Gentlemen: 

The paving work hag practically come 
fo a standsttll owing, to the inability to: 
obtain ‘cement under the city’s contracts 
for furnishing cerment. One of these con- 
tracts has been completed. 

Unless a way is found to secure cement 
all paving work must stop. The favor- 
able weather that we may expect for 
the rest of the season is short and I 
would recommend that enough cement be 
purchased on the open market to com- 
plete .the work on Malin street to Hos-- 
mer street and on St. Joseph street from 
Middie to Everett street. 

Both .of these streets are torn up and 
in. a. dangerous .condition. at .this time. 

' Respectfully submitted, 
©. E. ECKERT, 
City Engineer. . 


Received gett placed on file. 


To:the ‘Honorable Mayor and City Coun- 
eH -of “the City of Lansing: 
Gentlemen: 
Complying. with your request in reso- 
lution of August 30th, relative ‘o special 


September 7, 19320. 


agssesament rolls which have not been 
confirmed, would say that I have exam- 
ined fifteen rolls, three of which wiil be 
brought to the attention of the councli 
for confirmation at this session. 
I respectfully request one more week 
in which to report on the other twelve. 
Respectfully, 
F. H. PRESLEY, 
City Comptroller. 
Request BWranted, 


Honorable Mayor and City Council, 
Gentiemen: 


Agreeable to your order April 19, 1920, 
I herewith submit supplementary special 
assessment roll for actual cost. 

Paving Shiawasgee st. from Washing- 
ton avenue to Seymour avenue, 

Respectfully, 
JOHN 8. .BENNETT, 
Asseasor. 
Received and placed on file. 


To the City Council, 
Gentlemen: 

I hereby appoint F. L. Dodge of the 
First ward, a member of the police and 


fire board to fill the unexpired term of E..- 


W. Spencer, ' resigned. 
; B: A. KYBS, 
Mayor. 

By Ald Howe—That the appointment be 
confirmed. 

Adopted by the fdliowing ~-vote: > 

Yeas—Ald. Avery, Britten, Claphazs, 
Doughty; Dymond, Eddy, Fowler, Howe, 
Leonard, Main, McClellan,: Rdd fern, Sasn* 
ders, Trager—1l4. 

Nays—None, 


To the City Council, 
Gentlemen: 

I hereby appoint Louis C. Moore of the 
Fifth ward, a member of the police and 
fire board to fill the unexpired term of F. 
L, Young, resigned, 

‘Very respectfully, 
B, A. Kyes, 
Mayor: 
By Ald. Doughty—That the appoint- 
ment be confirmed. 

Adopted by the following vote: 

Yeas—Ald. Avery, SBritten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager—14, 

Nays—N one, 


REPORTS OF COMMITTEES 


The committee on streets to wham wes 
referred the petitlon of E. H. Ward ask- 
ing that a street be opened across iota 6 
and 8, of Cowles subdivision between 
Cowles street and Logan street begs 
leave to report as .follows: 

We recommend that the prayer of.the 
petitioners be granted, 

W. T. BRITTEN, 
FF. W. REDFERN, 
o Cc. HOWE, 
Committee on Streets. 
By Ald. Britten 

That the report of. the committee be 
adopted. Carried, 

The committee on sidewalk to whom 
was referred the petition for sidewalk en- 
Shiawassee street between Capito) ave- 


- 
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hue and Seymour avenue, south side of 
street begs leave to report as follows: 
We recommend that the prayer of -the 
petitioner be granted. 
G. R. EDDY, 
Ss. 8. MAIN, > 
Committee on Sidewalks. 
By Ald. Eddy— 
That the report of the Seeasnteves be 


adopted. Carried, 
Special committee to whom S re-« 
ferred the matter of F. C. Brisbah begs 


leave to report as follows: 

That the committee upon Investigation 
finds that at the time when Washtenaw 
street was paved that they paved about 
48 feet south on Grand avenue and was 
never assessed to the abutting property 
and when Grgnd avenue was paved it 
was charged from Washtenaw  atreet 
which took in the 48 ft. of previous pave- 
ment. This being the case we have no 
recommendationg to make other than Mr. 
Brisban pay hie assessment. 

A. E. af ee lt? 
W. .—E. TRAGER 
H. S. FOWLER, 
Committee, 
By Ald. Britten— 

That the same be referred 

attorney. Carrled. 


to the clty 


The committee on streets to whom was 
referred the plat “f Torrence Court begs 
leave to report as follows: That the plat 
of Torrence Court be accepted. 

WwW. TT. BRITTEN, 
FF. W. REDFERN, 
OSMOND C. HOWE. 


*By Ala, Britten that. report of the com- 


mittee be adopted. 
Carrted. 


BONDS APPROVED. \ 


The dray bond of D. D. Appel as prin- 
clpal with Globe Indemnity Co., as surety, 
was approved. 

The electric sign bond of Reo Motor 
Car Co., a principal with Fidelity & De- 
Polt Co., as surety, was approved, 

The electric sign bond of Century Sys- 
tem of Bakeries as principal with Fidelity 
& Deposit Ca, as aurety, was approved. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doueglity, Dymond, Eddy, Fowler, Howe, 
Leonard, Main, McClellan, Redfern, Sand- 
ers, Trager—14. 

Nays—None. 


MOTIONS, RESOLUTIONS AND NOTICES 


By Ald, Bddy— 

Resolved by the city councll of -" elty 
of Lansing: 

That the superintendent of pilin works 
be and is hereby instructed to rebulld the 
artifictal stone intersection at the north- 
west corner of Capitol avenue and Ottawa 
etreet: also repair the artificlal atone side- 
walk on north side of city hall. 

Adopted by the followlng vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Leonard, Main, McClellan, Redférn, Sand- 
ere, Trager—l4, 

Nays—None. 


By Ald, Doughty— 
Resolved by ttt clty coun¢l! of the city 


he 
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of Lansing: ee 

That the mayor point a city planning 
commission to consist of seven members 
to hold office for a term of one year, 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, 
Doughty, Dymond, Eddy, 
Leonard, .»-ain, 
ers, Trager—1l4, 

Naye—None. 
‘ The mayor appointed the following com- 
mittee on city planning. 

Richard H, Scott, J. G. Reutter, Mrs. C, 
L. Barber, CG E. Bemrent, Alderman 
Doughty, O. E. Eckert, H. Lee Bancroft, 


Clapham, 

Fowler, 

McClean, Redfern, Sand- 
4 


;}By Ald. Leonard— 


Resolved by the city council of the city 


of Lansing: 


That the city clerk be and he ts hereby 


directed to draw an order on the city 
treasurer in the sum of $11.00 in favor of 
Mra. A, M. White to apply on an errone- 
ous assessment” on E. 78 ft. of S. 3% rods 
of lot 6, E% block 37, and charge to fund 
for uncollected taxes and abatements. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Leonard, Maln, McClellan, Redfern, Sand- 
ers, Trager—1l14. 

Nays—None, 


By Ald. McClellan— 
Resolved by the city council of the city 
of Lansing: 


That the city clerk be and he is hereby © 


directed to draw an order in favor of the 
city treasurer for $26.75 to.pay an errone- 
ous tax on 8S, 64 ft. of lot 8, block 6 
Holmes additlon. 

Also an order In favor of Isaac Russell 
for $17.84 on account of an erroneous tax 
on lot 15, Taylor’s add. and the elty ag- 


sessors are hereby directed to re-assess. 


$17.84 of such amount on lot 26, Taylor’s 
add., both orders to be charged to the fund 
for uncollected taxes and abatements. 

Adopted by the followlng yote: 

Yeas—Ald. Avery, Britten, Clagham, 
Doughty, Dymond, Eddy, Fowler, owe,. 
Leonard, Maln, McClellan, Redfern, Sand- 
era, Trager.—14, 

Nays—None, 


By Ald, Main-— 

Resolved by the elty councll of the city 
of Lansing: 

Whereas, the city council, by resolution, 
duly adopted on the 30th day of August, 
1920, directed the Street Rallway Company 
to properly pave and cement and bulld the 
Proper foundation for Its railway on E. 
Michigan ave.; and 


Whereas, they falled ah conmiply with said: 


request; 

Therefore, be it raati Phe that the city 
attorney be requested to take such imme- 
diate steps as may be necessary to carry 
out the purport of said resolution and en- 
force the terms thereof. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Doughty, 
Clapham, Dymond, Eddy, Fowler, Howe, 
Leonard, Maln, McClellan, Redfern, Sand- 
ers, Trager.—14. 

Nays—None. 


By Ald. Howe— 
Whereas, numerous complatnts have been 
made in regard to the quallty of fuel gas, 


Howe, — 


aries 


{. 
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at 


‘insufficient pressure, -etc., 


therefore, be it 

Resolved, That the committee on gas be 
and is hereby directed to make an ex- 
haustive examination of this matter by 
taking it up with the Lansing Fuel & Gas 
Co. and report back to the sity council by 


September 12th, 1920. 


Adopted by the following voc: 

* Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Leonard, Main, McClellan, Redfern, Sand- 
ers, Trager.—14, 

Nays—None. 


By Ald. -Britten— j 

Resolved by the city council of the city 
of Lansing: 

That the city engineer be and is hereby 
directed to purchase such quantities of 
cemeht as may be necessary to carry on 
the city’s work, on the open market at the 
best price obtainable, provided that Young 
Brothers & Daley shall first be directed to 
deliver such cement under the terms of 
their contract. Should they fail to deliver 
cement under their contract in the man- 
ner and at the time same lia ordered, the 
city engineer shall purchase as much 
cement as required on the open market 
and keep an accurate accaunt of all such 
purchases. s 

Adopted by the following vote: 

Yeas—Ala. Avery, Britten, Clapham, 
Doughty, Eddy, Fowler, Howe, Leonard, 
Main, McClellan, Redfern, Sanders, Trager. 
14, 

Nays—None. 


By Ald,- Eddy— 

Resolved by the city counci! of the cits 
of Lansing: 

That the city clerk draw an order on 
thie uncollected tax and abatement fund la 
favor of the city treasurer for $18.05 to be 
applied on the tax of Wm. W. Davis, E. 
40 ft. of the N.'10 R. of lot 2, block 1%, 
Townsend’s Sub. 

Old soldier entitled to $1,000 exemption. 

Adopted by the following vote: 

Yede—Ald. Avery, Britten, Clapham, 
Doughty, Eddy, Fowler, Howe, Leonard, 
Main, McClellan, Redfern, Sanders, Trager. 
—14, 

Nays—None. 


By Aid. Dymond— 

Resolved by the city council of the city 
of Lansing: 

That the city clerk draw an order on 
thie uncollected tax and abatement fund 
{in favor of the city treasurer for $7.26 to 
be applied on an erroneous spreading on 
tax roll of $400 valuation, on the E. 32 
ft. of lot 3 and the W, 22 ft. of lot 2, 
bik. 19, Park Place. 

Adopted by thd following vote: 

Yeas—Ald. Avery, Britten, Clapham. 
Doughty, Eddy, Fowler, Howe, Leonard, 
Main, McClellan, Redfern, Sanders, Trage!, 


—14, 


Nays—None. 


Ald. Dymond— 
Resolved by the city council! of the city 
of Lansing: 
That city clerk draw an order on the 
uncollected tax and abatement fund in 


favor of the city treasurer for $36.24 to 





Oe applied on tax assessed to the N 11 
ft. of E 50% ft. of lot 39 ana E 60% ft. 
of lot 40, block 200, Valuation copiea 
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ea 
wrong on. tax roll, 
$2500 to $4500, 
Adopted by the followlng= vote: 
Yeas—Aid. Avery, Britten, Clapham, 
Dougthy, Dymond, Eddy, Fowler, Howe, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager—1l4, 
Nays—None. 


being raised from 


By Ald. Eddy— 

re by the city council of the city 
of Lansing: 

That the city clerk draw an order on 
the uncollected tax and abatement fund 
in favor of Eilgabeth oO, Tibbitts for 
$18.06 to be applied on the tax on 8S 3 
rodg of W % of lot 10, block 128, city of 


Lansing, Soldier’s widow entitled to 
31000 exemption. - 

Adopted by the following vote: 

Yeas—Ald. Avery, Eritten, Clapham, 
Doghty, Dymond, Eddy, Lowler, Howe, 
Leonard, Main, McClellafi, Redfern, San- 
ders, Trager—14. 
By Ald. Avery— 

That the condition of the street on W. 
Et. Joe street be referred to the street 
committee. Carried. 


Fy Ald. Doughty— 

Resolved by the city council of the city 
of Lansing: ad 

That the Lansing Fuel & Gas Co. be 
and they hereby are directed to solicit 
every property owner on atreets ordered 
to be paved, where gas service is not al- 
ready supplied, to secure their order for 
stub service the same to be installed at 
coat, and refunded by said Lansing Fvel 
& Gas Co. as soon as gas service is ex- 
tended to property and gas is being con- 
sumed through said service, 

Resolved further that the clerk be and 
he hereby is directed to send copy of 
this resolution to Michigan Public Util- 
ities commission. 

Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager—14. 

Nays—None, 

By Ald. Dymond— 7 

Resolved by the city council of the city 
‘of Lansing: 

That the Grand Trunk Western Rail- 


way be and is hereby notified to replank 
their right of way at the intersectiun 
of Cedar street, a 

Adopted by the following votes: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager—14. 

Nays—None. = > 


By Ald, Leonard— . 

Resolved by the city council of the city 
of Lansing: 

That the street committee and city at- 
torney be instructed to take the neces- 
sary steps to procure the property neces- 


sary to properly open Clyde street 

through to Hyland street. * 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Capham, 


= 
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Doughty, Dymond, Eddy, Fowler, Howe, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager~-14, 

Nays—None, 


By Ald. Dymond— 

Resolved by the city council of the city 
of Lansing: 

That the Michigan United Railway Co. 
be and are hereby notified to straighten 
the existing curve in their tracks at a 
point just south of Mt. Hope avenue that 
said track be made to come atraight to 
the center of Eaton Rapids road thereby 
removing the dangerous curve now ex- 
isting. 

Adopted by the following vote: 

Yoas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Leenard, Main, McClellan, Redfern, San- 
ders, Trager—14, 

Nays—None, 


By Ald. Dymond— 
Resolved by the city council of the city 
of Lansing: 
» That the superintendent of public 
works be and its hereby notified to cause 
* the two poles now setting in the street 
at the intersection of Mt. Hope avenue 
and Eaton Rapids road be removed. 
Adopted by the following vote: 
Yeas—Ald. Avery, MHritten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager—14, 
Nays—None, 


By Ald. Avery— 

Resolved by the city council of the city 
of Lansing: ‘ 

That the superintendent of pubile 
works have a bulletin board placed in 
the hallway of the city hall on the first 
floor for posting election notices or other 
notjces required to be posted by the city. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager—14. 

Nays—None, 


By Ad. Howe— 


Resolved by the city council of the city 
of Lansing: 

That the city clerk shall give notice 
of the sale of bonds of the city of Lan- 
sing by publishing the same in the State 
Journal, and that the notice so given 
shali be in the following form: 

fale of City Bonds 
~ Noti is hereby given that the bonds 
of the city of Lansing, Michigan, in the 
following amownts are now for sale to 
the public: 
Municipal Light and Power bondg $145,000 
Water Works Extenston bonds to 

the amount. Of ..cscccceesesese 115,000 

The said bonds will be placed in the 
Wandg of the clty treasurer and the denom- 
inations of the same™-afeab- follows: 
$100, $500 and 1,000. 

Said bonds may be purchased by ap- 
Plying to the city treasurer therefor be- 
tween 8:00 a. m. and 4:00 p. m. from 
September 8, 1920 to October 8, 1920, in- 
clusive. Said bonds bear 6% interest, 
payable semi-annually. All persons de- 
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siring to purchase any of said bonds shail 
apply therefor in writing, stating the 
amount and denomination of the bonds 
they desire to buy, for which they. agree 


to pay noo less than par, and accrued. 


interest and shall deposit a certified. 
check for 2% ef the amount of the honda. 


bid for. Ae <j 


City Clerk. 


That said publication shall be run for 
6 publications, commencing September 
8th, 1920, Sept. 15th, Sept. 22nd, Sept. 
28th and October 6th. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager—14. 

Nays—None. 


By Ald. Redfern-— 

Whereas this council did to-wit on 
April 19, 1920 adopt a resolution pre- 
sented by Ald. Redfern reading as fol- 
lows: 

Whereas the city council did by reso- 
lution duly adopted on the 16th day of 
December, 1919, declare it to be a neces- 
sary public improvement to extend East 
Park Terrace from the north end of said 
street to May street in the city of Lan- 
sing and 

Whereas in said resolution this council 
did particularly describe parcels of land 
required for said« public improvement, 
and did also determine a special assess- 
ment district upon which the expense of 
acquiring or taking all the property 
necessary for the purpose. aforesaid 
should be spread, and 

Whereas in said resolution the city 
clerk was directed to cause notice of 
said public improvement and all other 
matters in said resolution contained to 
be given any and all persons interested 
therein, with which order the city clerk 
pas complied, and 

Whereas all persons interested have 
been given an opportunity to be heard 
by this concil and to make any sugges- 
tions and corrections or to appeal from 
the action taken ~by the council and that 
no one has appeared in opposition there- 
to, and 

Whereas negotiations have been had 
with the owners of said parcels of land 
described in said resolution and fhe said 
ownerg have offered to sell said parcels 
cf land for the purpose of making said 
improvement, 

Now, therefore, be it resolved by this 
council that the offer of Louise Karkau, 
owner of that parcel described as the east 
$1.5 feet of lot 11 of block 2 of Prine’s. 


‘subdivision of the city of Lansing, and 


the offer of Harry Elliot owner of that 
parcel described as the west 3.5 feet of 
lot 12 of block 2 of Prine’s addition to 
the city of Lansing, be and the same 
hereby are accepted for the purpose of 
making said public improvement and ex- 
tending said street. 

Resolved further, That when the pro- 
per warranty deeds of said premises, to- 
gether with abstracts of title and tax his- 
tories, posted to date of delivery, and 
certificate of the city attorney that the 
title of said parcels of iand is free and 
clear from any and all encumbrances are 
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presented to the city clerk, that there- 
upon said city clerk be and he hereby is 
authorized to draw a warrant upon the 
city treasurer in the sum of $2,600 in 
favor of said Louis® Karkau and also a 
warrant upon the city treasurer in the 
sum of $87.50 in favor of May Elliot, 
which shall be delivered to -~-#f& proper 
Parties upon recelpt of the deeds and 
other papers specified and sald warrants 
shall be drawn upon the contingent fund, 


which shall be relmbursed for said 
amount when the same shall have been 
ralged., 


Resolved further, That the entire cost 
of said improvement shall bé defrayed by 
special assessments upon the lands and 
premises in that part of the city espec- 
ially benefited by sald improvement as 
,described in said resolution passed by 
this council on the 16th day of December, 
1919. 

Resolved further, That the city asses- 
sors are hereby directed to make a spec- 
jal assessment upon the owners and occu- 
pants of said taxable real estate for the 
total cost of said improvements, that 
guch sum shall be assessed in proportion, 
as near as may be, to the advantage and 
benefit that each lot or parcel or subdi- 
vision ig deemed to acquire; that assess- 
ment shall in all things be made, levied 
and collected in the same manner as pro- 
vided by the city charter. 

Resolved further, That such _ special 
assessment made as herein directed be 
returned to the city council on the 3rd 
day of May, 1920, or as near thereafter 
as possible. 

Adopted by the following vote; 


Yeas—Ald. Eritten, Burgess, Doughty, 
Eddy, Fowler, Gross, Howe, Leonard, Mc- 


Clellan, Neller, Newsom, Redfern, San- 
ders, Walters, Ward—15. 

Nays—None. 
and, 


Whereage this council did to-wit on Mayg 


17th adopt a committee report on the 
opening and extension of East Park Ter- 
race in which there is a change in the 
amount to be paid Mr. parry Elliot from 
$87.50 to $262.50. 

Now therefore, be it resolved, that, said 
resolution of Alderman Redfern adopted 
on April 19, 1920, be and the same is 
hereby \wescinded. 

Adopted by the following vote: 

Yeas—Ald, Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, Fowler, How:, 
Kioék, Leonard, Main, McCleilan, Red- 
fern, Sanders, Trager—15. 

Nays—None. 


* 


By Ald. Redfern— 


Resolved by the city council of thu 
city of Lansing: 

Whereas the ¢ity council did by resolt- 
tlon duly adopted on the 15th day of 
December, 1919, declare it to be w nec- 
essary public improvement to extend Haat 
Park Terrace from the north end of saic 
atreet to May street in the city of Lan- 
sing and 

Whereas in said resolution this council 
did particularly describe parcels of land 
required for said public improvenient, and 
did also determine a special asseasmen: 
district upon which the expense of ac- 
quiring or taking all the property neces 
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sary for the purpose aforesaid should be 
spread, an 

Whereas ‘in said resolution the city 
clerk was directed to cause notice of said 
publio improvement and all other matters 
in said resolution contained to be given 
any and all persons interested thereia, 
with which order the city clerk has com- 
plied, and 


Whereas all persons interested have 
been given an opportunity to be heard bys 
this council and to make any suggestions 
und corrections or to appeal from the ac- 
tion taken by the council and that. no one 
ofas appeared in opposition thereto, and 

Whereas negotiations have been had 
with the owners of said parcels of land 
descrihed in said resolution and the said 
owners have, offered to sell said parceli- 
of land for the purpode of making sajd 
improvement. 

Now, therefore, be it resolved by this 
council that the offer of Louise Karkau, 
owner of that parcel described as the east 
81.6 feet of lot 11 of block 2 of Prine’s 
subdivision of the city of Lansing, and 
the offer of Harry Elliot owner of that 
parcel described as thie wert 3.6 feet of 
lot 12 of block 2 of Prine’s addition tu 
the city of Lansing, be and the same 
hereby are accepted for the purpose of 
making said public improvement and ex- 
tending said asatreet, 

Resolved further, That when the proper 
warranty deeds of said premises, to- 
gether with abstracts of title and tax his- 
tories, posted to date of delivery, and 
certificate of the city attorney that the 
title to said parcels of land Is free and 
clear from any and ail encumbrances are 
presented to the oity clerk, that there- 
upon said city clerk be and he hereby is 
authorized to draw a warrant upon the 
city treasurer in the sum of $2,500 in 
favor of said Louise Karkau and also a 
Warrant upon the city treasurer in the 
sum of $262.50 in favor of Harry Elliot, 


which shall be delivered to the proper _ 
parties upon receipt of the deeds and other . 


papers specified and said warrants shall 
be drawn upon the contingent fund, wh:ch 
shall be reimbursed for said amount when 
the same shall have been raised. 

Resolved further, That the entire cost 
of said improvement shall be defrayed by 
special assessments upon the lands and 
premises in that part of the oity espec- 
jally benefited by said improvement as 
described in said resolution passed by tnuw 
or on the 15th day of December, 

Resolved further, That the city asses- 
Sors are hereby directed to make a special 
assessment pon the owners and occu: 
pants of said taxable real estate fer the 
total cost of said improvemgnts; that such 
sum shall be assessed in™ proportion, as 
near as may bé6, to the advantage and beu- 
efit that each lot or parcel or sub- 
division is deemed to acquire; that assexss- 
ment shall in all things be made, tevied 
and collected in the same manner as pro- 
vided by the city charter. 

Resolved further, That such special 
assessment made as herein directed be re- 
turned to the city council on the 13th day 
of September, 1920, or as near thereafter 
as’ possible, : 

Adopted by the following vote: 

Yeas—Ald, Avery, Britten, Clapham. 
Doughty, Dymond, Eddy, Fowler, Howe, 


ke 


sib S ies 






ICt 


District 


a 
=Tal 


s - Capital Ar 


ibrary and Archiv 






= 








September 2, 1920. 


Leonard, Main, McClellan, Redfern, Saad 
era, Trager.—~14. 

Nays—None, 

By Ald. Leonard— 

Resolved, Thgt the city clerk be and he 
hereby is directed to advertise, as provided 
by law, for sealed prouposais for construct: 
ing sewers north of Potter Park in ac- 
cordance with the plans and specifications 
on file in the office of th city engineer. 
Proposalg to be received up to 4:00 o’clock. 
Pp. m., Monday, Sept. 27, 1920. 

Each proposal to be accompanied with 
a certified check in the sum of two thou. 
sand ($2,000.00) dollars. 

Right ig hereby reserved to reject an} 
or all bids. 

Adoptéd by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Leonard, Main, McClellan, Redfern, Sand- 
ers, Trager.—i4. 

Nays—None. 


PUBLIC IMPROVEMENT II. 


By Ald, Britten— 

Resolved by ‘the common council of the 
city of Lansing: 

That the plans and specifications returned 
by the city engineer in, pursuance of the 
resolution of this council adopted May 10, 
1820, for grading and graveling Iiverview 
ave., from Main st. to Isaac st. and Wil- 
Ham st. from Middle st. to Riverview avec. 
are hereby adopted, 

That the portion of the city deemed tz 
be specially benefited by such improvement 
is all lots, premises and subdivisions there- 
of fronting on or adjoining said porticn 
of said Riverview ave. within the souin 
line of Main st. and the north line of Isaac 
st. and extending back from aaid River- 
view ave. a distance of 166 feet from each 


side of said street; also Williams at. with-' 


in the east line of Riverview ave, and the 
west line of Middle st. and extending back 
from said Williams st. a distance of 165 
ft. from each gide of said street, excepting 
from said described district all public 
streets, alleys, and parcels of land herel:: 
described not adjoining said street, and 
rights of way of railroads, as are herein 
included. : 

That the estimated expense of said in:- 
provement ig $615. 

That the expense of such improvement i 
publio street and alley intersections |i: 
$82.50 which sisal] be paid by the city 
cut of the 3rd ward highway fund. 

That all of the remainder of saii esti- 
mated expense, to wit, the sum of $432.0 
shall be defrayed by special assessment 
upon the taxable la and prémises with- 
in the district heretofore described, {in pro- 
portion to the benefits accruing to each 
parcel respectively from the sontruction of 
such improvement, and upon the owners 
and occupants of the houses and lands 
within said described district to be bene- 
fited thereby, in proportion as near as may 
be to the advantage which each shall 


‘acquire by the making of such improve- 


ment, 

That the city assessors be and hereby are 
directed to make an assessment roll in ac- 
cordance with this resolution and return 
the same to the common council at its next 
regular meeting, or ag soon thereafter as 
may be. . 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
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Doughty, Dymond, Eddy, Fowler, Howe, 

Leonard, Main, McClellan, Redfern, Sand- 

ers, 'Frager.—14. 
Nays—None. 

By Ald. Britten— ot 
Resove by the city council of the 

city of Lansing: , * 


That the plans and specifications returned 

by the city engineer in pursuance of 
the resolution of this council adopted 
August 2, 1920, for grading and graveling 
Parker st, from Main at., to Hazel st., are 
hereby adopted. 

That the portion of the city deemed 
to be specially benefited by such improve- 
ment is all lots, premises and subdivisions 
thereof fronting on or adjoining said por- 
tion of Parker st., within the south line 
of Main at., and the north line of Hazel 
st., and extending back from said Parker 
at.,:a distance of 165 feet from each side 
of said street, excepting from said des- 
cribed district all public streets, alleys, 
and parcels of land herein described not 
adjoining sald street, and rights of way 
of railroads, as are herein includued, 

That the estimated expense of said im- 
provement is $570, 

That the expense of such improvement 
in public street and alley intersections is 
$103 which shall be paid by the city out 
of the fifth ward highway fund. 

That all of the remainder of said eati- 
mated exxpense, to wit, the sum of $467 
shall be defrayed by special assessment 
upon the taxable lands and premises with- 
in the district heretofore described, in 
proportion to the benefits accruing to 
each parcel respectively from the construc- 
tion of such improvement, and upon the 
ownéra and occupants of the houses and 
lang within described district to be 
benefited thereby, in proportion fs near 
as may he to the advantage which each 
shall acquire by the making of such im- 
provement. 

That the city assessors be and hereby 
are directed to make an assessment roll 
in accordance with this resolution and 
return the same to the city council at its 
next regular meeting, or as soon . there- 
after as may be. 

Adopted by the following vote: 


Yeas—-Ald, Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Leonard, Main, McClellan, - Redfern, 


Sanders, Trager—1¢4. 
Nays——None. 


By Ald. Britten— ’ 

Resolved by the city council of the 
city of Tansing: 

That the Plangand specifications returned 
by the city engineer in pursuance of the 
resolution of this council adopted April 
26, 1920 for grading and graveling Emer- 
son sgt., are hereby adopted. 

That the portion of the city deemed to 
be specially henefited by such improve- 
ment in all lots, premises and subdivisions 
thereof fronting on or adjoining said por- 
tion of said Emergon atreet within the 
south line of Glendale Place and the south 
line of Cypress street and extending back 
from said Emerson street a distance of 
1865 feet from each side of said strget, ex- 
cepting from said described district all 
public streets, alleys, and parcels of land 
herein described not adjoining said street, 


A collaborative project of the City of Lansing and Forest Parke Library and Archives - Capital Area District Libraries 
= -_ 





— we 


= 


| 
i 


See ee LS 


— 





eee 
. 





10 





and rights of way of railroads, as are 
herein included. 

That the estimated expense of said im- 
provement is $647. 

That the expense of such improvement 
in pubic street and alley intersections is 
$68 which shall be paid by the city 
out of the fourth ward highway fund. 

That all of the remainder of said esti- 
mated expense, to wit, the sum of $579 
shal Ibe defrayed by special assessment 
upon ail taxable lands and premises with- 
in the district heretofore described, in 
proportion to the benefits accruing to 
each parcel respectively from the con- 
struction of such improvement, and upon 
the owners and occupants of the houses 
and lands within said described district 
to be benefited thereby, in proportion as 
near as may be to the advantage which 
each shall acquire by the making of 
such’ improvement, 

That the city assessors be and hereby 
are directed to make an assessment roll 
in accordance with this resolution and 
return the same to the city council at its 
next regular meeting, or as soon there- 
after as may be. 

Adopted by the following vote: 

Yeas—Ald, Avery, Clapham, Doughty, 


Dymond, Eddy, Fowler, Howe, Leonard, 
Main, McClellan, Redfern, Sanders, 
Trager—14 

Nays—None. 


By Aid. Britten— 

Resolved by the 
city of Lansing: 

That the plans and specifications re- 
turned by the city engineer in pursuance 
of the resolution of this council adopted 
June 28, 1920, for grading Marcus street 
from Clemens avenue to Fairview avenue 
are hereby adopted, 

That .the portion of the city deffted 
to be specially benefited by such improve- 
ment is all lots, premises and subdivi- 
sions thereof fronting on or adjoining 
said portion of said Marcus street within 
the east line of Clemens avenue and the 
west line of Fairview avenue and extend- 
ing back from said Marcus street a dis- 
tance of 165 feet from each side of said 
street, excepting from said described dis- 
trict ali public streets, alleys, and parcels 
of land herein described not adjoining 
Said street, and rights of way of rail- 
roads, as are herein included. 

That the estimated expense of said im- 
provement is $219. 

That the expense of such improvement 
in public street and alley intersections 
is 317.50 which shall be paid out of the 
eighth ward highway fund. 

That all of the remainder of said esti- 
mate@ expense, to wit, thefsum of $201.50 
Shall be defrayed by special assessment 
upon the taxable lands and premises 
within the district heretofore described, 
in proportion to the benefits accruing to 
each parcel respectively from the con- 
struction of such improvement, and upon 
the owners and occupants of the houses 
and lands within said described district 
to be benefited thereby, in proportion as 
near as may be to the advantage which 
each shall acquire by the making of 
such improvement. 

That the city assessors be and hereby 
are directed to make an assessment roll 
in accordance with this resolution and 
return the game to the city council at 


city council of the 
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its next regular meeting, or as soon there- 
after as may be. 


Adopted by the following ‘vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Leonard, Main, McClellan, Redfern, 
Trager—1l4, i 

Nays—None., ‘ 
By Ald. Britten— 


Resolved by the city council of the 
city of Lansing: 

That the plans and specifications re- 
turned by the city engineer in pursuance 
of the resolution of thia council adopted 
July 26, 1920, for grading and graveling 
Climax avenue from Pennsylvania avenue 
to Parker street are hereby adopted. 

That the portion of the city deemed 
specially benefited by such improvement 
is ail lots, premises and subdivisions 
thereof fronting on or adjoining said por- 
tion of said Climax avenue from Penn- 
syivania ave, from Parker street are here- 
by adopted, 

That the portion of the city deemed 
to be specially benefited by such improve- 
ment is all lots premises and aubdivisionse 


thereof fronting on or adjoining said. 


portion of said CUmax ave. within the 
west line of Parker street and the east 
line of Penn. ave. a distance of 165 feet 
from each side of said street, excepting 
from said described district al] public 
streets, alleya, and parcela of land herein 
described not adjoining stid street, and 
rights of way of rallroads, as are herein 
included. 

That the estimated expense of said im- 
provement is $3063. 

That the expense of such improvement 
in public street and alley intersections is 
$47 which shall be paid by the city out 
of the fifth ward highway fund. 

That all the remainder of said estimat- 
ed expense, to wit, the sum of $245 shail 
be defrayed by specia] asseasment upon 
the taxable lands and premises within 
the district heretofore described, in pro- 
portion to the benefits accruing to each 
parce] respeptively from the construction 
of such improvement, and upon the 
owners and occupants of the houses and 
lands within said described district to 
be benefited thereby, in proportion as 
near as may be the advantage which each 
shall acquire by the making of such f{m- 
provement, 

That the city assessors.be and hereby 
are directed to make an assessment roll 
in accordance with this resolution and re- 
turn the same to the city council at its 
next regular meetingP or as soon there- 
after as may be. 

Adopted by the following vote: 


Yeas—Ald, ,Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Leonard, Main, McClellan, Redfern, 
Sanders, Trager—14, : 

Nays—None, 


By Ald. Britten— 

Resolved by the city council of the city 
of Laning: 

That the plans and specifications re- 
turned by the city engineer in pursuance 
of the resolution of this council adopted 
June let, 1920, for grading Hayford ave. 
from Prospect street to Kalamaszoo street 
aro here adopted. 

That the portion of the city deemed 
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to be aspectally benefited by such im- 
provement is all lots, premises and sub- 
divisions’ thereof fronting on or adjoin- 
ing said portion of said Hayford avenue 
within the south line of Prospect atreet 
and the north line of Kalamagzoo asatreet 
and extending back from said Hayford 
avenue a distance of 127 feet from each 
side of said street, excepting from said 
described district all public streets, al- 
leys, and parcels of land herein described 
not adjoining said street, and rights of 
way of railroads, as are herein inclded. 

That the estimated expense of said 
improvement is $3877. 

That the expense of such improvement 
in public street and alley intersections 
is $47 whiob shall be paid by the city 
out of the 8th ward highway fund. 

That all of the remainder of said eati- 
mated expense, to-wit, the sum of $330 
shall be defrayed by special assessment 
upon the taxable lands and premises 


within the distict heretofore described, in. 


proportion to the benefits accruing to 
each parcel respectively from the con- 
struction of such imprevement, and upon 
the owners and occupants of the houses 
and lands within said described district 
to be benefited thereby, in proportion as 
near as may be to the advantage which 
each ghall acquire by the making of such 
improvement, e 

That the. city assessors be and hereby 
are directed to make an assessment roll 
in accordance with this resolution and re- 
turn the same to the city council at ita 
-next regular meeting, or as soon there- 
after as may be. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager—14. 

Nays—None. 


PUBLIC IMPROVEMENT IV. 


By Ald. Britten— 

Resolved by the city: council of the city 
of Lansing: 

That the special assessment roll for 
grading and graveling Kudner street 
from Logan street to Becker street as re- 
turned by: the city assessor (as amended 
ed by the city council upon review) be 
and the same ia hereby ratified and con- 
firmed, and that the mayor be and here- 
by is directed to affix within ten days, 
hig warrant directing the city treasurer 
to collect said tax on or before the 30th 
day of October, 1920. 

Adopted by the following ote: 


Yeas—Ald, Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Leonard, Main, McClellan, Redfern, San- 


ders, Trager—14. 
Nays—None. 


PUBLIC IMPROVEMENT V. 


Ratifying and Confirming Supplement- 


ary’ Roll. 


By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That the supplementary special assess- 
ment roll for constructing a curb and 
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gutter in Maplewood avenue from Mt. 
Hope avenue to Isbell street as returned 
by the city assessor be and the same is 
hereby ratified and confirmed, and that 
the mayor be and hereby is directed to 
affix within ten days, his warrant direct- 
ing the city treasurer to refund all persona: 
sons who have paid said tax as originally’ 
assessed the pro rata amount of difference 
as shown in said supplementary roH, and 
collect all unpaid tax as shown on sald 
roll on or before October 30th, 1920. 
Adopted by the following vote: 
Yeas—Ald. “Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager—}l4. . 
Nays—None. 


By Ald. Britten— : A 

Resolved by the city council of the city 
of Lansing: 

That the supplementary special assess- 
ment roll or constructing a curb and gut- 
ter in south side St. Joseph street from 
Walnut street to Chestnut street as re- 
turned by the city assessor be and the 
same is hereby ratified and confirmed, 
and that the mayor be and hereby is 
directed to affix within ten days, his 
warrant directing the city treasurer to 
refund to all persons who have paid said 
tax as originally assessed the pro rata 
amount of difference as shown in said 
supplementary roll, and collect all un- 
paid tax as shown on said roll on or be- 
fore the 30th day of October, 1920. 

Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe,-. 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager—14. 

Nays—N one. 

By Ald, Britten— > 


Resolyed by the city council of the city 
of Lansing: 

That the supplementary special assess- 
ment roll for paving Shiawassee street 
from Washington avenue to Seymour 
street as returned by the city assessor be 
and the same is hereby ratified and con- 
firmed, and that the mayor be and hereby 
‘is directed to affix within ten qays, hfs 
warrant directing the city treasurer to 
refund to all persons who have paid said 
tax as originally assessed the pro rata 
amount of difference ag shown in said 
supplementary roll, and collect all unpaid 
tax as shown on said roll at the time 
and in the manner heretofore prescribed 
by this council, 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager—14, 7 

Nays—None, 


SIDEWALK RESOLUTION. 


By Ald, Bddy— 

Resolved, by the common council of the 
city of Lansing: That it is a necessary 
public improvement and it is hereby deter- 
mined that the artificial stone sidewrlk 
shall be repaired or rebuilt in front of 
north 22 feet of east 465 feet of fot 1, block 
84, on the south side of Shiawassee at., 
owned by Geo. F. Bauch. ‘ 

Also in front of west 22 feet of east 67. 
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feet of lot 1, block 84, on the south aide 
of Shiawassee st., owned by Bert Strudley. 

Also in front of west 44 feet of east 1113 
feet of lot 1, block 84, on the south side 
of Shlawassee st., owned by A, A. Nichols. 

Algo in front of west 64 feet of lot 1, 
block 84, on the south side of Shiawassev 
st., owned by Harriet M. Carbaugh. 

Algo in front of east one-third of lot 
12, block 84, on the south side of Shia- 
wassee ast., owned by John Bohnett. 

Also in front of east 22 feet of west 
110 feet of lot 12, block 84 on the south 
side of Shiawassee st., owned by J, &. 
Campbell. 

Also in front of east 22 feet of west 88 
feet of lot 12, block 84 on the south side 
of Shiawassee st., owned by Helen M. Mc- 
Donald. 

Also in front of east 22 feet of west 46 
feet of lot 12, block &4, on the south side 
of Shiawaasee street, owned by Mrs. Ada 
Crawford. 

Also in front of east 22 feet of west 24 
feet of lot 12, block 84, on the south 
side of Shiawassee st., owned by P. A. and 
H. A. Stone, 

Also in front of west 22 feet of lot 1%, 
block 84, on the south side of Shiawassee 
st., owned by C. M. Sutliff. 

And that the owners of gald ahove de- 
seribed lands be and they are hereby re- 
quired ‘to build thé same and in accord- 
ance with the specificationg on fille in the 
office of the clty engineer on or before the 
17 day of October, 1920. - 

That the superintendent of pubiic works 
is authorized and directed to proceed to 
construct such artificial stone walk in 
front of the above described premises after 
the explration of sald date, upon the fuil- 
ure of the owner or owners of the parccls 
herein described to construct the same aa 
hereby required; and that the expense of 
constructing the same shall be paid our of 
the contingent fund, and the city asses- 
sors are hereby directed to assess the é«x- 
penses of constructing the same against 


' paid described land as provided by sectlon 


five of Ordinance No. 23, of the Revised 
Ordinances of the city of Lansing and 
chapter 17 of the city charter. 

The city clerk is directed to give .lue 
notice thereof by publicatlon of a notice 
of this resolution for three succeasive days 
as provided by said ordinanre No. 23. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Leonard, Malin, McClellan, Redfern, Sand- 
era, Trager.—14. 

Nays—None. 

ORDINANCES. 

Ald. Doughty introduced the followIng 
ordinance which was read a first and sec- 
ond time by its title and referred to thea 
committee on ordinances. 

An ordinance for the appolntment of a 
central counting board and to define éau- 
ties, term of office, and compensation of 
members thereof and to designate meeting 
place. 

The city of Tansing ordains: 

Section 1. There is hereby create’ a 
Central Counting Board, to tally, check, 
and to certify to, in the manncr as pre- 
scribed by law, for the checking, tallying 
and certification of results of all primaries, 
regular and special elections as shall be 
held within the corporate limits of the 
city of Lansing. 

Section 2, The Central Counting Board 
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shal! consist of one member for each vot- 
ing precinct in the city of Lansing, to be 
appointed by the council for the ‘term of 
one year. 

Section 3. Before entering upon the du- 
tles of the office each member of tne 
Counting Board shail subscribe to the 
Constitutional Oath of Office and the“ 
same sirall be administered by the clerk 
of the city of Lansing, the mayor, prasi- 
dent of the coungoil, or any other officer 
legally qualified, to administer oaths of 
office. 

Section 4. The council shall; not less 
than thirty days prior to any election or 
primary day, by resolutlon, designate the 
place and time the board shall meet, and 
the clerk of the city of Lansing shall noti- 
fy all members of sald Couhting Board 
in writing. 

Section 6. Upon ang primary or elec- 
tior day the board shall meet at tie t-me 
and place as designated by resolution of 
the coun«il, and elect a chatryan, who ‘s 
hereby vested with, and shall perform ail 
dities, and shall lave same auchority as 
the chairman of Board of Hlaction itn- 
spectors in a voting ‘precinct, The chalir- 
man shall apportion the work of. counting 
and tallying the ballota, but not less than 
three members shall be asgigned to tabula- 
ting ballots recelved from ary one prte- 
cinct. If, at the timie of meeting, of said 
County Board any member shall fail to 
be present at such meeting, or if 
for any reason any mombesr shall be un- 
able to serve at such time, such vacancy 
inay be filled In the same manner as pro- 
vided by law for the filling of vacancitss 
by a Board of Election Inspectors. 

Section §6. Cpon any primary or elec- 
tion day the cans containing the ballets in 
different precincts shall be delivered s&s 
hereinafter provided, to Countiig Board et 
10:00 o’clock a, m., and not lens than 


every two hours tlcreafter, or oftener if . 


the Counting Boarc shall xo alect, 

Section 7. The chairman of the Count- 
ing Board shall appoint two persuns to 
accompany the vehicle used “or the trans- 
porting and delivery «of ballots from aelec- 
tion voting places to the Counting Board. 

Section 8. The board of election inspec- 
tors in all voting places shall, upon de 
mand and authority from the Counting 
Board, securely fasten and seal up all 
cans or containers,then being used for de- 
posit of ballots, and deliver. same to the 
accredited representatives ef the Counting 
Board, and each can or contatner before 
leaving the voting place shall be plainly 
and leglbly marked by the chairman of the 
board of election Inapectois In a conspicu~ 
ous place as follows: 

This Can Containg 
cosseewsseccnstcs SG EPDEt 


hae ae coscnsenss precinct 
aeeepeeovtePeseeaetst Peeve eo ward. 
Blection held OM .ccwoccgrcevccnvese 


Section 9. Upon delivery of canna or can- 
tainers the board of inspectors shall imn- 
mediately place other cans or contalners 
fer deposit of ballot. 

Section 10. The vehicle used for trans- 
porting and delivery of ballots shall be as 
signed to use of the Counting Board for 
the entire day and shall be operated by 
the po ice department and shall nave and 
is hereby given right of way over all other 
vehicular traffic. } 

Section 11, The election returns of each 
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voting precinct shall be kept separate and 
the returns, thereon made by the Central 
Election Counting Board in the same 
manner as though they were made by the 
election boards.of. the various voting pre- 
cinects, And the city clerk shall hereafter 
deliver to said.Counting Board all the néc- 
essary tally sheets and books for. the 
statement of the ;vote which have been 
heretofore delivered to the board of elec. 
tton inspectors of each precinct. 

Seetion 12. The compensation of the 
members of the Central Electjon Counting 
Board as herein provided shall be the same 
as that provided by law .as. oampensation 
for inspectors of election. 

It snall be unlawful for any inember of 
sadd board at any tlme during the d 
said _primary or election up until the aa 
for closing of the polls of such primary 
om election to dieclose or in any way give 
a any information. relative to the count 

ballots on any .candidate or proposition 
to.be voted upon, and no person or persons 
other .than the members of said board or 
members of the police department who 
may be detailed for special duty with sucha 
board aball remain within such distance of 
the place whare the ballots are being 
counted ‘as may be designated by the 
board during such time as the poils are 
open, 

Section 18. Any pergon or persons vio- 
lating any ‘of ‘the: provisions of this ordi- 
nance and upon conviction thereof slrall be 
published bya fine not toexceed five hun- 
dred dollars ($500.06), and in default of 
the payment of such fine such person or 
persons shall be Imprisoned in the city 
jail until such fine is paid, not exceeding 
the term of ninety days. 


By Ald. McCleltlan— 

That when we adjourn it be to next 
Friday evening at 7 o’clock. 

Carried. 


SPECIAL ORDER. 


The following claims were allowed and 
referred to the city assessor to be spread 
upon the next general tax roll. 

Claimnant. Endorser. Amount. 
William Clark, James A. Humphrey. $27.50 

Adopted by the following vote: 

Yeas—-Ald. Avery, Britten Clapham, 
Doughty Dymond, Eddy, Howe, Leonard, 
=. McClellan, Redfern, Sanders, Trager. 


Naysa—None. 


GENERAL ORDHER. 
Claims Allowed. 


Claimnant, - Endorser. Amount 
R. W. Smith, et al., H. Lee Ban- 

go eee ee See ane . $986.83 
Chas. B. Holmes, H. Lee Bancroft 4,60 
Mrs. C. A. Piper, H. Lee Bancroft 10.00 
John *Schneeberger, H. Lge Ban- 

croft eee ee. eo pers. 4 we 16.00 
Young Bros. & Daly, H. ‘toe Ban- 

croft e@eoeoge eo @e 0 ee ede8e e es@t3 4 3,19 
Michigan Supply Co., H. ‘Lee Ban- 

croft ewesreeeret unt een reeeyeeevnenteravare 14.46 
Barker-Fowler Elec. Co., H. Lee 

Baneroft aeeveogpaetroeepeve Pores Bas 2.33 
The Pal-Bus. Sign Co, H. Lea 

Ng eee ee ee eee 10,0» 
Reo Service Station, H. Lee Ban- 

ee ee ee ee ee 4.50 


Jarvis Engineering Co., L. Lee ‘Ban- 
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Thos. J. Shields & Co., 
Bancroft oWtels <¢ 0 aye o a 60,3 
W. W. Armstrong, H. Lee Bancroft 
Hall Lumber Co., H. Lee Bancroft 
A. D. Donnelly, et al, Joseph Beck 
J, Stahl! & Son, Joseph Beck.. 
DuBois & Hughes, Joseph Beck.. 
H. Simmona, et al., O. E. Eckert.. 
G. Hutchings, et al, O. E. Eckert 
Cc. Fitzsimmons, et al, QO BE. 
oe 
F. Burgess, et al., 'O. E. Eckert. 
Arthur & Harvey Lumbert, O, B. 
ae ee eee. 
Arthur & Harvey Lumbert, O. . 
BWekert§ ....... 


Gohr Bros, Construction Co,;. “G. 
a er angle 
The Solvay Process Co. » o&«. & 
RGIS ing + +> ope Wibria ee viglaee tale 


Michigan Supply Co., QO. EE. Eck- 
Me fae sss ¢ ta 

Allen & DeKleine, oO. E. ‘Bokert... ‘ 

Michigan Bridge & Fipe see, 2. 
E. Eckert ..... 

Hoyt Woodman, oO. 

Harland 


E. ‘Eokert. ws 
a O. BK. 
pO) |) re ee ee 
Heller Brothers, O. E. Eckert. 
Mrs. C, E. Gardner, J. A. Humph- 
 ——e are Wigan ean 
A, M. Emery, J. A. Humphrey. . 
Henry Washington, J. A. Humph- 
ee ere - 
Alice E. Hull, J. A. “Humphrey. . 
J. Stahl & Son, J. A. Humphrey.. 
Dancer-Brogan & Co.,, J. A. 
Humphrey ........- ean ote ce 
Milton Shaw, J. A. Humphrey... . 
Lansing Creamery Co., J. A 
Humphrey ..... 
Van Dervoort Hardware Co., -J. A. 
Humphrey. ....... » ome 6 
Cc. T. Lord, Poor Director, '¢. Ye 
oe Pea ee ey ee 
A. M. Emery, F. H. Presiey...... 
Citizens Telephone Co., d. E. 
Pratt Ti. Cee ee eo 
Allen & DeKleine, ‘f B. Pratt. 
Municipal Court, Phoebe K. Pegg 
J. J, Cook, Phoebe K. Pegg.... 
Mills Auto Sales Co., J. A. Parsons 


eeonene 


eeoaeean eee eanes 


Doubleday- — Co., J. A. 
a re re i «ate 
Rm FH Larrabee, et ‘al. 7 A. Par- 
WONM 2.206% Ly ee er iia 
Chliison- -McKinley Co. bie bibbnethe A. 
Schneider .....eeaas tinge 


A. M. Bmery, Frieda én Schneider 
U. S. R. R. Administration Grand 
Trunk Western Lines R. R., 
Frieda A. Schnelder........- a 


City Treasurer, Frieda A. 
Schneider eee 
Gardner Printing Co., Frieda a 
BONNGIOEE . .vvi csc sd vee SOK en 
City Treasurer, Frieda A. 
ae Cyt | re ere 
Mra. Olle ~ Aifred Sey- 
oy i a a ee é 


Willlam Clark, "Alfred Seymour.. 
Earl Nester, Alfred Seymour... 
Woman’s Hospital Ass’n, G. Hoi- 
ROO. gia Sens one ag ree ore 
Geo. Toman, et al., Alfred Winegar 
Don Carey, et al., Alfred Winegar 
H. Derhammer, et al., Alfred Wine- 
gar Papier: « 
Hawkes Tire & Rubber Co., "Alfred 
Winegar 


eveactaa 


*ec@eveon 


>s oP oe & 8 ¢ | 


809.72 
1303.15 


. 297.88 


198.18 
408.80 
740.95 


78.40 | 


226,80 
106 .26 


153.44 
7 < 


1500.90 
252.56 
5.13 
5.55 


9.00 


4.20 
«8.79 


4.50 
20.00 


14.52 


A440 


981.13 
2.50 


384.36 
11.30 
3.96 
§.00 
25.90 


492.83 
141.48 


10.80 
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Dept. Public Works, Alfred Wine- 
i gar Peover et eaves etaeeteeeeeanezuan 
Phil Warren, Alfred Winegar .., 
Bd, of Water & Elec, Lt. Com., 
F Alfred WHPMOREE onc tear andesee 
Fred A. BEgeler, Alfred Winegar.. 
Republic Motor Sales Co., Alfred 
I, ina aonsd 4 se aps 00 ce 6 0ts 
A. M, Emery, Alfred Winegar.... 
a Supply sie Alfred Wine- 
ha Blecttic. Co., “Aifred Winegar 
Freeman Hardware Co., Alfred 
Winegar .,......5.. sereveres 
if Dancer-Brogan Co., Altred Winegar 
} F. N. Rounsville, Alfred Winegar 
“Dunham Hardware Co. Alfred 
Winegar...... S aie'e s 0% 
A. Winegar, Alfred Winegar..... 
| John Deere Plow Co., Alfred are 
ES e - ra . 

B. J. Perry, Alfred Winegar.. 
J. Stahl & Son, Alfred Winegar 
Nove Engine Co., 
Lansing Forge Co., Alfred Winegar 


@eansteaat Be 


Pe seus Bros. & Daley, O. E. Eck- 
: The TE ; Refining Co... i oO. 'E. 
Wokert: ....ccccesces PERS 
i J. Stahl & Son, O. E. Eckert oS fy 
if Freeman Hardware Co., O. E. fick- 
i ert ee eve es«¢4 ee estepenmevp te 
The Lakewood Engineering Co., 
é eS eee 
Duplex Sales Agency, O. EB. Bekert 
ee 
f ‘ 
H ‘on 
| i 
-” 
ri 
f 
| 
7 
a 
| 
| 
? 





Alfred Winegar 


39.70 
435.60 


29.40 
70 


1.69 
10,35 


2.98 
31.20 


55 
1,25 
1,28 


The Briggs Company, O. B. Eckert 
E. F. Young, O. EB. BEckert...... 
Michigan Brass & Iron Works, O. 
E, Eckert eeonrpeasvpeaeouweva@nspeeeveeonee 
Moers Boiler Works, O. E. Eckert 
Capitol Trimming & Painting Oo., 
oO. BE. Eokert eanenpeoeonanaeeun see 
Earl LaCure Garage, James A. 
Humphrey eenaeeeaecaceeresseee ere 
Lansing Pure Ice Co., James A. 
Humphrey ..cccovcvesvevcesses 
International Pub. Co., James A. 
Humphrey ..cccssceccvesesvecs 
Auto Tire & Repair Co,, James A. 
Humphrey eoeseoanesceveovenesenad 
Reo Service Station, James A. 
Humphrey eesseesneeen eve ee eee 
Reo Service Station, Alfred Wine- 


ereoeveoeoeneseeeeoeeoeoeeeenneaes 


Brown-Gordon Co., A. Winegar 


J. G. Huber, Alfred Winegar..... 


Hoyt Woodman, Alfred Winegar 


September 2, fi920, 


200.33 
359.05 


19.75 
40.50 


55.00 
10.75 
5.40 
4.60 
3.50 
3.15 
rte 


605.20 
75,13 


A, CG. Sack, et al, Alfred Winegar 2,931.79 


Adopted by the following vote: 

Clapham, 

BAdy, Howe, Leonard, 
Sanders, 


Yeas—Ald. Avery, Britten, 
Doughty, Dymond, 
Main,  McCieflan, 
Trager—13. 
Nays—None. 


” Redfern, 


JUDSON A. PARSONS, 
City Clerk. 


Council adjourned until next 
evening at 7 o’clock. 
City Clerk’s 


Friday 


Office, Sept. 7, 1920. 
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Official Proceedings, Friday, September 10, 1920 


City Council Rooms, 
Lansing, Sept. 10, 1920. 
The city counctl met in adjourned reg- 
ular session and was called to order by 
Mayor B. A. Kyes. 


Rol} call: 

Present—Ald. Avery, Eddy, Fowler, 
Howe, Leonard, Main, McClellan, Sanders, 
Trager—?%. . 

Absent—Ald. Britten, Burgess, Clap- 


ham, Doughty, Dymond, Kiock, Redfern 


—7. 
By Ald. Fowler— 
That a call of the house be made. 
Adopted by the following vote: — 
Yeas—Ald. Fowler, Leonard, Main, 
Sanders, Trager—5. 
Naya—Ald. Avery, 
Clellan—4. 


Eddy, Howe, Mc- 


An effort was made to procure the at- 
tendance of absent members and it was 
found that they were unavoidably absent. 


REPORT OF COMMITTEE. 


The committee on ordinances to whom 
was re-referred the building code ordl- 
nance begs leave to report as follows: 

We report the ordinance back to the 
council with the recommendation that 
the game be passed. 

JOHN McCLELLAN, 

oO. C. HOWE, 

A. BE. DYMOND, 

Committee on ordinances. 
Received and placed on file. 


ORDINANCES. 


By Ald, Fowler— 

That this council resolve itself into 4 
committee of the whole to consider ordl- 
nance. 

Carried. 


The mayor called Ald. McClellan to the 
chair to preside over the committee of 
the whale. After some time spent in the 


committee of the whole, the committee 
arose and through its chairman reported 
that it had considered an ordinance en- 
titled ‘‘An ordinance providing a building 
code for the city of Lansing and fixing 
penalties for the violation’’ and recom- 
mended that the same be passed. 
Council then resumed regular session. 





By Ald. Avery— 


That Rule No. 28 be suspended and the 
“Ordinance providing a building code for 
the city of Lansing and fixing penalties 
for the violation” be read a third time. 

Adopted by the following vote: 

Yeas—Ald. Avery, Eddy, Fowler, Howe, 
Leonard, Main, McClellan, Sanders, Tra- 
ger—9. 

Nays—None. 

The ordinance under consideration was 
then read a third time, 

By Ald. Avery— 

That the ordinance entitled “An Ordl- 
nance providing a building code for the 
city of Lansing and fixing penalties for 
the violation’’ be laid over for final pas- 
sage at a future meeting. 

Carried. 


Counci! adjourned. 
JUDSON A. PARSONS, 


City Clerk. 
Lansing, Mich., Sept. 10, 1920. 
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City Council Rooms, 
Lansing, Sept. 18, 1920. 
The city council met in regular session 
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| 
and was called to order by Mayer B. A. 
_ Kyes, 
= - Roll call: 


Present—Ald. Avery, Britten, Burgess, 


Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Leonard, Main, McClellan, 
’ é Sanders, Trager—14. 
wet Absent—Ald. Klock, Redfern—2., 


The record of the prevlous sessions was 
approved as printed, 


PETITIONS AND COMMUNICATIONS. 


A petition was recetved for graveling 
Birch st. from Moores giver Drive to Ed- 


ward sat. 
.? Referred to- committee on streets. 


é 
A communicatlon was received from 
i superintendent of Sparrow Hospital rela- 
tive to bill of $40 for care of Clarence 
Madden, 
Referred to committee on city affairs 
and city attorney. 
Fred H. Meachard for the Modern 
J Woodmen of America applied for public 
dance hall license, 
Referred to committee on bondg and 
contracis, 


A communication was received from A, 
® T. Vandervoort relative to traffic rules 
affecting trade with farmers. 
Received and placed on file. 


A communication was received relative 
to Austrian Relief Food Drafts. 
/ By Ald. Doughty— 

. That we purchase a fifty dollar Ameri- 


can Relief Warehouse Food Draft and 


ae send to Vienna for relief tn Austria. 
) . Ald. Burgess offered as a_ substitute 
motion that the matter be referred to the 
\ " mayor to Investigate with power to act. 
F Adopted by the following vote: 


= = Yeas—Ald. Avery, Britten, Eargess, 
i> Clapham, Doughty, Dymond, Edgy, Fow- 
. - ler, Howe, Leonard, Main, McClellan, 
Sanders, Trager—14. 
Naya—0. 


Chas. J. Davis fileqd protest to the pay- 
ing of any tax assessed by reason of the 
if) Holmes st. pavement and claim for re- 
18 fund if payment is made, said payment 
being under protest. 
, On motion of Ald. Britten same was re- 
- ferred ‘to city attorney. 


| A petitlon was received from D. B. De 
Nio and 22 others to enforce contract 
a) with John Clear to grade Platt st. from 
Eim st. to Hazel sat. 
a Referred to committee on streets and 
_ — eity -attorney. 


APPEALS. 






This ls the time set for hearing any 
suggestions, changes or objections that 
may be made by the parties interested in 
the proposed openjng and extending of 
Cross st. from Christopher st. to Knoll- 
wood ave, 
By Ald. Leonard— 

That the appeal be laid over for one 
week, : 

Carried. 


+ 


7 o 


- be at i m4 


‘September 18,’ 1920. 


REPORTS OF CITY OFFICERS 


The report of the sealer of weights and 
measures for the week ending Aug. 27%, 
1920, was received and placed on file, 


Honorable mayor and city councll of the 
city of Lansing, Mich.: 

Gentlemen—I herewith submit to your 
honorable body the special assessment 
roll for extending East Park Terrace from 
north end of said street to May st, 

Respectfully submitted, 
- WM. C. HINMAN, 
Asseagsor. 
Received and placed on file. 


To the honorable mayor and city councll 
of the city of Lansing: 
Gentlemen— 

I herewlth present you with plans and 
estimate of cost for grading and gravel- 
ing Foster ave., from Michigan ave. to 
Vine sat.: 

Bastimate cost 2. 1 wes veccreveee $762.00 
Bighth Ward Highway Fund .... 62.00 





To be ass@ssed . . . .......54.. $700.00 
Also for grading and graveling Fair- 
view ave. from Elizabeth st. to Horton 
st.: 
Hstimate cost . . 1 1 cece ecene ss $702.00 
Highth Ward Highway Fund .... 70.00 





To be assessed . . w succes ones . $632.00 

Also for a sewer in Hayford ave, from 
sewer north of Kalamazoo st. to four rods 
south of Kalamazoo at.: 





Estimated cost . . « .wseccceece +. 6 $120. 
City's one-sixth .. . ei 20.0u 
To be absessed . . . wc ceu sean s » $100.00 


Respectfully submitted, 
©. B. ECKERT, 
City engineer. 

Recelved and placed on file, 

To the honorable mayor and city council 
of the city of Lansing: 
Gentlemen—. 

Complying with instructions received 
from your honorable body I aubmit here- 
with the quantity of earth and gravel re- 
moved from the west end of Ormond st.: 
viz., 1,490 cubic yards. ~ 

It is of course impossible to state how 
much of ‘this was sufface dirt and how 
much of it was gravel. The origlal sur- 
face of the ground was taken at the es- 
tablished grade for the gtreet. 

Respectfully submitted, 
Oo. E. ECKERT, 
City engineer. 
By Ald. Doughty— 

That the communication be referred to 
the city englneer and clty attorney. 

Carried. 


Gentlemen of the council: 

I hereby appoint Ald, Clapham a mem- 
ber of the various committeeg of which 
ex-Ald. Gross was to serve, 

B. A. KYES, 
Mayor, 


REPORTS OF COMMITTEES 


The committee on bonds and contracts 
to whom wag referred the petition to 
transfer the = license from N. O. 
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September 18, 1920. 
f 
Boylan to ‘Swank and Highland, begs 


leave to report as follows: 
We recommend that the request be 


granted. 
L. E. SANDERS, 
BD, §. AVERY, 


Committee on Bonds and Contracts. 


By Ald. Sanders— 
That the report of the committee be 
adopted. Carried. 


The committee on streets to whom was 
referred the request of thé McPherson 
Real .Estate Co. for the city to install 
concrete base for street car tracks in cen- 
ter of W. St. Joseph street from Middle 
street to Everett street begs leave to re- 
port as follows: 

We recommend that the elty engineer 
be directed to do the work of installing 
base for street car tracks in St. Joseph 
street provided the Standard Real Es 
tate Co, furnish the necessary cement 
and deposit $1800 to cover the estimated 
cost of the work the city is to do for 
them. 

W. T. BRITTEN, 
oO. Cc. HOWE, 
Committee on Streets. 


Ey Ald. Britten— 
That the report of the committee be 
adopted. Carried. 


The committee on streeta to whom Was 
referred the petition for curhb_and gu(ter 
-on Allen street from Kalamazoo street to 
Marcus street begs leave to report ag fol- 
lows: 

We recommend the petition be granted. 


W. T. BRITTEN, 
0. C. HOWE, 
Committee. 
, Received and placed on file. 


BONDS APPROVED 


The huckster bond of 3, B. McConnell’ 


as prinoipal with National Surety Co. as 
surety, was approved. 

The Theodore st. sewer bond of E. J. 
Noyce as principal with J. A. Daley and 
N. M. Wakenhut = sureties, Was ap- 
proved. 

Adopted by the stig wie vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Leonard, Main, McClellan, 


Sanders, Trager—14. —_ 


Nays—None. 
MOTIONS, RESOLUTIONS AND NO- 
TICES 


By Ald. EHédy— 

Resolved by the city council of the city 
of Lansing: 

at the city clerk draw .an order on 

three uncollected tax and abatement fund in 
favor of the city treasurer for $40.81 to 
apply on the erroneous spreading of a 
tax against the E 4R of lot 7 block 146, 
eity of Lansing. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
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ler, Howe, Leonard, 
Sanders, Trager—14. 
Nays—None, 


Main, McClellan, 


ral 


By Ald. Eddy— 
Resolved by the city council of the city 
of Lansing: $ 


That the city clerk draw an order on 
the uncollected tax and abatement fund 
in favor of Chas. A. Gunn for $18.05, sol- 
dier’s exemption under Subd. 11 of sec. 7 


of Act. 381 of Public Acts 1919. 


Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Leonard, Main, McClellan, 
Sanders, Trager—14. 

Nays—None, 


By Ald. Leonard— 
Resolved by the city council of the city 
of Lansing: 


That the city clerk be and he is hereby 
directed to draw an order on the city 
treasurer in favor of Gus Montaven for 
the sum of $9.17 to correct an erroneous 
assessment against com. 40 rods west and 
99 rods north of center section 8, west 
40 rods north 12 rods east 40 rods, south 
2 rods and charge to the fund for un- 
collected taxes and pabatements, 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Leonard, Main, MoCleftan, 
Sanders, Trager—14. 

Nays+None. 


By Ald. Leonard and Howe— 

Resolved by the city council of the city 
of Lansing: 

That the opening of Emmerson street 
through Lemrork court to Willow street 
be re-refefred to the gtreet committee. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Leonard, Main, McClellan, 
Sanders, Trager—14. ' 

Nays-——None. = 


By Al. Eddy-— 

Pi ae dee by the city countil of the city 

Lansing: 

hat the city clerk draw an order on 
the uncollected tax and abatement fund 
in favor of the city treasurer for $36.10 
to apply on the erroneous tax as spread 
against the S 1-2 of lot 11 block 146, 
city of Lansing. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymorld, Eddy, Fow- 
ler, Howe, Leonard, Main, McClellan, 
Sanders, Trager—14, 

Nays—None, 


By Ald. Eddy— 

Resolved by the city council of the city 
of Lansing: 

That the superintendent of public 
works be and is hereby directed to pur- 
chase a desk at a cost not to exceed $60, 
to be used in the garbage department, 
and charged to same. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, - Fow- 
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ler, Howe, Leonard, Main, McClellan, and city clerk be directed to execute a 
Sanderé, Trager—i4. contract with the said August DePorter 
‘Nays-None, in behalf of the city of Lansing, accord- 


By Ald. Leonard and Howe— 
- Resolved by the city council of the city 
of Lansing: 

That the electric light and water board 
be requested to place an. electric light at 
the intersection .of Hyland and Clyde 
streets. 

‘Adopted by the fotlowing vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
“ler, Howe, Leonard, Main, McClellan, 
Sanders, Trager—14. 

Nays—None., 


By Ald. Britten— 
Resolved by the city council of the city 
of Lanalng: 


That the Shields Sub. on Sec. 22 be 
and is hereby accepted. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 


Clapham, Doughty, Dymond, Eddy, Fow- 
ter, Howe, Leonard, Main, McClellan, 
Sanders, Trager—14. 

Nays—None. 


By Ald. Leonard— a 

Resolved by the city council of the cit 
of Lansing: 

That the bid of John Bray for the con- 
struction of a sewer in Linwood st, from 
sewer in Theodore st. to north 167 feet 
for the sum of $112.50 being the best and 
lowest bid, that same be and hereby ie 
accepted, and be it further resolved that 
the mayor and city clerk be directed to 
execute a contract with the said John 
Bray in behalf of the city of Lansing, 
according to saidbid presented,and speci- 
fications on file, 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 


ler, Howe, Leonard, Main, McClellan, 
Sanders, Trager—14. 

Nays—None. 
By Ald. Leonard— ‘’ 


Resolved by the city council] of the city 
of Lansing: 

That the bid of E. J. Noyce for the con- 
struction of a sewer in Theodore st. from 
26 féé6t east of Linwood st. to west end of 


Ada at. for the sum of $239.00 being the. 
that same be and ; 


best and lowest bid, 
hereby ig accepted, and be it further re- 
solved that the mayor and city clerk be 
directed to execute a contract with the 
said E. J. Noyce in behalf of the city 
of Langing, according to said bid pre- 
sented, and specifications on file. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Leonard, Main, McClellan, 
Sanders, Trager—14. 

Nays—None. 





By Ald. Leonard 


* Resolved by the city council of the city 
of Lansing: 

That the bid of August DePorter for the 
construction of a sewer in Lenawee st. 
frqgm Cherry st. to west 295 feet for the 
~gsum of $264.00 being the best and lowest 
bid, that same be and hereby is accepted 
+ and be it further resolved that the mayor 


* 


ing to said bid presented, and specifica- 
tions on file, 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Leonard, Main, McClellan, 
Sanders, Trager—14, 

Naya—None. 





By Ald. Britten 

Resolved by the city council of the cit 
of Lansing: 

That the superintendent of public works 
he directed to grade and gravel south 
Fairview, from Blizabeth atreet to Horton 
avenue and Foster avenue, from Michigan 
avenue to Vine street and report back to 
this council the actual] cost for aspess- 
ment, 

Adépted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Leonard, Main, McClellan, 
Sanders, Trager—14, 

Nays—None. + 


By Aid. Leonard— 

Resolved by the city council of the city 
of Lansing: 

That the market master be instructed 
to permit the parking of motor cars on tie 
city market at such time as not *o inter- 


fere in any way with the working uf said 
market, : 


By Ald, Fowler— 


That the resolution be referred to the 
market committee. 
Carried, 


By Atd. Doughty— 

Resolved by the city council of the city 
of Lansing: : 

Whereas—It appears that the Lansing 
Fuel & Gas Co., is not supplying to con- 
sumers gas of a quality or standard equal 
to the quality or standard as estublished 
to be furniahed to consumers by Michigan 
Public Utilities commission, now thereture 
be it resolved 

That it be the order of this council] that 
the Lansing Fuel & Gas Co., be and they 
hereby are directed to immediately fur 
nish gas for use of consumers, of a qual- 
ity and standard, as established by Mic: 
igan Public Utilities Commission, resolved 
further, that the city clerk be directed tu 
send copy of this resolution to Michigan 
Public Utilities Commission. : 


Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 


ler, Howe, Leonard, Malin, McClellan, 
Sanders, Trager—14. 

Nays—-None, 
By Ald. Doughy— , 


Resolved by the city council of the city 
of “Lansing: 

That the city engineer be and he hereby 
ia directed to purchase a sufficient quan- 
tity of cement to complete paving on any 
uncompleted paving Jobs and to charge to 
cost of paving, cement at contract price, 
and any additional amount paid for cement 
over and above the 1920 contract price for 


é 








September 13, 1920. 


cement be charged Young Bros. & Daley, 
and such amount so charged be placed 
in accounts receivable by city controller 
until paid. 


Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Leonard, Main, McClellan, 
Sanders, Trager—té, 

Nays—None, 


PUBLIC IMPROVEMENT f, 
By Alda, Britten— 
Resolved by the city council of the city 
of Lansing: 


That it is a public necessity, and it i. 


hereby determined to construct a curb aud 
gutter in Allen street from Kalamazoo 
street to Marcus street. 

That the city engineer be and hereby is 
directed to estimate-the kind an’ quantity 
of material to be used therefor, and to .-- 
timate in detail the probable cost and ex- 
pense of such work and of the materials 
to be used therein, and make a recuid 
thereof in his office, and cause to be pre- 
pared so faf as necessary, plana and spect 
ficationg for such work, and to prepare a 
proffile of such portion of said atrert and 
report his determination, estimate and 
plans to the city council at its next rezu- 
lar meeting, or as soon thereafter as poa- 
sible, as required by the charter of said 
city. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, -Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe,*> Leonard, Main, McClellan, 
Sanders, Trager-—14, 

Nays—None, 


PUBLIC IMPROVEMENT 11. 


By Aid. Britten — 
Resolved by the city council of the 
city af Lansing: 


That the plans and specifications rea- 
turned by the city engineer in pursuance of 
' the resolutionof this council adopted July 
21, 1919 for grading and graveling Foster 
avenue? from Michigan avenue to Vines 
street are hereby adopted. 

That the portion of the city deemed to 
be specially benefitted by such imyprove- 
tment is all lots, premises and  subdi- 
visions thereof fronting on or adjoining 
said portion of said TFoster avenue within 
the north line of Michigan avenue and.thoe 
south line of Vine street and extending 
back from said Foater avenue a distance 
of 165 feet from each side of sald street, 
excepting from said described district all 
public gtreets, alleys, and parcels of land 
herein described not adjoining said street. 

That the estimated expense of said im- 
provement is $762. 


That the expense of such improvement 
in public street and alley intersections {s 
$62 which shall be paid by the city out of 
the Eighth ward highway fund. 

That all of the remainder of said esti- 
mated expensé, to wit, the sum of $749 
shall. be defrayed by ‘special assessment 
upon the taxable lands and premises 


within the district heretofore described, 
in proportion to the benefits accruing to 
each parcel respectively from the con- 
struction of such improvement, and upon 
the owners and occupants of the houses 
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and lands within gaid described disrict to 
be benefited thereby, in proportion as 
near aS may be to the advantage which 
each shall acquire by the making of such 
improvement. 

That the city assessors be and hereb? 
are directed to make an assessment roll in 
accordance with thfs resolution and re- 
turn the same to the city council at 
its next regular meeting, or as soon there- 
after as mfiy he. - 


Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Leonard, Main, McClellan, 
Sanders, Trager—14. 

_ Nays—None, 
By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

i aay the plans and specifications ré- 
turn by the city engineer in pursuance 
of a resolution of this council adopted 
July 6, 1920, for grading and graveling 
Fairview avenue from Elizabeth to Hor- 
ton avenue are hereby adopted. 

That the portion of the city deemed to 
be specially benefited by such improve- 
me is all lots, premises and subdivisions 
thereof fronting on or adjoining said por- 
tion of said Fairview avenue within the 
north line of Elizabeth street and the 
south ling of Horton avenue and extend- 
ing back from said Fairview avenue a 
distance of 166 feet from each side of 
said street, excepting from said described 
district all public streets, alleys, and par- 
cels of land herein described not adjoin- 
Ing said street, and rights of way of rail- 


‘ roads, as are herein included. 


That the estimated expense of said im- 
provement is $702.00: 

That the expense of such improvement 
in public street and -alley intersections 
is $70.00 which shall be paid by the city 
out of the elghth ward highway fund. 

That all of the remainder. of said esti- 
mated expense, to-wit, the sum of $632.00, 
shall be defrayed by specia] assessment 
upon the taxable lands and premises 
within the district heretofore described, 
in proportion to the benefita accruing to 
each parcel respectively from the con- 
stmiction of such improvement, and upon 
the owners and occupants of the houses 
and jands within said described distrfct to 
be benefited thereby, in proportion as near 
as may be to the advantage which each 
shall acquire by the making of such im- 
provement, 

That the city assessors be and hereby 
are directed to make an assessment roll 
in accordance with this resolution and 
return the same to the city councll at its 
next regular meeting, or ag soon thére- 
after as may be. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Leonard, Main, McClellan, 
Sanders, Trager—t4.. 

Naysa—None, 


CONSTRUCTION OF SEWERS AND 
DRAINS, I, 


By Ald. Leonard— 
It is the opinion of the city council 
“of the city of Lansing, that for better 
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sewer in 


. ler, 


sanitation, public convenience and general 
drainage purposes the construction of a 
Hayford ave. from sewer north 
of Kalamazoo to 4 rods south of Kalama- 
zoo street, as petitioned for, is desirable, 
therefore, be it resolved: 

That the city engineer be and hereby is 
instructed to prepare plans for a sewer in 
sald street above mentioned, in the Toll 
Gate sewer and drain district, and that 
he cause a diagram and plat of the 
whole of said district to be made, show- 
ing all the streets, public grounds, lands, 
lotsa and subdivisions thereof in said dis- 
trict, and the proposed route and kca- 
tion of the sewer, with a plan and profile 
showing grade and dimensionsthereof and 
further, that he shall make and furnish 
to this council an estimate of the cost 
of the above described sewer. 

_ Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
Howe, Leonard, Main, McClellan, 
Sanders, Trager—14. 

Nays—None., 


CONSTRUCTION OF SEWERS AND 
DRAINS, No. II. 


By Ald, Leonard— 

Resolved by the city council of the city 
of Lansing: 
' That it ia the intention of said council 
to construct 150 feet of sewer in Hay- 
ford avenue, from_sewer north of Kala- 
mazoo street to four rods south of Kala- 
mazoo street, in the Toli Gate sewer and 
drain district, and that the plat and dia- 
gram thereof -made and returned by the 
city engineer be received and placed on 
file in the office of the city engineer where 
the same may be found for examination; 

Further that the city council meet at 
the city. council rooms on Monday, the 
20th day of Sept., 1920, at 8 p. m., to 
consider any suggestions and objections 
that may be made by parties interested 
with respect to said sewer, and that the 
city clerk publHsh a notice thereof'in ac- 
cordance with section 275 of Chapter 18 


of the charter. 


The premises deemed to be espectally 


benefited by this improvement are lote 
397, 398 and 399, Leslie Fark Sub. 
Adopted by the following vote: 
Yeas—Aid. Avery, Britten, Burg€ss, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Leonard, Main, McClellan, 
Sanders, Trager—-14. 
Nays—None, 


SIDEWALK RESOLUTION. 
By Ald. Eddy— 


Resolved by the, city council of the city 


of Lansing: That it is a necessary public 
Improvement and it is hereby determined 
that a new artificial stone sidewalk five 
feet wide shali be built in front of west 
$4% feet of lot 11, block 2, Prine’s sub- 
division of Jas, Seymour's subdivision on 
w , section 10, on the west side of 
East Park Terrace, owned by Louisa Kar- 
Kau. 

Also in front of east 62% feet of lot 
12, Biock 2, Prine’s subdivision of Jas. 
Seymour’s subdivision on s w %\, section 
10, on the east side of Hast Park Ter- 
race, owned by Harry Elliott, and that the 
owners of said above described lands be 
and they are hereby required to build 


all 
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-Clapham, Doughty, 


= 
*\ 


September 18, 1930. 


the same and in accordance with the 
specifications on file in the office of the 
city engineer on or before the 23d day of 
October, 1920. 

That the superintendent of public works 
is authorized and directed to proceed to 
construct such artificial stone walk in 
front of the above described premises 
after the expiration of said date, upon 
the failure of the owner or owners of the 
parcels herein described to construct the 
same as hereby required; and that the 
expense of constructing the same shall be 
paid out of the contingent fund, and the 
clty assessors are hereby directed to assess 
the expenses of constructing the same 
against said described land as provided 
by aaction five of Ordinance No. 23, of the 
Revised Ordinances of the ctty of Lan- 
sing, and Chapter 17 of the city charter. 

The city clerk is directed to give due 
notices hereof by publication of a notice 
of thia resolution for three successive days 
as provided by said Ordinance No. 23. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Dymond, Eddy, Fow- 
ler, Howe, Leonard, Main,- McClellan, 
Sanders, Trager—14. ' 

Nays—None, 


SPECIAL ORDER. 
The following claims were allowed and 
referred o ity assessors to spread on the 
next general tax roll: 


Claimant. Endorser. Amount. 
W,. F. Clark, James A, Humphrey. .$13.50 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Claphany Doughty, Dymond, Eddy, Fow- 
ler, Howe, Leonard, Main, McClellan, 
Sanders, Trager—14. 

Nays—None, ‘ 

GENBRAL ORDER 
Ciaims Allowed 

Claimant Endorser Amount 
A. D. Crosby, J. N. Churchill .. $ 77.60 
Vaughans Seed mais, H,. Lee : 

PSELCTOLG 4.4 ik 0s e018 6 wit 0 0 aus cabs 1.80 
Norton Hdwe. Co., H. be Ban- 

QFoft ..caie amnake ice: wieibee Rus { $8.26 


Reo Motor Car Co., H. Lee Ban- 
croft 
Thos, 


16.60. 


@#en@bve eee er 


J. Shields & Co, 


eospteoeae 


H. Lee 


Bancroft ere ey ree 6.60 
H. Lee Bancroft, H. L. Bancroft 7.68 
Otto J. Schuon, H. Lee Eancroft 308.31 
A. D. Donneliy, et al, hme 

Behe © ik os scbidh ting rica e ee 697.76 
Smith & Burroughs, Jos, Beck 19.00 
G. Hutchings, et ail O. E. Eckert 496.52 
C. Fitzsimmons, et al, O. BE. Eck- 

Ae en Se Ne aes Saw san | SSR 
F, Burgess, ét ai, Oo. H. Eckert .. 917.38 

HH. Simmons, et al, O. E. Eckert 679.86 
Norton Hdwe, Co., O. HE. Eckert 15.88 
La Cure’s Garage, ©. EB. Eckert 121.94 
Briggs Co,, O. E. Eckert ..,.... 298.38 
Hoyt Woodman, O. E. Eckert .. 149.61 
BH. F. Young, O. B. Beker, .».. 804.90 
Western Union Telegraph Ca., 

O. BB. Beleeet 0.4 gavccbbte at's ou 2.68 
Young Bros. aley, O. B. Mékert 366.87 
Cap. City Lbr. Co.,, O. EB. Eckert 23.40 
Mich. State Tel, Co., O. B. Eckert 17.70 
Hoad & Decker, O. EB. NHekert .. 672.76 
Grand Trunk Ry., O. E. Eckert . $7.78 
Brown Gordon Co, QO. E. Eckert 99.60 


[a\~ ‘ 
VES - Ud S 


fand Archi 


4 
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- September 18, 1920, \councin 
Butler Construction Co., O. 
Eckert Peoeuvpseseeneeg P@aveanmewmpaseae 1686. 20 
Mich. Cen. R. R. Oo, O. EB. 
Hekert o*trprepeaevcoreerateeoeevneveges 649.03 
The Solvay Progess Ce. oO. E. 
Eekert eer eeo eo eee eave aeoeweaeaepeoeeue 117.60 
Mich. Brass & Iron Wks., O. E. 
Eckert ata @atteannus@e@eevpasevpnesees 276.66 
P. M. R. R. Co., O, E. Eckert .. 373.82 
Bd. of Ex. of Plumbers, C. J. Fox 12.00 


Mich. St. Tel. Co., Jas. A.— 


BENE OF ve sw ewe Hotes ences 
Amer, Laundry, Jas. A. Hum- 
oo ar SA es eae ee eee 
Earl LaCure’s Garage, Jas. A, 
Pe. ern 
Norwich Phar. Co., J. A. Hum- 
lo iP ee a oe ere ee 
Salling Hanson Co., J. A. Hum- 
phrey eH eoveaee Ogee e nae eure wvraaneans 
Jas. A. Humphrey, J. A. Hum- 
RI eas Ss cee haan c cients 
J. L. Truax, J. A. Humphrey. 
I, L. Dixon, Elec. Store, J, A. 
oop TT a a nr ae 
Henry Washingon, J, A. Hum- 
TATE oc win wien 6 6 ou h 4 seals aw eet o 
Mucine Pratuots Co, Jv A. Hum- 
DRGGH ovine Fiore edie nn he weee ngs 
Capital Nat'l. Bk, J. A. Hum- 
IPE aw Gn 0.0 0 60 60 ane Call dns 0 ¥ 
Lansing Pure Ice Co., J. A. Hum- 
phrey W Caw © uae bun oe a eee ce wits 1 OB. 

Cc. Cc. Young, J. A. Humphrey 


5.00 
30.91 
6.66 
2.56 
$60.25 


20.36 
» 20,00 


4.22 
9.75 
4.60 
85.00 


5.50 
50.00 


Amer, Laundry Co. J, A. Hum. 


oo Se array ae ee 
H. A. Woodworth, Sec. Ind. Aid., 
J. 7H. FiwTnphrey .,....ccceccens 
Ba. of Water & Elec, Lt. Com. 
J. Ws, SOUMPITOS, 2. cc ee we aeces 
Velma Garner, J. A. Humphrey 
a Dept., J. A. Humphrey 
. B. Baasett, J. A. Humphrey 
Mich. St. Tel. Co, J. A. Hum- 
i er a er. eae 
Smith & Burroughs, Jas. ‘A. — 
DEPCY ccc secccvevacereenennes 
Wm. Clark, A. C. Laycock .... 
W. B. Kirbdy, Sec, C. T. Lord 
Citz. Tel. Co., C. T. Lord ...... 
Mich. St. Tel. Co, C. T. Lord.. 
Ed. of Water & Lt. Com. A. 
S| oe ee era ee 
J. J. Cook, Gea. R. Pegg .,...... 
Lillian M. Doyle, J. A. Hum- 
BNE ears es ois 5 ahe-p ens FRG ws we 
The State Journal, J. A. Parsons 
Capitol Auto Co., J. A. Parsons.. 
J. A. Parsons, City Clerk, J. A. 
cog eee ee ee ee 
Alyce C. Rhoads, J. A. Parsons.. 
Michigan State Telephone Co, 
ae ae oe ree 
Michigan State Telephone Co., 
W.. FE, FROM «osc ciscccecics 


William Clark, Alfred Seymour.. 


a 


20.38 
860.00 


7.67 
50.20 
12.84 
39.12 


8.16 


1.20 
1.00 
14.96 
6.25 
8.25 


83,51 
3.00 


28.81 
447.19 
20.00 


16.40 
30,00 


33.40 


8.90 
5.09 


PROCHEDINGS 


Guaranty Trust Co., Frieda A. 
PORIUNET nd oo. so ica cams Couette 50.2 
H. ra scene | et al, Alfred 


"WAGES bos lees whe vee coeece | eee 
Moers Boiler Works, Alfred. Wine- . 

tee 6 ere dias 2 WOR Pe : 15.09 
A. C. Sack, et al., Alfred Winegar 2398.72 
J. C. Housel, A. Winegar...... _ 30 40 


Young Bros. & Daley, A. Winegar 274.52 
D. C. Hunter, A. Winegar........ 616.50 
Brown-Gordon Co., A. C, Winegar 43.74 
Hoyt Woodman, A. Winegar..... ‘ 72.45 
Norton Hardware Co., A. Winegar 22.62 
Contral Welding Co., A. Winegar.. 1,9 
Walter & Son, A. Winegar........ 63.48 
F. G. Leadley, estate, A. Winegar 15.75 
H, F. Heath, A. Winegar........ 1,75 
Elgin Street Sweeper Co., A. Wine- 


SEs .Fewss . 263,78 
Barker- Fowler Elec. ‘Co, s. Wine- 
WE ic 8 wd's 1 6S Oe aoe SLES 


Standard Ou ‘Co., A “Winegar. oe 69.10 
Western Union oe Co., A. 


WRIMSSEF occu ses 5 sine cemeeee 1.6” 
Bd. of Water & EI. “ut. Com., 

A. Winegar ........ eotessece) = Ae 
A. Winegar, A. Winegar. (aes « ules 13.7u 
The Joseph Lay Company, A. 

Wine@ee 6 vs habe ce Oe ee 839.03 


Smith-Winchester Co., A. Winegar 105,35 
Don Carey, et al., Alfred’ Winegar 377.70 
George Toman, et al., Alfred Wine- 


+ Mae! LL 632.35 
Dudley Paper “Co., Alfred “Winegar 29.75 
Bishop, Holmes, Hammond 

& Jackson, A. Winegar........ 2408.6 


Elliott Grocer Co., Alfred Wineggr 11.76. 


F. N. Rounsville, Alfred Winegar 5.72 
Walter & Son, Alfred Winegar... 21.00 


Page & -Harryman, Alfred Winegar 11.00 


National Grocer Co., Alfred Wine- 
ner ee Ce 7.99 
Velma Garner, et al., a. A.- 


ESGMPHIGY nts se ee awe dike. wa aes . 268.00 . 
D.. se Bee. oi. 36 +. hea see 14,23 
ANen & DeKleine, Frieda A, Sch- 

OE © ckcals + tan Hee eee 6.60 
Harvey & Arthur Lumbert, O. , 

Co ee - 191.60 
Lansing State Sav. Bank, F. A. 

McHWGIGSP 20.6 cee as wee os on eee 41.438 
Mich. State Telephone Co. Joseph 

GEE «<teg sds}. Sane a ee . 2.00 
R. W. Smith, et al., H. L, Ban- 

ORGY ccc otal 6 0 24 ees eee eeee. 880.99 
Victor Lundeen, E. S. Avery...... 750.00 


Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Leonard, Main, McClellan, 
Sanders, Trager-—14. 

Nays——None. 


Council adjourned. 4 
City Clerk’s Office, Sept. 18, ‘1920 
JUDSON A. PARSONS, 
City Clerk. 
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Official Proceedings, Monday, September 20, 1920 


City Council Rooma, 
Lansing, Sept. 20, 1920. 

The city council met in regular session 
and was called to order by Mayor B. A. 
Kyea, 

Roll call: 

Present—Ald, Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, /Redfern, 
Sanders, Trager.—16. 

Absent—Ald. ‘Avery——1. 


approved as printed. 


-- PETITIONS AND COMMUNICATIONS... 





A communication was received from 
Coit Beedy,s 812 Cooper sat., asking the city 
om council to take action to speed up work 

on the sewer which is to be built south of 
Mt. Hope avenue and west of Washington 
avenue. 
Referred to committee on sewers. 
An invitation was received from the 
Political committee of the National Asso- 
ciation for the Advancement of Colored 
i People to attend a meeting to be addreased 
by Mr. F. M. Dabney on Sept. 22nd in the 
council chamber, 

On motion of Ald. Britten, the invitation 
was accepted. ; 

A communication was received from the 
Public School Defense League asking tliat 
the cauncil take action to assure thém 
the use of the Prudden Auditorium for 
holding a meeting to discuss the proposed 
Public school amendment 

On motion of Alderman Britten use of 
auditorium was granted——unanimously on 
roll call, 

John Fackler applied for penmit to erect 
a building at east \% of lot 18, block 6. 

Referred to committee on fire depart- 


ment, 
.. * A petition was received asking that 
; A” vieasant street from Chestnut street to 
Walnut street be graded and graveled. 


Referred to the committee on streets. 
. Notice of pendency of proceedings to va- 


cate a portion of Robert street from the } 


The record of the previous session wos 


General Motors Corporation, O 
Works Division. a 

Referred to the committee on streets, 

A protest against persons vending of 
fruits, vegetables ‘and merchandise upon 
the streets of the city without license was 
recelved signed by seven persons, 

Referred to committee on market and 
city attorney, 

A petition was received asking that an 
artificial stone sidewalk be built on the 
east side of Osband avenue from Mt. Hope 
avenue to Cooper avenue. 

Referred to committee on aidewalks. 

A cOmmunication was received from the 
Lansing Fuel & Gas company relative to 
receipt of resolution concerning quality 
and. pressure of the gas being furnished by 
them. 

Rgeeived and placed on file. 

A petition was received from G. H. Greg- 
ory and nine others to remove six inch 
sewer in Washington avenue from Franklin 
to Willow and replace same with a larger 
one, 

Referred to the committee on sewers. 

A communication was received from 
Laura Scovell asking permigasaion to obtain 
a license to erect a stand on Michigan 
avenue between entrance toa elevator of 
Prudden Bldg. and stairway. 

On motion of Alderman Howe the prayer 
of petitioner was granted unanimously on 
roll call, 


APPEALS. 


This ig the time set for hearing any 
suggestions, changes or objections that 
may be made by the parties interested in 
the proposed construction of,sewer in Hay- 
ford avenue from sewer in Kalamazoo 
street to 4 roda south of Kalamazoo atreet. 

No objectiong being filed the same was 
considered satisfactory to parties inter- 
sted. 

’This is the time set for hearing any 
suggestions, changes or objections that 
may be made by the parties interested in 
the proposed opening and extending of 


A collaborative project of the City of Lansing and Forest? 
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COUNCIL PROCEEDINGS September 20, 1920. 
I make the following report on special as- 
sessment rolls: 


Cross st. from Christopher st. to Knoll- 
wood ave. 











By Ad. Howe— 


That the appeal be laid over for one 


week. 
Granted. 


REPORTS OF CITF OFFICERS. 


To the honorable mayor ang city council 
of the city of Lansing: 
Gentiemen— 

I herewith submit report of the cost of 
gsrading and gruveling Clemens avenue 
from Michigan avenue to P. M. R. R. 


MN Wi ok ss cs Caen a cucu $1,084.79 Paving St. Joseph street (Middle to Ev- 
_ a ee nenenane 1,152.29 erett)——work not completed, 
ME Pose hiss... ... 6.84 Paving Main street (Dakin street to Ce- 
dar street)—-work not commenced. 
re $2,243.92 Opening and extending Daleford and 


Also graveling Fairview avenue from 


Michigan avenue to Franklin avenue: . 





is ice cence oos,..., $86.02 Regrading and paving Walnut street.— 
Gravel ......... et ee .>. 1672.46 No work started and remonstrance filed. 
= PUTING 6. co o.us..,.....-.... 7.49 Grading Drury Lane—Actual cost will ve 
Replacing trees ...........|. 5.50 reported this session and appropriate res- 
Paid contractor ......... 699.00 olution may follow. 
“ Grading Barnes avenue (Beal to Logany 
Total .......... ssiwsoss RNa —Not completed. 


Also graveling Hayford avenue from 
Michigan avenue to Prospect street: 








Previous resolutions on,— 
Curb and gutter in Middle atreet 
(Main to 8t. Joe.) , 
Curb and gutter in Main street. 
(Middle to West street.) 
wiil be rescinded at this session. 
The appropriate resolution on,—~ 
Curb and gutter in Clifford street 
(Mich. avenue to Bureka.) 
will be presented at this session. 


Paving Hill gtreet. (Michigan avenue to 
Prospect )——-the city engineer desires to 


have this roll submitted on a basis of ac- 
tual cost. 


Princeton avenues.—Appropriate resolutions 
will be presented at this session. 


Grading Hammond street.—Actual cost 
will be reported thi» session and appropri- 











ives - Capital Area District Libraries 


Library and Archi 


ate resolutions may follow. - > 
ee ces ered «oo NNO Graveling Jerome street.—Actual cost 
‘Printing ................... 6.35 will be reported. L 
_ ""* 3° ~— Grading and graveling Clement atreet,-— > 
Total ....... +, $392.68 Actual cost will be reported. 


Respectfully’ submitted, 
A, WINBGAR. 
Supt. Public Works. 
Received and placed on file. - 


Hon, mayor and city counei) of the city of 
Lansing, Mich.: 


- Gentlemen— 


I herewith submit to your honorable 
body special assessment roll for grading 


and graveling Climax avenue from Benh- 


sylvania avenue to Parker street. 

Also the special! assessrzent roll for grad- 
ing and graveling Parker street from Main 
street to Hazel street, 

Also the supplementary special assegs- 
ment roll for grading and egraveling Je- 
rome street from Regent street to the old 
city limit as corrected to actual cost. 

Respectfully submitted, 


WM. C. HINMAN, 


Assessor. 
Received and placed on file. 


To the honorable mayor and membera of 


the elty council: 
Gentlemen—. 

I hereby’ present you with the special 
assessment roll for the following improve- 
ments: . 

Grading and graveling Riverview avenue 
from Main street to Isaac street and from 
Middle street to Riverview avenue on Wil- 


. liam street. 


Respectfully submitted, 
HAROLD H. CAMPBELL, 
Assessor, 


Received and placed on file. 
To the honorable mayor and city councel!: 


Gentlemen—iIn compliance with resolu- 
tion of this council passed August 30, 1920, 


Grading Fairview avenue—Actual cost 
will be reported. 

Graveling Hayford avenue.—Actual cost 
will be reported. 
Respectfully submitted, 

F. H. PRESLEY, 

City Comptroller. 
Recelved and placed on file. : 


REPORT OF COMMITTEE. 


. 


The committee on streets to whom was 
referred the plan of Westmore Park ad- 
dition bega leave’ to report as follows: 

We respectfully recommend that the 
Plans as presented be adopted. 


W. T. BRITTEN, 
F. W. REDFERN 
OSMOND CGC. HOWE. 
By Ald. Britten— 
That report of the committee be 
adopted, 
Carried, 


The committee on streets to whom was 
referred the petition of the Lansing 
Forge Co. relative to vacating Cowles 
and Birch streets, begs leave to report 
as follows: 

That we recommend that Birch street 
be vacated, 

WwW. T. BRITTEN. 

OSMOND Cc. HOWE. 

F. W. REDFERN. 
Recelved and placed on file, 


The committee on ordinances to whom 
Was referred the ordinance providing for 
& central counting board begs leave to 
report as follows: ! 

We report the ordinance back to the 
covnell, and report that the city attor- 
ney has prepared certain amendments 


Tf Parke 


A 


a* 


City of Lansing and Fa 


a 
vw, 


project of tl 


a 


Pie 
Aall\ 











September 20, 1920, 


which will be presented when the ordi- 
annce is considered in committee of the 
whole. 
JOHN McCLELLAN. 
A. B. DYMOND. 
OSMOND C. HOWE. 
Received and placed on file. ; 


The committee on bonds and contracts 
to whom wag referred the application of 
the Modern Woodmen of the World for 
Public dance hall license, begs leave to 
report as follows: 

We recommend that the 
granted. 


Heense be 


L. E. SANDERS, 
E. D. KLOCK, 
Committee on Bonds and Contracts. 
By Ald, Sanders— 
That the report of the committee pe 
adopted. . 
Carried. 


The committee on fire department to 
whom was referred the appiication of 
Fred Benke for permission to place a gas 
station at 831 N. Pennsylvania ave., begs 
leave to report as follows: 

We recommend that permission be not 
granted at this time. 

CLAPHAM, 
DOUGHTY, 
Oo. Cc. HOWE, 
Committee on Fire Department. 
Ey Aid, Clapham— 

That the report of the committee be 
adopted. 

Carried, 


X 

The spectal committee to whom waa 
referred the communication of the presi- 
dent of the city board of health, begs 
leave to report as follows: 

We have investigated the _ situation 
reiative to the contagious hospital on Haast 
Michigan ave. We recommend that ali 
plans for buiiding said hospitai be in- 
definitely suspended until it is decided 
whether or not the city buys the Indus- 
triai School property. 


F. W. REDFERN, 
oO. QO, HOWE, 
H. A. HAZB, 
J. @ RULISON, 
J. N. CHURCHILL, 
Committee, 
By Ald. RedYern— 
That report of the 
adopted. 
Carried. 


committee be 


The special committee to whom was re- 
ferred the matter concerning the sale and 
distribution of government food supplies 
begs ieave to report as foilows 

On examining the records the first ref- 
erence we find in relation to the purchase 
and distribution of surpius government 
supplieg is a resolution offered by Alder- 
man McCielian on Juviy 14, 1919, which 
reads as foilows: 

Resolved by the city council of the city 
of Lansing: that the mayor appoint a com- 
mittee to try to obtain for the citizens of 
Lansing a quantity of the food suppilesa 
now held by the government and, if ob. 
tainable, to supervise itg distribution at 
cost. This resolution was passed by a 
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appointed as such committee Aldermen 
McClellan, Gross and Doughty. 

AS a result of the passage of this reso- 
lution correspondence was had with goOv~- 
aocarseitiak ek several shipments of 

2 es sent to Lanal ' 
distribution aing for gale and 

e first question your committe - 
tempted to decide was whether ir not 
this was city business. We admit that 
business of thig nature is not provided for 
by the charter, but we do agree that to all 
intents and purposes it had its inception 
by virtue of the above reolution which 
instructs the food committee to obtain 
supplies and “‘supervise its distribution at 
cost”’ and consequently was eity business, 
An examination of the correspondence 
confirms this contention. Reference is 
repeatedly made, by government officials to 
the fact that these goods are for sale to 
municipalities, states, counties, etc. These 
S00d8 were sold on credit when the order 
was aigned by the “mayor or properly au- 
thorized official.” The mayor, on August 
30, 1919, in’ hig letter to Major O. V. Wil- 
comb asked for a: “price list on all goods 
offered to municipalities.” It ts of record 
that when goods were sold to jobbers they 
will only be made on a cash basis.” The 
shipments were made to the “Mayor of 
Lansing.”’ The goods were pald for by city 
vouchers and the city council directed the 
disposition of the profits of these transac- 
tions, After considering these various 
showings we are led to believe, that to ali 
intents and purposes it was city business, 
Thwe theory has been advanced that be- 
cause 80 much work was required of tlis 
committee and because they were respons- 
ible for the handling of so much money 
that it was not more than fair that the in- 
dividuai members shoyld receive compensa- 
ation for their services. This contention is 
not tenable since it cannot be held legally 
that the members of any regular com- 
mittee should receive extra compengation 
because the responsibility was great and 
their duties onerous, involving the expen- 
diture at least of much of their time. All 
this is waived when taking the oath of 
office to honestly fulfill the duties required 
of an alderman under the terms of the 
charter. It has been argued also that in 
the event of a loss the committee would 
have been required to make up the defi- 
ciency since the city could not have been 
held responsible. We do not think this 
argument ig iogical although we do admit 
that it is a debatable question. We be- 
lieve that the U. S. government officiais, 
inferred, at least, that these goods were 
being soid to the city of Lansing and that 
the faith and credit of the city was re- 
sponsible for the payment of the same and 
We believe further that had there been a 
logs instead of a profit it would have been 
taken care of by the city and not by the 


“wmembers of the committee 


A partial report was made by this com- 
mittee on December 22, 1919. However, 
we have not had a report showing who 
received pay for services and as to how 
much they received. We agree that this 
was a short-sighted policy and laid the 
foundation for criticism which has eventu- 
ally come. Having in mind the provisions 
of thé charter, and also the liability of 
being criticized if they took extra com- 
pensation this committee should have come 


unanimous vote of the council. The mayor to thia council and stated their case; this 
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body then would no dgubt have empowereil 
them to either employ clerks or would 
have voted them reasonable pay for their 
services. In conclusion, we recommend 
that all this money be. returned to the city 
treasury. 
OSMOND C. HOWE, 
W. E. TRAGER, 
: H. S. FOWLER. 
By Ald. Howe— 
That report of the committee be adopted. 
Carried. 


BONDS APPROVED. 


‘ The Linwood sewer bond of John Bray 
ag principal with E. B. Decke and Geo. LE. 
Decke as sureties was approved. 

The dray bond of F. VanDerHeyden as 
principal with -Aetna Casualty & Surety 
Go. as surety, was approved. 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Bain, McClellan, 
fern, Sanders, Tragér—15. 

Nays—None. 


MOTIONS, RESOLUTIONS AND 
NOTICES. 


By Ald. Doughty and Dymond— 


Resolved by the city council 
city of Lansing: 

That the city comptroller be and he 
is hereby directed to transfer from con- 
tingent fund 
the credit of highway funds as follows: 

Fifth. Ward Highway .........$1,000 

Sixth Ward Highway..........31,000. 

When the ward apropriations for 1921- 
22 are avallable, the above amounts to 
be charged to the fifth and sixth wards 
and credited to contingent. 

I hereby certify that the above amount 
is available for transfer, 

, F, H. PRESLEY, 
City Comptroller. 

Adopted by the following vote: 

Yeas.—Ald. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—15. 

Nays——None. 

By Ald. Leonard— 

Resolved by the elity council 
city of Lansing: 

Whereas Marshall Truax, a patient of 
the city of Lansing, now located at Gray- 
ling, Mich., and suffering from leprosy 
is in need of an attendant, 

Therefore, be it resolved that the city 
_elerk be authorized to enter into the at- 
tached contract on the part of the city 
with Wendei J. Bixler. 

Adopted by the following vvote: 

Yeas—Ald. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClelian, Redfern, 
Sanders, Trager—15. 

Nays—None. 

By Ald Doughty— 

Resolved by the city council 
elty of Lansing— 

That the city clerk he and he is hereby 
directed to draw an order on the city 
treasurer in favor of Mrs. A. Dahn for 
$3.50 for an erroneous scavenger tax 
against lot 91, Paul Park Add. and charge 
to the uncollected taxes and abatement 


of the 


of the 


of the 
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fund, and the city assessors are hereby 
directed to re-assess said sum of 33.00 
against lot 78, Paul Park Add. 

Further that the city clerk draw an 
order in favor of Henry Siebert for $4.00 
for erroneous scavenger tax against lot 
89, Paul Park Add. .and charge to the 
fund for uncollected taxes and abatementa, 
and the city assessors are hereby directed 
to re-assess said sum of $4.00 against 
lot 88 of Paul, Park Add. 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, lapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard Main McClellan, Redfern, 
Sanders, Trager,—15, 

Nays—-None. 

By Ald. Leonard— 

Resolved by the city council of the city 
of Lansing: 

That the city clerk draw an order on the 
Se tax and abatqment fund in 
favor Mrs. Aseneath Norton for $18.12. 
This is to cover the amount of $1,000 
valuation which she ig entitled to exemp- 
tion under Sub. 11, Sec. 7, Act No. 381, P. 
A. 1919. 

Adopted by the following vote: 

Yeas—-Ald. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howse, 
Klock, Leonard, Main, McClellan, Redfern, 
Sanders, Trager.—16., 

Nays—None. » 


By Ald, Burgess— . 


Resolved by the city council of the city 
of Lansing: 

That the superintendent of public works 
is hereby directed to fill all rough places 
in the pavement on East Michigan avenue. 
In order to render the street safe in the 
judgment of the superintendent of public 
worka, 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, Clapham, 
Doughty, Eddy, Fowler, Howe, Klock, 
eLqnard, Main, McClellan, Redfern, Sand- 
ers, * Tragwer.—15. 
Nays—None. 


By Ald, Eddy— 
Resolved by the city 
city of Lanaing: 

-Thet the superintendent of public works 
be and is hereby Girected to repair the arti- 
ficial atone intersection and approach at 
southeast corner Seymour avenue and Jef- 
fergon street and also two feet of walk in 
front of 886 Seymour avenue (part of Int 
12 block 650.) 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, Clapham, 

Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Redfern, 
Sanders, Trager.—16. 

Nays—None. 


council of the 


By Ald. Britten— 

Resolved, That whereas, in the judgment 
of this council, it 18 no longer necessary 
or desirable that that portion of Birch 
street lying between Albert street ahd the 
right of way of the Lansing Manufacturers’ 
Raliroad be used for street purposes and in 
the judgment. of this council, it is desir- 
able and for the public benefit, that said 
portion of Birch street be vacated and no 
longer held for streét purposes and that 
the city be relieved from the expense of 
improving and maintaining said portion of 
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sajd street. 

Now therefore, be it resolved by this 
council that that portion of Birch atreet 
lying between Albert street and the right 
of way of the Lanaing Manufacturers’ Rail- 
-road be and the same is hereby vacated, 
discontinued and abolished. 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, Clapham, 
Doughty, Dymond, Hddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Redfern, 
Sanders, Trager.—15. 

Nays—None. 


The following resolution was taken from 
the table: 
By Ald. Fowler— 


Resolved by the city council of the city 
of Lansing: 

Whereas, a resolution was duly adopted 
by this council on July 14, 1919, as follows. 

“That the mayor appoint a committee 
to try to obtain for the citizens of Lan- 
sing a quantity of food supplies now held 
by the government, and if obtainable tu 
superintend {tg distribution at cost.””’ The 
above resolution was unanimously adopted 
and the ‘mayor appointed as such coni- 
mittee, Ald. McClellan, Gross and Doughty 
and 

Whereas, the said committee so ap- 
pointed and acting under said resolution 
did obtain a quantity of food from the 
United States government and did then 
and there undertake to sell and dispose 
of them in accordance with said resolu- 
tion. Luter on said committee made its 
report on September 15th, 1919, to the 
council, showing that there was a profit 
upon sald goods, notwithstanding the fact 
that it was understeod that they should 
be sold at cost, and on December 22nd, 
1919, this council passed a resolution 
author{zing the profit so obtained to be 
deposited in the contingent fund for the 
benefit and maintenance of the social 
center, which resolution was unanimously 
adopted; and 

Whereas, it appears from further re: 
port of said committee that the gruas 
sales of said property amounted to $42,- 
286.29: that the amount paid for the 
same was $39,701.16; leaving a profit to 
the city of $2,735.18, ltese the expenses 
they were to, and which items of expensc, 
as appesr from the said report amount 
to $460.08. That according to said report 
a considerable portion of said expense was 
taken out by members of thig council as 
follows: G. W.-Gross, 2% days labor at 
$10.00, $37.50: J. McClellan, 14% days 
labor at $10.00, §147.50; F. W. Redfern, 
7 days at $10.00, 370.00; Louisa Neller, for 
services on wood committee, 256.00 and F. 
H. Presley, city comptrplier, 20 days at 
$2.50, $10.00; and 

Whereas, there appears no record in 
the clerk’s office or in the journals of 
this council authorizing the said councli- 
men to take such money from said fund, 
and further, that the original resolution 
plainly said the same was to be sold at 
coat, thereby indicating that no charrce 
for services were to be made, that the 
taking of the same from the city treasury 
without authorization its clearly contrary 
to the principle in which they were ap- 
pointed and their @uties under our charter 
as aldermen: 

Therefore, be it resolved, that the satd 
nldermen and eity comptroller and Louis 
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Neller be directed to return the said 
amounts to the contingent fund of the city 
treasury. 

Adopted by the following vote: 

Yeas—Ald, Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Kiock, Leonard, Main, Sahders, Trager. 
—13. 

Nays—None. 

By Ald. Main— 

Resolved by the city council of the city 
of Lansing: 

Whereas the city attorney at a meet- 
ing of the city cOunctl on Monday, Sep- 
tember 10, rendered a verbal opinion as 
to the legal proceedure as to the care 
and construction of streets being paved, 
or repaved, as they affect that portion 
of the street occupied by the city street 
car lines. 

Therefore be it resolved, That the city 
attorney be directed to reduce said opin- 
ton to writing as a matter of publite 
record. 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Rea- 
fern, Sanders, Trager—15. 

Nays—None. 

By Ald. Burgess— 

Resolved by the city councfl of the city 
of Lansing: 

That the vote by which regolution per- 
taining to the repair of pavement on 
@ast Michigan ave., be reconsidered. 

Adopted by the following vote: 


Yeas—Ald. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—t16, 


Nays—None, 


By Ald. Burgess— 

Resolved by the city council of the city 
of Lansing: 

That the superintendent of pubic 
works is hereby directed to fill all rough 
places {in the pavement on east Michigan 
ave,, in order to render the street safe 
in the judgment of the superintendent of 
public works and that the cost of same 
be charged as-follows: Public works I. 

Alderman Doughty, as a_ substitute, 
offered the following: 


By Aid. Doughty— 


Resolved by the city council of the city 
of Lansing: 

That the superintendent of public 
works be and he hereby is directed to 
fill any and ali trenches in Michigan ave. 
east, and charge cost of such refilling 
to city department or public utility mak- 
ing same, 

Lost by the following vote: 

Yeas—Ald. Doughty, Leonard, McCle1- 
lan, Sanders, Trager—§6. 

Nays—Ald. Britten, Burgess, Clapham, 
Dymond, Eddy, Fowler, Howe, Klock, 
Main, Redfern—-10. 

Original resolution now being before 
the council {t was lost by the following 
yote: 

Yeas—Ald, Burgess, Doughty, Dymond, 
Redfern, Sanders, Trager—6. 

Nays—Aid. Britten, Clapham, Eday, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan—8. 
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By. Ala. Main— 

Resolved by the city council of the city 
of Langeing: 

That the superintendent of public 
works be dtrected to make such repairs 
on east Michigan ave. ag in his judg- 
ment will make street safe and charge 
the same to the various city departments 
and public utilities causing or making 
such depressions in said street, unless 
such departments or utilities at once 
make such repairs. 

Adopted by the following vote: 

Yeas—Ald, Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McCleltan, Red- 
fern, Sanders, Trager—1i5. 

Nays—None. 

By Ald. Sanders— 

Resolved by the city council of the city 
of Lansing: 

That the electric light and water board 
be and are hereby..requested t place 
street lights at the following ations; 

Corner of Clemens and Vine. 

Corner of Clemens and Fernwood. 

North -end of 200 block on North Fair- 
view. 

Corner of Clemens and Saginaw. 

Corner of Saginaw and Hayford. 

Corner of Francis and Saginaw. 

Corner of Francis and Fernwood. 

Corner of Fernwood and Fairview. 

Corner of Warner and Comfort. 

Adopted by“ the following vote: 

Yeas—Ald. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—15. 

Nays—N one. 


By Ald. Howe and Leonard— 

Resolved by the city council of the city 
of Lansing: 

That the street committee be author- 
ized to purchase a portion of lot No. 20 
for the sum of $1,400 from Mr. Kelly, 
for the purpose of opening Clyde street 
through to Hyland street. 

By Ald. Britten— 

-That the resolution be lafd on table 
one week. 

Carried. . 


By Ald. Howe— “ 

Resolved by the city council of the city 
of Lansing: 

That the following resolutions be and 
the same are hereby rescinded: 

Public improvement resolutiong No. 2, 
for curb and gutter in Allen street, from 
Michigan avenue to Kalamazoo street, 
passed August 2, 1920; Washtenaw street, 
from Pine street to Butler street, passed 
August 2, 1920; Kalamazoo street, from 
Jones atreet to Holmes street, passed 
August 2, 1920; Johnson avenue, from 
Sheridan street to May street, passed 
August 9, 1920; Cleveland street, from 
Sheridan street to May atreet, passed 
August 9, 1920; Wall street, from Cen- 


ter street to Cedar street, passed August 


§, 1920, and Clemens avenue, from Michi- 
fan avenue to Jerome _ street, Passed 
August 9, 1920; Main street, from Middle 
atreet to West atreet, passed August 4 
1919; Middle street, from Main atreet to 
St. Joseph street, passed August 4, 1919; 
Lapeer atreet, from Washington avenue 
to Grand avenue, passed August 4, 1919; 
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Clifford street, from Michigan avenue to 
Eureka street, passed Auguat: 4, 1919, 
and that the matter be referred to the 
city attorney to draw proper resolutions. 

Adopted by the following votes: ' 

Yeas—Ald.* Britten, Burgess, Claphain, 
Doughty, Dymond, Eddy, Fowler, Howe,-: 
Klock, Leonard, Main, McClellan Eaten, 
Sanders, Trager.—~15. 

Nays—None., 4 


SPECIAL ASSESSMENT ROLL TO 
ACTUAL COST. 
By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That the special assessment roll for 
grading Hammond street, from Logan 
street to Birch, be returned to the city 
assessors for correction to actual cost, 
as reported by the city engineer in a 
communication this day, which shall*then 
be returned to this council at ‘its next 
regular meeting. 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, ‘Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan Redfern, 
Sanders, Trager.—~15. 

Nays—None., .— 


By Ald. Britten— 

Resolved by the common council of tne 
city of Lansing: 

Thet the Special assessment roll fer 
graveling Hayford avenue from Michigan 
avenue to Prospect street be returned to 
the city assessors for correction to actual 
cost as reported by the superintendent of 
public works, this day, whieh shall then 
be returned to this council at its next re: 
ular meeting. 

Adopted by the following ote: 

Yeas—Ald. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan Redfern, 
Sanders, Trager.—~15. 

Nays-—None. 


By Ald. Britten— 

Resolved by the city council of the 
city of Lansing: 

That the special assessment roli for 
grading and graveling Fairview avenue, 
from Michigan avenue to Franklin ave- 
nue, be returned to the city assessors 
for.correction to actual cost, as reperted 
by the superintendent of public works 
this day, which shall then be returned to 
this council at its next regular meeting. 

Adopted by the followtng vote: 

Yeas—Aid, Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan Redfern, 
Sanders, ata 

Nays—None, 


By Ald. Britten— 
Resolved by the city council of the 
city of Lansing: ke 
That the ‘special assessment rot) for 
grading and graveling Clemens avenue, 
from Michigan avenue to P. M. R. R., 
be returned to the city assessors for cor- 
rection to actual cost, as reported by 
the superintendent of public works this 
day, whilh shall then be returned to this 
council at its next “regQlar meeting. 
Adopted by the following vete: 
Yeas—Ald. Britten, Burgess, *Clapham, 
Doughty, Dymond, Bddy, .Fowler, Howe, 
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Klock, Leonard, Main, McClellan Redfern, 
Sanders, Trager.—156 
Nayae—None, 


Ey Ald. Britten— 

Reaolved by the olty council of the city, 
of Lansing: 

That the special assessment roll for 
grading Main street, from Middle street 
to West street, be returned to the city 
assessors for correction to actual cost, 
as reported by the city engineer in a 
communication this day, which © shall 
then be returned to this counctl at its 
next regular meeting. 

Adopted by the following vote: 

Yeas—Aid. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Kiock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—15, 

Nays-—None, b 

PUBLIC IMPROVEMENT I. 
By Ald. Doughty— 

Resoved by the city councii of the 
city of Lansing: 

That it is a public necessity, and it is 
hereby determined to construct a rein- 
forced, concrete traffic bridge across 
Grand river, from Elm to Roberts streets. 

That the city engineer be and hereby 
ig directed to estimate the kind and 
quantity of material to be used there- 
for, and to estimate in detail the prob- 
abie cost and expense of such work and 
of the materials to be used therein, and 
make a record thereof in his office, and 
cause to be prepared so far as necessary, 
Plans and specificatiosn for such work, 
and to prepare a profile of such portion 
of saiq street and report his determina- 
tion, estimate and plans to the city coun- 
cil at its next regular meeting, or as 
soon thereafter ag possible, ag required 
by the charter of said city. 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, Chpham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Kiock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—165. 

Nays—None. 


PUBLIC IMPROVEMENT II. 


By Ald, Britten— 

Resolved by the city council of the 
city of Lansing: 

That the plans and ~secifications re- 
turned by the city engineer in pursuance 
of the resolution of this council adopted 
Aug. 9 1920 for constructing curb and 
gutter in Cleveland street from May atreet 
to Sheridan street are hereby adopted. 

That the portion of the city deemed to 
be speciaily benefited by such improve- 
ment ig all lots, pramises and subdivisions 
thereof fronting on or adjoining said por- 
tion of said Cleveland street within the 
north tine of May street and the south line 
of Sheridan street and extending back 
from said Cleveland street a distance of 
165 feet from each side of said street, ex- 
cepting from said described district ali 
public streets, aileys, and parcels of iand 
herein described not adjoining said street 
and rights of ways of railroads, as are 
herein included. . 

That the estimated expense of said im- 
provement ig $919. 

That the expenge of such improvement 
in public street and alley intersectiong is 
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$79 which shall be paid by the city out 
of the general paving fund. 

That 80 per cent of the remainder of 
said estimated expense, to-wit, the sum of 
$672 shall be defrayed by special assess- 
ment upon the taxable lands and premises 
within the district heretofore described, 
in proportion to the benefits accruing to 
each parcel respectively from the con- 
struction of such improvement, and upon 
the owners and occupants of the houses 
and lands within said described district 
to be benefited thereby, in proportion as 
near aS may be to the advantage which 
each shall acquire by the making of such 
improvement, anq the remainder of such 
expense to-wit, $168, shall be paid by 
the city out of the general paving fund. 

That the city assessors be and hereby 
are directed to make an assessment roll 
in accordance with this resolution and 
return same to the city council at its 
next regular meeting, or as soon there- 
after as may be. 

Adopted by the following vote: 


Yeas—Ald. Britten, Burgess, Clapham, 
Doughty, Dymond; Eddy, Fowler, Howe, 
Klock, Leonard Main McClellan, Redfern, 
Sanders, Trager—16. 

By Ald. Britten— 

Resolved by the city council of the 

city of Lansing: 


That the plans and specifications re- 
turned by the city engineer in pursuance 
of the resolution of this council adopted 
July 28, 1919, for constructing curb and 
gutter on Lapeer street from Washington 
ave. to Grand ave. are hereby adopted. 


That the portion of the city deemed to 
be specialiy benefited by such improve- 
ment is all lots, premises and subdivisions 
thereof fronting on or adjoining said por- 
tion of said Lapeer street within the east 
line of Washington ave. and the west line 
of Grand ave. and extending back from 
said Lapeer street a distance of 166 feet 
from each side of said gtreet, excepting 
from said described district all public 
streets, alleys, and parcels of land herein 
described not adjoining said street and 
rights of way of railroads, as are herein 
included. 

That the otiinnn ee expense of said im- 
provement is $822. 

That the expense of such improvement 
in public street and alley intersections is 
$98 which shall be paid by the city out 
of the general paving fund, 

That 80 per cent of the remainder of said 
estimated expense, to-wit, the sum of 
$679.20 shail be defrayed by special 
assessment upon the taxable lands and 
premises within the district heretofore 
deacribed, in proportion to the benefits 
accruing to each parcel respectively from 
the construction of such improvement, and 
upon the owners and occupants of the 
houses and iands within said described 
district to be benefited thereby, in pro- 
portion ag near as may be to the advant- 
age which each shal! acquire by the mak- 
ing of such improvement, and the re- 
mainder of such expense, to wit, $144.80 
shall be paid by the city out of the 
general paving fund. 

That the city assessors be and here- 
by are directed to make an assessment 
roll in accordance with this resolution and 
return the same to the city counci} at its 
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as may be. 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard Main McClellan, Redfern, 
Sanders, Trager.—15. 

Nays—None. 

ByAld, Britten— 

Resolved by the city council 
clty of Lansing: 

That the plans and gpecificatlons re- 
turned by the city engineer in pursuance 
of the resolution of this +s | adopted 
July 28 1919 for constructing turb and 
Sutter in Clifford street from Michigan 
ave. to Eureka street are hereby adopted. 

That the portion of the city deemed 
to be specially benefited by such improve- 
ment igs all lots, premises and subdivi- 
sions thereof fronting on or adjoining 
Bessment upon the taxable lands and 
said portion of said Cliffard street within 
the south line of Michigan ave. and the 
north line of Eureka street and extending 
back from said Ciifford street a distance 
of 465 feet from each side of said street, 
excepting from said described district ail 
public streets, alleys, and parcels of land 
herein described not adjoining said street, 
and rights of way of railroads as are 
herein included. 

That the estimated expense of said im- 
provement is $882. 

That the expense of such improvement 
in public street and alley intersections 
is $166 which shall be paid by the city 
out of the general paving fund. 


That 80 per cent of the remainder of said 
estimated expense, to-wit, the sum of 
$680.80 shali be defrayed by aspectai as- 
sessment upon the taxable lands and 
premises within the district heretofore de- 
soribed, in proporti®n to the benefits 
accruing to each parcel respectively from 
the construction of such improvement, and 
upon the owners and occupants of the 
houseg and lands within said described 
district to be benefited thereby, in pro- 
portion as near as may be to the advan- 
tage which each shali acquire by the 
making of such improvement, and the 
remaindér of such expense, to-wit, $145.20, 
shall be paid by the city out of the 
general paving fund. 

That the city assessors be and hereby 
are directed to make an assessment roil 
in accordance with this resolution and 
return the same to the city councii at 
its next reguiar meeting or as soon there- 
after as may be. 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowier, Howe, 
Klock, Leonard, Main, McCielian, Redfern, 
Sanders, Trager—1l16. 

Nays—None, 

Resolved by the city council of the 
city of Lansing: 

By Ald. Britten— 

That the plans and specifications re- 

turned by the city engineer in pursuance 


of the 


of the resoiution of this council adopted | 


Juiy 14, 1919 for constructing a curb and 
gutter on Middle street from St. Joseph 
street to Main street are hereby adopted. 

That the portion of the city deemed to he 
specially benefited by such improvement 
is all lotsa, premises and subdivisions there- 
of fronting on or adjoining said portion 
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next regular meeting, or as soon thereafter of said Middle street within the south 


ling of St. Joseph street and the north 
line of Main street and extending back 
from said Middle street a distance of 165 
feet from each side of said street, ex- 
cepting from said described district all 
public streets, alleys, and parcels of land 
herein described and adjoining said street, 
and rights of way of railroads, as are 
herein included. 

That the estimated expense of sald im- 
provement lis $703. 

That the expense of such Improvement 
in public street and aliey intersections is 
$175 which shall be pald by the city out 
of the general paving fund, 

That 80% of the remainder of said 

eatimated expense, to-wit, the sum of 
$422.40 shali be defrayed by special 
assessment upon the taxable lands and 
premises within the district heretofore 
described, in proportion to the benefits 
accruing to each parcel. respectively from 
the construction of such improvement, and 
upon the owners and occupants of the 
houses and lands within said described 
district to be benefited thereby, in. pro- 
portion as near as may be to the advant- 
age which each shall acquire by the mak- 
ing of such improvement and the re- 
mainder of such expense, to-wit, $106.60, 
shall be paid by the city out of the gen- 
eral paving fund. ‘ 
That the city assessors be and hereby 
are directed to make an assessment roll 
in accordance with this resolution and 
return the same to the city counci!] at itg 
next regular meeting or as soon thereafter 
as may be. 

Adopted by the following vote: 


Yeas—Ald. Britten, Burgess, Ciaham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Kieck, Leonard, Main, McClellan, Redfern, 
Sanders, Trager—16, 

By Aid. Britten— 

Resolved by the common council of the 

city of Lansing: 


That the pians and specifications re- 
turned by the city engineer in pursuance 
of the resolution of this council adopted 
July 19, 1919, for constructing a curb 
and gutter on Main atréet from Middle 
street to West street, are hereby adopted. 

That the portion of the city deemed 
to be speciaily benefited by such i rove- 
ment ia ail tots, premises and. sub- 
divisions thereof fronting on or adjoin- 
ing said portion of said Main atreet 
within the weat line of Middle street and 
the east iine of West street and ex- 
tending back from said Main atreet a 
distance of 165 feet from each aide of 
said street, excepting from said described 
district ail public streets, alieys, and 
parcels of land herein described not ad- 
joining said street, and rights of way 
of railroads, as are herein included, 

That the estimated expense of said im- 
provement is $1,337. 

That the expense of such improvement 
in publio street and aiiey intersections 1s 
$208, which shail be paigq by the city 
out of the general paving fund. 

That 80 per cent of the remainder of 
said estimated expense, to wit, the sum 
of $902.40, shali be defrayed by special 
assessment upon the taxabie lands and 
Ppremiseg within the district heretofore 
described, in proportion to the benefits 
accruing to each parcel respectively 
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from ‘the construction of such improve- 
ment, and upon the owners and occu- 
pants of the houses and lands within 
Said described district to be benefited 
thereby, in proportion as near as may be 
to the advantage which each shall ac- 
quire by the making of such improve- 
ment, and the remainder of such expense, 
to wit, $225.60 shall be pala by the city 
out of the general paving fund. 

That the city assessors be and hereby 
are directed to make an assessment roll 
in accordance with this resolution and 
return the game to the city ouncil at 
its next regular meeting, or as soon 
thereafter as may be, 

Adopted by the following vote: 


Yeas—Aid. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sandera, Trager—15. 

Nays—None, 


By Ald. Britten— 


Resolved by tne city council of the city 
of Lanaing: 

That the plans and apecifications re- 
turned by the city engineer in pursuance 
of the regolution of this council adopted 


August 25, 1919, for constructing curb 
and gutter on Allen street, from Michi- 
gan avenue to Kalamazoo.  astreet, are 


hereby adopted. 

That the portion of the city deemed 
to be specially benefited by such im- 
provement is all lots, premisea and sub- 
divisions thereof fronting on or adajoin- 
ing said portion of aaid Allen atreet with- 
in the south line of Michigan avenue and 
the north fine of Kalamazoo street, and 
extending back from said Allen street. a 
distance of 165 feet from each alde of 
said street, excepting from said described 
district all public streets, alleys, and 
parceis of land herein described not ad- 
joining said street, and rights of way of 
ratlroads, as are herein included. 

That the estimated expense of said 

provement is $2,590.00. 

That the expense of guch improvement 
in pubile street and alley intersections 
Is $185.20, which shail pe paid by the 
city out of the general paving fund. 

That 86 per centyof the remainder of 
said estimated expense, to wit, the sum 
of $1,968.84, shali be defrayed by special 
assessment upon the taxable lands and 
premises within the district heretofore 
described, in proportion to the benefita 
accruing to each parcel respectively from 
the construction of such improvement, 
and upon the owners and occupants of 
the houses and 
scribed district to be benefited thereby, 
in proportion as near as may be to the 
advantage which each shall acquire by 
the making of such improvement, and 
the remainder of such expense, to wit, 
$490.96, shall be paid by the city out 
of the general paving fund. 

That the city assessors be and hereby 
are directed to make an agsessment roll 
in accordance with this resolution and 
return the same to the city council at 


ite next regular meeting, or as soon 
thereafter as may be. 
Adopted by the following vote: 
Yeas—Ald, Britten, Burgess, Clapham, 


Doughty, Dymond, Eddy, Fowler, Howe, 


iands within aaid de- ( 
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Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—15, 


Nays—None, 


By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That the plans and specifications re- 
turned by the city engineer in pursuance 
of the resolution of thig council adopted 
September 8, 1919, for constructing a 
curb and gutter on Washtenaw street, 
from Pine street to Butler street, are 
hereby adopted. 

That the portion of the city deemed to 
be specially benefited by such improve- 
ment is all tots, premises and sub- 
divisions thereof fronting on or adjo:n- 
ing sald portion of said Washtenaw 
street within the west line of Pine street 
and the east line of Butler street, and 
extending back from said Washtenaw 
a distance of 165 feet from each aside 
of said street, excepting from said de- 
ascribed district all public streets, alleys, 
and parcels of land herein described not 
adjoining said street, and right of way 
of railroads, as are herein included. 

That the estimated expense of satd 
improvement is $2,324.00. 

That the expense of such improvement 
in public street and alley intersections 
is $140.08, which shall be paid by the 
clty out of the general paving fund. 

That 80 per cent of the remainder of 
said estimated expense, to wit, the sum 
of $1,747.14, shall be defrayed by speciai 
assesSment upon the taxable lands and@ 
premises within the district heretofore 
described, in proportion to the benefits 
‘accruing *o each parcel respectively from 
the construction of such improvement, and 
upon the owners and ocupants of the 
houses and lands within said desribed 
district to be benefited thereby, in pro- 
portion as near ag may be to the advan- 
tage which each shall acquire by the 
making of such improvement, and the 
remainder of such expense, to wit, 
$436.78, shall be paid by the city out of 
the general paving fund. 

That the city assessors be and hereby 
are directed to make an assessment roll 
in accordance with this resolution -and@ 
return the same to the ‘city counell at 


its. next regular meeting, or as sqon 
thereafter as may be. 
Adopted by the following vote: 
Yeas—Ald. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellap, Red- 
fern, Sanders, Trager—15, 


Navs—None. 

By Ald. Britten— 

Resolved by the city council of the eity 
of Lansing: 

That the plans and specifications re- 
turned by the city engineer in pursuance 
of the resolution of this council adopted 
Sept. 2, 1913, for constructing curb and 
xutter on Kalamazoo street from Jones 
street to Holmes street are hereby adopted. 

That the portion of the city deemed to 
be specially benefited by such improve- 
ment is ali jots, premises and subdivisions 
thereof fronting on or adjoining said por- 
tion of said Kalamazoo street within ,the 
east line of Jones street and the west line 
of Kalamazoo street and extending back 
from said Kalamazoo etreet qa distance of 
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165 feet from each side of said street, ex- 
cepting from said described district alt pub- 
lic streets, alieys, and parcels of land here- 
jn described not adjoining said atreet, and 
rights of way of railroads, as are herein 
included. 

That the estimated expense of sald im- 
provement is $878.00. 

That the expense of such improvement 
in pubilc street and alley intersections is 
$18.00 which shall be paid by the city out 
of the genra) paving fund. 

That 80 per cent of the remainder ot 
said estimated expense, to wit, the sum of 
$688.00 shail be defrayed by special assess- 
ment upon the taxable lands and prernises 
within the district heretofore described, 
in proportion to the benefits accruing to 
each parcel respectively from the con- 
struction of such improvement, and upon 
the oWners and occupants of the houses 
and lands within said described district to 
be benefited thereby, in proportion as near 
as may be to the advantage which each 
shail acquire by the making of such jim- 
provement, and the remainder of such ex- 
pense, to wit, $172.00 shall be paid by the 
city out of the general paving fund. 

That thie city assessors be and hereby 
are directed to make an assessment roli 
in accordance with thia resolution and 
return the same to the city councii at 
its next regular meeting, or as soon there- 
after as may be. 

Adopted by the foliowing vote: 

Yeas—Ald. Britten, Burgess, Clapham, 
Doughty, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McCiellan, Redfern, Sanua- 
ers, Trager.—16, 

Nays—None. 


By Ald. Britten— 


Resolved by the city council of the city. 


of Lansing: : 

That the plans and specifications re- 
turned by the city engineer in pursuance 
of the resolution of this council adopted 
april 12, 1920, for constructing curb and 
gutter on Johnson avenue from May street 
to Sheridan street are hereby adopted. 

That the portion of the city deemed to 
be apeciaily benefited by such improvement 
is all lots, premises and subdivisions there- 
of fronting on or adjoining said pprtion 
of said Johnson avenue within the north 
line of May street and the south line of 
Sheridan street and extending back from 
said Johnson avenue a distance of 165 
feet from each side of said street, except- 
ing from said described district all public 
streets, aileys, and parcels of land herein 
described not adjoining said street, and 
rights of way of railroads, as are herein 
included. 

That the estimated expense of,said iin- 
provement is $922.00. 

That the expense of such improvement 
{in public street and alley intersections is 
$84.00 which shall be paid by the city our 
of the general paving fund. 

That 80 per cent of the remainder of 
said estimated expense, to wit, the sum of 
$686.40 shall be defrayed by special as- 


“sessment upon the taxable land and prein- 


ises within the district heretofore de- 
Bcribed, in proportion to the benefits ac- 
cruing to each parcel respectively from 
the construction of such improvement, anu 
upon the owners and occupants of the 
houses and lands within said described uis- 
trict to be benefited thereby, In proportion 
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as near as may be to the advantage which 
each shall acquire by the making of such 
improvement, and the remainder of such 
expense, to wit, $171.60, shall be paid by 
the city out of the contingent fund. 

That the city, assessors be and hereby 
are directed to make an assessment roll 
in accordance with this resolution and re- 
turn the same to the city council at 
its, next regular meeting, or ag soon there- 
after as may be. 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, Clapham. 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClelian, Redfern, 
Sanders, Trager.—16. 

Nays—None. 


By Aid. Britten— 

Resoived by the city council of the city 
of Lansing: 

That the plans and specifications re- 
turned by the city engineer in pursuance 
of the resolution of this council adopted 
June 1, 1920, for constructing curb aad 
gutter on Wall street from Center street 
to Cedar street are hereby adopted. 

That the portion of the city deemed to be 
specially benefited by such improvement 
is all iots, premises and subdivisicns there- 
of fronting on or adjoining aald poriion f 
said Wali street within the east iine of 
Center street and the west line of Cedar 
street and extending back from said Wal} 
street a distance of 165 feet from each aide 
of said street, excepting from said ¢te- 
scribed district all public streets, aileya, 
and parcels of land herein descrivact Lot 
adjoining said street, and rights of way of 
railroads, as are herein inciuded., 

That the estimated expense of suid im- 
Provement is $684.00, 

That the expense of such improvement 
in public street and alley intersections is 
$24.00 which shali be paid by the city oul 
of the general paving fund. — 

That 80 per cent of the remainder cf 
said estimated expense, to wit, the sum vf 
$628.00, shail be defrayed by special as- 
sessment upon the taxable iands and 
premises within the district heretofore de- 
ascribed, in proportion to the benefits ac# 
cruing to each parcei respectively from 
the construction of such improvement, and 
upon the owners and occupants of the 
houses and lands within said described 
district to be benefited thereby, in propor- 
tion as near as may be to the advantage 
which each shall acquire by the malting 
of such improvement, and the remainder «7 
such expense, to wit, $132.00 shall be paid 
by the city out of the general paving fund. 

That the city assessors be and hereby are 
directed to make an assessment roll in ac- 
cordance with this resolution and return 
the same to the city council at its next 
regular meeting, Or as s00n thereafter as 
may be. 

Adopted by the following vote: 

‘ Yeas—Aid, Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowier, Howe, 
Klock, Leonard, Main, McClelland, Re1- 
fern, Sanders, Trager,—16. 

Nays—None, 


By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That the pians and specifications re- 
turned by the city engineer in pursuance 
of the resolution of this council adopted 
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June 7, 1920, for constructing curb and 
gutter in Clemeng avenue, from Michi- 
gan avenue to Jerome street, are hereby 
adopted. 

That the portion of the city deemed 
to be apectatly benefited by such im- 
provement ia aril lots, premises and sub- 
divisions thereof fronting on or adjoin- 
ing sa@iq portion of said Clemens ave- 
nue within the north line of Michigan 
avenue and the south line of Jerome 
street and extending baek from said 
Clemens avenue a distante of 165 feet 
ffom each side of said street, excepting 
from said described district all public 
atreets, alleys, and parcels of' land herein 
described not adjoining said street, and 
rights of way of railroads, as are herein 
included. 

That the estimated expense of said im- 
provement is $689.00. 

That the expense of such improvement 
in public street and alley intersections is 
$29.00, which shall be paid by the city 
out of the general paving fund. 

That 80 per cent of the remainder of 
said estimated expense, 
of $528.00, shall he defrayed by special 
assessment upon the taxable lands and 
premises within the district heretofore 
described, in proportion to the benefits 
accruing to each parcel respectively from 
the construction of such improvement, and 
upon the owners and ocupants of the 
houses and lands within said described 
district to be benefited thereby, in pro- 
portion as near as may be to the ad- 
vantage which each shall acquire by the 
making of such improvement, and the 
remainder of such expense, to wit, 
$132.00, shall be paid by the city out 
of the general paving fund. 

That the city assessors be and hereby 
are directed to make an assessment roll 
in accordance with this resolution and 


return the sume to the city council at 
its next regular meeting, or as soon 
thereafter as, may be. 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—16. 

Nays—None. 


PUBLIC IMPROVEMENT III 


By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That the special assessment roll for 
opening and extending Daleford avenue 
from east line of Englewood Addition to 
Grove street, returned by the city assess- 
ors be received and placed on file, and 
the city clerk be directed to publish a 
notice thereof by publication in a local 
newspaper for at least five days in ao- 
cordance with section 251 of the city 
charter. 

Resolved further, that the city counctl 
will meet at the city council rooms on 
Monday, the 27th day of September, 1920, 
at 8 oclock p. m., for the purpose of 
reviewing sald assessment roll. 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Reag- 
fern, Sanders, Trager—15. : 
Nays—None. 


to wit, the sum- 
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Wy Ald. Eritten— 


Resolved by the city council of the city 


of Lansing: 

That the special assessment’ roll for 
opening and extending Princeton avenue 
from a point 630 fet north of Daleford 
avenue to Warner street returned by the 
city assessors be received ani piaced va 
file, and the city clerk be directed tn 
publish a notice thereof by publication in 
a local newspaper for at least tive days in 
accordance with section 251 of the city 
charter. 

Resolved further, that the e:ty council 
will meet at the council rooms on Monday, 
the 27th day of September, 1120, at 3:00 
o’clock p. m., for the purpose gt reviewing 
said assessment roll. 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Req- 
fern, Sanders, Trager—15. 

Nays—None. 


SIDEWALK RESOLUTION. 


By Ald. Eddy— 

Resolved by the city council of the city 
of Lansing: 

That it ig a necessary public impreve: 
ment and it is hereby determined thaé a 
new artificial stone sidewalk five feet wide 
shall be bullt in front of east 50 fee. of 
following description: North 32.62 feet of 
east 80 feet of lot 46, Englewood Park Ad- 
dition, on the south side of Daleford ave., 
owned by Fred J. Bliss (this sidewalk to 
meet the crosswalk now on Princeton ave.) 
and that the owner of said above de- 
soribed lands be and he is hereby required 
to build the same and in accordance with 
the spectficationg on file in the office of 
the city engineer on or before the 30th 
day of October, 1920. 

That the superint@éndent‘of public grorks 
is authorized and directed to procetd to 
construct such artificial stone walk in 
front of the above described premises af- 
ter the expiration of said date, upon the 
failure of the owner ar owners of the par- 
cels herein described to construct the same 
as hereby required; and that the’ expense 
of constructing the Same shall be paid out 
of the contingent fund, and the city assess- 
ors are hereby directed to assess the ex- 
penses of constructing the same against 
said described land as provided by section 
five of Ordinance No. 23, of the Revised 
Ordinances of the city of Lansing, and 
Chapter 17 of the city charter. 

The city clerk is directed to give due 
notice hereof by publication of a notice 
of this resolution for three successive days 
as provided by said ordinance No. 23. 

Adopted by the following vote: 


Yeas——Ajd. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager-—15. 

Nays—None, 

ORDINANCES. 
On motion of Ald, Doughty, the coun» 


cil resolved itself into a committee of the 
whole to consider ordinances. 
The mayor called Ald. Doughty to the 


chair to preside over the committee of the 
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whole, the committee aroge and through 
its chairman reported that it had con- 
sidered an ordinance entitled “An ordi- 
nance for the appointment of a central 
counting board and to define duties, term 


of office, and compensation of members » 


thereof and to designate meeting place.” 
Council then resumed regular session. 


By Ald. Howe— 

Resolved by the city councit of the city 
of Lansing: 

That all after the enacting clause be 
stricken out. 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, Clapham, 
Fowler, Howe, Leonard, Main, Sanders, 
Trager—9, 

Nays—Ald. Doughty, Dymond, Hddy, 
Klock, McClellan, Redfern—6. 


SPECIAL ORDER. 


The following claims were allowed and 
referred to the city assessor to be spread 
upon the next general tax roll, 

Claimant, Endorser. Amount. 
William Clark, James A. Humphrey, $3.50 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, ‘Main, McClellan, Red- 
fern; Sanders, Trager—15. 

Nays—None. 


GENERAL ORDER. 


Claims Allowed. 
Claimant. Endorser, 
R. W. Smith, et al, H. Lee Ban- 


Amount. 


i ee $928.68 
Geo. E. Lawrence & Son, HL ‘Lee 

Bancroft . . ennk 27.00 
Hawkes Rubber & ‘Tire Co., i. Lee 

4 6 i a Sew 22.16 
W. A. Leyrer, H. Lee ‘Bancroft. 149.80 
American Savings Bank, John 8. 

Bennett a 2 * a enpeoeeoeoeseseeehonesd 49.06 
A. Dz. Donnelly et al., Joseph 

Beck , . 690.81 
A. of A. Cemetery Supts., ‘Joseph 

|g gn thee be cs , 3.00 
Norton Hardware Co., ‘Joseph 

Beck ..... ‘ 11.68 
Van Dervoort Hardware "Co., "Jo- 

weph Beck .... ...... thea 4.33 
Fr. -J. iin Co., Cc. H. Bur- 

PE Gs on kk ee es wet ‘<a 718.00 
Mary D. Richards, Haroid H 

i ec) ))-) | i 18.12 
Jenison H. Hatch, Harold H 

ee er er 18.12 
H. H. Brooks, A. B. “Dymond.. 7.50 
Hawkes Rubber & Tire Co., C. I 

CE eee eee 3.75 


The Norwich ” Pharmacal Go., 
James A. Humphrey . . hae 3.62 
Ruby McCandless, James A. ‘Hum- 
ee ee oe ae 
Hawkes Tire & Rubber Co,, James 
A. Humphrey <«. a + btes 7.50 
Mich. State Dairy & Food Dept., 


50.00 


James A. Humphrey . 32.00 
Geo. Campbell, James A, ‘Hum- 
ee a ee 5,00 
Henry Washington, James A. 
Humphrey... errr 9.00 
F. J. Blanding Co., ‘James A, 
MMEETIDPTOP «wt ik cee tee reves 4.10 


Butler Biock Pharmacy, James rs 
Humphrey . . . 2 « ereese ie 6.35 


Allen-Sparks Co., James A, Hum- 
phrey . ews evh ie 
Keystone Cutting & ‘Welding Co., 
James A. Humphrey . . ...ec.e 
International Publishing Co,, Jas. 
A. ay a a (ae ees 
Rouser Drug Co., James A. Hum- 
phrey . 
Auto Laundry, "James A. Hum- 


@eosoovoeweaesvo* reread 


phre seas eeupeeeeemeoes eee # 
iene ‘DeKieine’ Co., James A. 
Humphrey . * e * eeeceeeveoane 
Mills Dry Goods Co. . James A. 
Humphrey . . i aie gl 
Mich. State Dept. ’ of Health, Jas. 
A, Humphrey . . 2 csesvrvsece 
Health Department, - Jame s A. 
Humphrey . « « « sesasssccvees 
Franklin Printery, J. A. Parsons 
Republic Motor _— Go, J. “A. 


Parsons a * aeeoevoavuvavue eee 
N. Y. Centrai R. “R., J, A. Par- 
sons s ¢@ ° ae vai ese @seeen 


* Mayflower Church, J. A. Parsons 
Dudley Paper Co,, J. A. Parsons 
Indianapolis Blue Print & Sunply 
Co., J, A. Parsons . . — 
Allen- bane Co., Phoebe RK. 
Pewee . « « 6 esevees 
nico Court,’ Phoebe Ga. Pegg. 
William Clark, ‘Alfred Seymour.. 
City Treasurer, Frieda A. Schneli- 


der a * * eseteoeoee#ee 
Clarissa Anderson, "Frieda A. 

Schneider . . « 2 esensenreense 
J. kL. Pierce, Frieda ‘A. ‘Schnelder 
Mrs. A, EB. Parsons, Frieda A. 

Schnelder . Pr ccsalinaied 
Young Bros. & Daley, ‘Alfrea Win- 


egar . a epa@eostasee@ee eae te oe 
Fk, Rounavilie, ‘Alfred Winegar 
Austin-Western Road Mach, Co., 
Alfred Winegar . . 
ee Lumber Co., Alfred Win- 


eee te rPeen 


v5 Blanding Co. Alfred Wine- 
ar aevueeseveenrteoed ta aut @ 

Van Dervoort Hardware Co,, Al- 
fred Winegar . . 

Allen-Sparks Co., Alfred "“Winegar 

Michigan Central R. R. Co., Al- 


fred Winegar e 7 eseeeeaeeeseese 
Barker-Fowler Wlec. Co., Alfred 
Winegar a . * ° ecebBesresnesteaane 


Amer. Railway Express Co., Al- 
fred Wimemar wc cccecsses vara 
Cohen & Barry, Alfred Winegar.. 
Jarvis-Hatea Co., Alfred Winegar 
Phil Warren, Alfred Winegar.... 
J. C Housel, Alfred Winegar.. 
Hoyt Woodman, Alfred Winegar 
Bd, of Water & El. Lt. Com., Al- 
fred Winegar . . 


Brooks Abstract Co., - ‘Allan — ’R. 
Black , aenuveens siaiens 
Young Bros. & Daley, ‘oO. ®. “Wek- 
ert e , 7 saeevpenoeee teeeaeeenuse 6 ¢ 


Allen- Sparks o, O. B. Eckert. 
Harvey & Arthur Lumbert, O. E. 
Eckert 


aesew#t@eaeheacoaoneen veg 


September 20, 1920. 


3.00 
1.606 
1.75 


76.82 


14,00 
18.01 
15.16 
25.50 


13.06 
14,26 


25.00 
1.00 
25.00 
11.16 
30.46 
77.50 
4.58 
8.00 
26.00 


60.50 
6.00 


80.00 


188.62 
3.16 


250.00 
33.47 
12.36 


“11.80 
11.98 


45.00 
3.00 
14.82 
12.00 
47.70 
862.21 
68.40 
122.66 
22.50 
20.00 


731.67 
7,60 


183.24 


The Briggs Co., O. B. Hekert ...1,052.86 
BE. J. Noyes, O. ©. Bekert .......3,308.30 


Harvey & Arthur Se. O. E. 
Wekert . . Ee Meinl 0.2 
E. J. Noyes, O. BE. ” Hckert anny 4 
M. Cc. R, R., O. B. Bokert ...... 
Pere Marquette R. R. Co.,, O E. 
Eckert . . 


ee ae ae eon 


Eureka Machine Co., O. E. Eck- 
ert s s J eet Qerbevwse eae @ 


Duplex Sales" Agency, O. E, Beck- 


263.90 
229.00 
213.27 
293.16 


5.26 








“ 
=* 


oni 1920, 


f 
- ert @eeeePeeeenanssas 
Capital City" Lumber Co,, O. E. 
Eckert , . e ee een ew eenee estes anes 
Reo gin x Con O. HH. Eck- 
Paragon Refining Co., O. E. Eck- 
er a « . eeovese veers ean eeneevnesea 
Solvay Process Oo., O. E. Eckert 
Dept. Public Works, 0. EB, Eck- 
ert s a ee-aee teat enase see eauuprse 
Abram Cement Tool Co,, O. E. 
Eckert . . « . eg&e*eoeeassa ee@e@ee 
Van Dervoort Hardware Co., oO. 
EB. Eckert * a ® e *eene eevee e a 
Wallace S*tone Co., O. E. Eckert. 
Atlantic Refining Co., O. E. Eck- 
ert . . st#eet e2eevnteenueanes e 
Taylor Instrument Co,, O. E. Eek- 
ert s > eeneoeeseevoaseteszn ve 
Michigan Brass & Iron Works, 
oO, B. Eckert ,. 2 s eeve@eoeeeve ep aeunt 
Hawkes Tire & Rubber Co., O. E. 
cKert * ° e @eevtrpeecaetuneeene seas 
Hoyt. Woodman, O. E. Bckert..., 
F. 7 Blanding, O, EB. Eckert... 
Gohr Bros. Contrac ting Co., O, B. 
Eckert . . ee 
Electric Light & Water Ba., OQ. E. 
‘Eckert a a * eS s 
Eugene Dietzgen Co., O, E. Eckert 
Central Welding Co., O. E. Eckert 
E. F. Young, O. E. Eckert,..... 


— 


53.79 
47.70 
1.11 


561.16 
326.25 


41.26 
4.51 


274.17 
116.20 


903.47 
15.46 
160,50 
9.16 
509.765 
2.03 
222.76 
1.40 
37.96 


1.50 
91.57 
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American Express Co., O. B, Eck- 
ert ° e eooeoer roe eves eaevevranese 
Gohr Bros., O. BE. Eckert........ 
Geo. Hutchings et al., O. E. Eck- 
ert ., deut 
F. Burgess. et al., O. rE. Eckert. 
C. Bitzsimmons et al., O. E. Eck- 
ert... i NC a or te 
H. Simmons. et al., ys & E. Eckert 
Wendal J, Baxter, James A, 
Humphrey . , S be AOS 
A. C. Sack et al., “Alfred Wine- 
gar * a * ee eee ere 
Don Carey et al,, Alfred Winegar 
George Toman et al., Alfred Win- e 
efar . . 648.92 
H. Derhammer et al. Alfred. Win- 
egar . a et 334.17 | 
Mich. Central R. : Alfred Win- 
e@ar , @seoaeee® 7.18 
Adopted “by ‘the "following vote: 
Yeas—-Ald. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Req- 
fern Sanders, Trager—15. 
Nays None. ba : 


47 
929.01 
674.53 — 

1,442.48 


630.85 
774.37 


5.55 


2,639.29 
397.03 ' 


Council adjourned. 

JUDSON A. PARSONS, 
City Clerk. 

City Clerk’s Office, Sept. 20, 1929. 








City Council Rooms. 
Lansing, Sept. 27, 1920. 


The city council met in regular session 
and was called to order by Mayor B. A. 


Kyes. 

Roll call-Present: Aid. Britten, Bur- 
gess, Clapham, Doughty, Dymond, Eddy, 
Fowler Howe Kliock, Main McClellan Red- 
fern Sanders, Trager.—14. 

Absent—-Ald, Avery, Leonard.—2. 

The record of the previous session was 
approved as printed. 


PETITIONS AND COMMUNICATIONS. 


A petition was received asking for 
curb to be conatructed in Grove street. 
Referred to committee on streets, 


A communication was received ,from 
Ippolito Spagnuolo relative to sewer in 
block 200 on South atreet being inade- 
quate to take care of the water in that 
pay of the city and asking for reilef. 

eferred to committee on sewers. 


Mrs. Anna Spindler petitioned for a 
sewer in W. Lenawee street between 
Chestnut street and Walnut street, 

Referred to committee on sewers. 


Melva Thompson applied for license to 
conduct a public dance hall at 317% 
N. Washington avenue. (Maccabee Hall). 


Referred to committee on bonds and 


contract. 

Pian for plat to be known as Westmore 
Park No. 1 was presented by Andrew 
Nelter. 

Referred to committee on atreets. 


A communication was received from 
the owner of the Hotel<Detroit in regard 
to dances being “held near the corner 
of Grand and Michigan avee., causing an- 
noyance of guests at the hotel, 

Referred to committee on bonds and 
contracts 

A petitton was received from H. O. 
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Burtraw and six others for walk on N. 
Foster ave: from Foster ave, school to 
Vine street. 

Referred to committe on sidewalks. 


A clatm was presented from D. M. 
Putnam for damages to his automobile 
by a city garbage truck. ‘ 

Referred to committee on city affairs 
and city attorney. 


APPEALS. 

This ig the time set for hearing appeals 
on the special assessment roll for open- 
ing and extending Daleford ave. from 
east line of Englewood Addition to Grove 
street, 

No appeals, 


This is the time set for hearing appeals 
on the special assessment roll for open- 
ing and extending Princeton ave, from a 


point 630 feet north of Daleford ave. to 


Warner asatreet, 
No appeals. Fal 


any suggestions, changes or objections 
that may be made by the parties inter-' 
ested in the proposed opening and ex- 
tending of Cross st. from Christopher at. 
to Knollwood ave. 

No obejections being filed the same 
was considered satisfactory to parties in- 
terested, 


ba 


OPENING OF BIDS. 


The following bids were recelved for 
sewers north of Potter Park. 

Bid of EB. J. Noyce, 

Bid of R. L. Oakley. 


By Ald. Fowler— 
Resolved) by the city council of the city 
of Lansing: 


That the bids of E. J. Noyce and R. lL 
Oakley for the construction of sewers 
north of Potter Park be lald on the 
table. Carried. 





* « 








his being the time set for hearing. 
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REPORT OF CITY OFFICBRS. 


To the Honorable Mayor and City Council 
of the city of Lansing, : - 
Gentlemen: 

I herewith present you with the actual 
cost of grading Hammond street from 
Logan street to Birch street. 

Actual cost .....0c5,.+0+$390.82 

Also for grading Main atreet from Mid- 
dle street to ‘West street, 

Actual cost ......000.022- $605.95 


' Also plang and estimate of cost for a 
curb and gutter on Lapeer street from 
Washington ave. to Grand ave. 
Estimated cost ..........:$822.00 
Intersections and 20% of 
balance to be assessed to 
- the general paving fund $2,42.80 


woe 0 9579.20 


Also curb and gutter on Cliffo, 4 atreet 
from Michigan ave, to Bureka stfeet. 
Estimated cost ........... $882.00 
Intersections and 20% of 
balanee to be assessed to 4 
general paving fund .... 301.20 
ee 


» ++ $680.80 


To be assessed .:,. 


To be assessed .... 


Also curb- and gutter on -Main~ street 
from Middle street to Wast street. 
Estimated cost ......... $1,337.00 
Intersections and 20% of 
balance to be assessed to 


@eneral paving fund...., 434.60 
a 7 ey 
To be assessed ........ $1902.40 


Also curb and gutter on Middle street 
from Main street to St. Joseph street, 
Estimated cost *...... ssw $706,00 
Intersections and 20% of F 
balance to be assessed to 
general paving fund.... 280.60 
caceee e $422.40 


Also curb and gutter on Mahlon street 
from Franklin ave. to Sheridan street. * 
Hstimated cost ......... $11,490.00 
Intersections and 20% of 
balance to be assessed to 
general paving fund..,. 





To be assessed 


358.00 
soe ees $1,132.00 


Also curb and gutter on Pear] street 
from Center street to Larch street. : 
Estimated cost ..........$1,750,00 
Intersections. and’ 20% of , 
balance to be assessed to 
general paving fund.... 361.16 





To be assessed 





‘To be assessed .....-.$1,394.84 
Also curb and gutter on Allen street 
from Kalamazoo street to Marcus atreet. 

Estimated cost ......... $910.06 
Intersections and 20% of 
balance to be assessed to‘ 
general paving fund.... 276.40 


re re 


To be assessed ...,.... $633.60 


Respectfully submitted, 
J Oo. E. ECKERT, 
City Engineer, 
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September 27, 1920. 


Received and placed on file. 


To the’ Honorable Mayor and City Council 
of the City of Lansing, 
Gentlemen? 

I respectfully call your attention to the 
fact that the ‘street railway construction 
now being put in Michigan ave., from the 
old to the new city limits, is not of such 
a nature that a sheet asphalt pavement 
can be successfully laid adjacent to it. 
If the present type of stréet railway con- 
struction is to remain in this section of 
the street, I would recommend that a 


concrete pavement be’ placed on the south ~ 


side of .the street railway traeks in such 
a manner that it could be used for a base 
for another pavement when a more per- 
maneltt type of street raliway construc- 
tion is put in. 
Respectfully submitted, 
O. BH. BCKERT, 
City Engineer. 
Received and placed on file, 


Hon, Mayor and City Council of the City 
of Langing, : 


- Gentlemen: 


I herewith submit to your honorable 
body the special assessment roll for a 
curb and gutter in Cleveland street from 
May street to Sheridan. atreet.. 

Also special asgessment roll for a curb 
‘and. gutter In Wah street from Center to 
to Cedar street x 

Also special assessment roll for a curb 
and gutter in Johnson ave. -from May 


street to Sheridan street. 


Also the special assessment roll for a 
curb and gutter in Clifford street from 
Michigan ave. to Bureka street 

Respectfully submitted, 
WM. C. HINMAN, 
; Assessor. 

Received and placed on file. 


Hon. Mayor and City Council. 
Gentlemen: 

Agreeable to your order I herewith 
submit following assessment relis, estimate 
coat, 

Grading and graveling Fairview ave. 
from Elizabeth street to Horton ave. 


Grading and graveling Foster ave, from 


Michigan_aye, to Ving street. 
Grading Marcus street from Clement 
ave. to Fairview ave. 
Respectfully, ' 
JOHN 5.- BENNETT, 
Assessor. 
Received and placed on file. ¥ 


Tethe Honorable Mayor and Oity Coun- 
ell, < : 
Gentlement: 

I hereby submit to your hongrable body 
the special assessment rolls for the fol- 
lowing: 

Curb and gutter in Washtenaw street 
from Pine street to Butler street. 

Curb and gutter in Middle street from 
st. Joseph street te Matin street. 

Curb and gutter in Main street from 
Middle atreet to West stresét. 

Respectfully submitted, 
HAROLD H. CAMPBELL. 

Received and placed on file, 

To the Mayor and City Council, Lensing, 

Michigan, 

Gentlemen: 
I herewith submit my opinion tn rela- 
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tion to the matters that have been brought 
before thie eounci] relating to the paving 
of streets on which-the street railway 
company operates, and especially that por- 
tlon of the street over whioh the railway 
track runs. 


For our guidance in this matter we 
must look to the franchise which was 


granted the street railway company, and . 


under which it is now operating, the 
same being Ordinance No. 50 of Ordi- 
nanacés of the City of Lansing. Section 
2 of the said ordinante provides in part 
as follows: ‘When any street traversed 
by said etreet railway shall be paved or 
repaved, the gaid Lansing City Electric 
Railway Company, its successors or as- 
signs, shall pay the expense of .~. paving 
between the rails and for a width of 
eighteen inches on each elde ef its tracks 
within the time as ia given for th@ pay- 
ment of special assesaments for such payv- 
ing in the Mayor's warrant: attached to 
the special assessment roll.’’ 


Nowhere in this ordinance does it 
make any provision for the street rail- 
way company to pave or re-pave between 
{ts tracks or any portion of the atreet. 
The pavfhg and repaving ie.entirely a 
matter for the city, but the railway com- 


pany must pay for the pavement between — 


its tracks and for eighteen ftnches each 
side of the same. 


Section 3 of the- said ordinance pro- 
vided .“‘Shall keep the snrface of the 
street inside the, rails in good order and 
repair and as far outside of the rails as 
the payement of the surface of the street 
ja Qisturbed by laying or repairing said 
tracks.” This would indicate that the 
street railway company should keep in 
repair at atl times the pavement within 
lis tracks and on each side thereof after 
the same hag been paved or repaved. In 
this reward, should they neglect to keep 
it im proper repair, there can be no doubt 
that the city might repair the same and 
assess it against the railway company. 
As to the orlginal congtruction of the 
tracks over the streets, I-do not feel that 
the city has any authority to diotate to 
the railway company as to either founda- 
tidn’ or bed for sail tracks, as that is a 
matter that the railway company should 
regulate itself, as it operates: tts own 
cars over the same. But when it comes 
to a question of pavement, it is entirely 
a different matter. . 


The question was asked: “If the bed he- 
tween the tracks .of the railway compi#ny 
was.not proper for a foundation for a 
pavement, what steps should be taken in 
= matter?” 


“in answering this, I will say that the 
city ia’ not to look upon the street rail- 
way company’s works as being any part 
of the street, especially ag to. founde- 
tion. It is the duty of the city to see 
that the foundation is properly made for 
its pavement, regardless- of whether there 
be any street railway over the same or 
not, That ia, if the'track was filled with 
loose stone, such as would. make it im- 
proper on which to build pavement, they 
ghould lay the proper foundation and if 
the ttes of the railway corhpany under its 
tracks were so laid that they wouid be 
liable to give way and cause damage to 
the pavement, it should correct. that evil, 
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to the end that when the pavement was 
finished it would be complete and properly 
finished. 


Very respectfully, 
D, G. F. WARNER, 


City Attorney. 
Received and placed on file. 


' REPORT OF COMMITTBHES. 


' 


The committee on sewers to whom was 


referred the petition to remove six-inch 


sewer in.Washington ave. from Frank- 
lin ave. to Willow st, and replace same 
with a larger sewer, begs leave to report 
as follows: 
We recommend that request be granted. 
H. 8S. FOWLER, 
ELMER CLAPHAM, 
* Committee on Sewers. 
By Ald. .Fowler— 
That the report of the committee be 
adopted. - 
Carried, 


4 
‘ 


The committee on sewers to whom was 
referred the communication of Coit 
Beedy urging that work on sewer to be 
bullt south of Mt. Hope ave. and west 
of Washington ave. be hastened, begs 
leave to report as follows: 

We report that everything possible is 
being done to expedite this work. * 

H. Ss. FOWLER, 
ELMER CLAPHAM, 
Committee on Sewers, 


s 


.By Ald. Fowler— 


That the report of the cémmittee be 


, adopted. 


Carried, 


The committee on oity affairs and city 
attorney to whom wag referred the claim 
of Sparrow hospital for $40 for care of 
Clarence Madden, begs leave to report as 
follows: 

We recommend that the bill be allowed 
at $40.00. 

JOHN McCLELLAN, 
Cc. H.. BURGESS, 
Committee on City Affairs, 
D. G. F, WARNER, 

, City Attorney. 


By Ald. McClellan— 

‘That the report of the committee be 
adopted and the city clerk is hereby dl- 
rected to draw an order for $40 in favor 
of Sparrow hospital and charge same to 
1B1 hospital service. 


Adopted by thé following vote: 


Yeas—Ald. Burgess, Doughty, Dymond, 
Fowler, Howe, - Klock, Main, McClellan, 
Redfern, Sanders, Trager—1l1. 

Nays—None, 


The committee on city affairs to whom 
wes referred the claim of E. P. Rybak, 
for the sum of $66.30 for damage to his 
car by being run into by one of the city 
sprinkling wagons, begs leave to report 
as follows: 

We recommend that the bill be allowed 


_ at the sum of $61.30. 


JOHN McCLELLAN, 
C. H. BURGESS. 
By Ald. McCtellan— — 
That the report of the committee be 
adopted and the city elerk is hereby dil- 
rected to draw an order on the city treas- 


- 


aa es 
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urer in favor EH. P. Rybak for $61.30 
and charge same to contingent fund, 

Adopted by .the following vote: 

Yeas—Ald. Burgess, Doughty, Dymond, 
Fowler, Howe, Klock, Main, McClellan, 
Redfern, Sanders, Trager—-11. 

Nays—None. 

The committee on sidewalks to whom 
was referred the petition for sidewalk on 
east side of Osband ave. from Mt. Hope 
ave. to Cooper st., begs leave to report 
as follows: 

We recommend 
granted. 


that the request be 
G. R. BDDY, 
BE. D. KLOCK, 
8s. 8S. MAIN, 
Committee on Sidewalks. 
By Ald, Klock— 
That the report of the committee be 
adopted. 
Carried. 


The committee on fire department to 
whom was referred the application of 
John Fackler for building permit begs 
leave to report as follows: 

We recommend that the permit be iw- 
sued by the city clerk. 

ELMER CLAPHAM, 

A. H. DOUGHTY, 

OSMUND C. HOWE, 

Committee on Fire Dept. 
By Ald. Clapham— 

That the report of the committee ve 
adopted. 
Carried. " 
The committee on streets to whom was 
referred the petition for grading and 
graveling Pleasant st. from Chestnut im. 
to Walnut st., begs leave to report as 

follows: 

We recommend that the petition be not 
granted as Pieasant st, has not been ded- 
icated to the city. 7 

WwW. T. BRITTEN, 
F. W. REDFERN, 
OSMUND C. HOWE, 
Committee on Streets. 
By Ald. Redfern— 
» That the report of the committee be 
Carried. 


The committee on city affairs to whom 
was referred the claim of Dr, Snell, begs 
leave to report as follows: 

We recommend that the claim be not 
allowed. 

~JOHN McCLELLAN, 
Cc. H. BURGESS, 
By Ald. McClellan— 

That the report of the committee pe 
adopted. 

Carried, 


The committee on bonds and contracta 
to whom was referred the reqtest by 
Melva Thompson to conduct public dance 
at 317% WN. Washington ave., begs leave 
to report as follows: 

We recommend that the 
granted. 


license be 


L. E. SANDERS, 
E. D. KLOCK. 
By Ald. Sanders— 
That the report of the committee be 
-adopted., 
Carried. 
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The committee on market and city at- 
torney to whom was referred the com- 
munication @ protesting against persons 
selling farm produce on the streets with- 
out licenses, begs leave to report as fol- 
lows 

This matter has been referred 
city attorney. 


to tne 


H. & FOWLER, 
Cc. H. BURGESS, 
W. BB. TRAGER, 
Committee on Market. 
By Ald. Fowler— 
That the report of the committee be 
adopted. 
Carried, 


The committee on public market to 
whom was referred the motion to permit 
parking. of motor cars on the market, 
begs leave to report as follows: 

That the same be granted under the 
supervision of the market master. 

H 8, FOWLER, 
‘ Cc. H. BURGESS, 
W. E. TRAGBR. 
Ey Ald. Fowiler— 

That the report of the committee ne 
adopted. a 

Carried, : 

BONDS APPROVED. 


The huckster bong of Leslie H. Robin- 
son ag principal with Fiddlity & Deposst 
Co., of Maryland as surety, was approved. 

The dray bond of Earl Jenks ag prin- 
cipal with W. R. Gilley and Fred T. Hur- 
ry as sureties, was approved. 

The sewer in Lenawee contract bond of 
August DePorter as principal with C. M. 
Krentel and A. ©. Krentel as sureties, 
was approved. 

The dray bond of Bert Peek as prni- 
cipal with Fidelity & Deposit Co, ag sure- 
ty, was approved. 

Adopted by the following vote: 


Yeas—Ald. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Main, McClellan, Redfern, San- 


ders, Trager-——~14. 
Nays—None. 


MOTIONS, RESOLUTIONS AND 
NOTICHS. 


"2 
- By Ald. Howe— 


Resolved by the city coumcil of the city 
of Lansing: : 

That the plan for the plat to be known 
as Saginaw Park No. 1 be and the same 
is hereby accepted. 

Adopted by the following vote: < 

Yeas—Ald. Britten, Burgess, Clapham, 


Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Main, McClellan, Redfern, San- 
ders, Trager—14, . 

Nays—None., 


By Ald. Redfern and Burgess— 


Resolved by the city council of the oi; 
of Lansing: 

That the city engineer is hereby direct- 
ed to replace curb and gutter in proper 
location on Johnson ave. between May 
and Sheridan sts. and charge the same 
to the.contingent fund.’ 


By Ald. Dymond— 
That the resolution lie on the table one 
week and the mayor appoint a committee 
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of three to inveatigate and report on same 
at the next meeting. 
Carried. . 
Mayor appointed as such committee 
Ald. Dymond, Burgess and Howe. 


By Ald. Howe— 

Resolved by the city council of, the eiry 
of Lensing: 

That the electrio light and water board 
be and they are hereby requested to place 
an electric light at the inttbrsaection of 
Clyde and Hyland sats. 

Adopted by the following vote: 

Yeas—Ald. Britten, “Burgess, Clapham, 


Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Main, MoClellan, Redfern, San- 
ders, Trager—14, 

Nays—-None, 2 


By Alt. Britten— 
esolved by the city council of the city 
of Lansing: 

That the parcel of land deeded to tne 
city of Lansing by the J. H. Moores estate 
and -the Young Bros. Realty €o, for the 
purpose of widening Middle at. from 
Isaao st. to Albert st., such parcel being a 
two rod atrip on west of said Middle st., 
be accepted and that the clerk Is hereby 
directed to cause said Geed to be recorded. 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Main, McClellan, Redfern, San- 
ders, Trager—14, 

Naysa—None. 

The following resolution was taken 
from the table: J 
By Ald. Howe and Leonard— 

Resolved by the city councll of the city 
of. Lansing: - 

That the street committee be author- 
ized to purchase a portlon of lot No, 26 
for the sum of $1,400 from Mr. Kelly, for 
the purpose of opening Clyde at. through 
to Hyland sat. 

Adopted by the following vote: 


Yeas—-Ald. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe; 
Klock, Main, McClellan, Redfern, San- 
ders, Trager—14, 

Nays-—None. 

By Ald. Howe— ? 


Resolved by the city council il the city 
of Lansing: 

That the street committee be and are 
hereby directeq to enter into negotiations 
with F. 8. Porter for the purchase of lots 
on the north side of Ormond st. 

Adopted by the following vote: 


Yeeae—Ald. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Mazin, - McClellan, Redfern, San- 
ders, Trager—14, 

Nays—None. 

By Ald. Fowler— 


Resolved by the city council) of the city 
of Lansing: 

That the city olerk be and he its hereby 
directed to draw an order on the city 
treasurer in favor of Reid Arnold for the 


sum of $9.00 for an erroneous scavenger’ 


tax against the east 5 ft. of lot 9 and 
west 40 ft. of lot 10, block 6, Handy 
and charge to the fund for 
Fur- 


Home Add., 
uncollected taxes and abatements. 


2? 
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ther that the city assessors be and they 
are thereby directed to reassess said sum 
of 39.00 against west 50 ft. of lot 9, block 
6, Handy Home Add. 

Adopted by the following vote: 


Yeas-—Ald, Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Main, McClellan, Redfern, San- 
ders, Trager—14. 

Nays—None. 


By Ald. Sanders— 

Resolved by the city council of the city 
of Lansing: 

That the superintendent of public worms 
be Instructed to gravel Hayford st. from 
Prospect to Kalamazoo and Mareus from 
Clemens to Fairview. 

Adopted by the following vote: 


Yeas—Ald. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Main, McClellan, Redfern, San- 
ders, Trager—14, 


Nays—None. 


Ey Ald. Doughty— 

Resolved by the city council of the ctty 
of Lansing: 

That the clty engineer be and he here- 
by Is directed to keep a-record of al] pav- 
ing brick taken up and removed from 


East Michigan ave. and to credit to the - - 


East Michigan ave. paying account. the 
value of all such brick so removed and 
used elsewhere. 
Adopted by the following vote: 
Yeas—Ald. Britten, Burgess, Clapham, 


‘Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Main, McClellan, Redfern, San- 
ders, Trager—14., 

Nays—None. 


nal 


By Ald. Dymond— 


Resolved by the city council of the city 
of Lansing: 

That the clty purchase a Fdrd car for 
the use of the city constables, the cost 
of the same to be charged to the contin- 
gent fund. 

By Ald. Howe— - 
That the resolution lie on the table for 
one week, 

Carried, 


By Ald. Sarfders— 

Resolved by the city council of the city 
of Lansing: ; 

That the city. clerk be ang: he is here- 
by directed to draw an order on the city 
treasurer payable to the city. treasurer 
for the sum of $34.53 and charge to the 
fund for uncoilected taxes and abatemems 
to pay an erroneous tax against the south 
6 rods of lot 78, Columbia Park Add. and 
the clty assessors are hereby directed to 
assess said aum of $34.68 againat the 
south 6 rods of lot 77, Columbia Park 
Add. 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Main, McClellan, Redfern, San- 
ders, Trager—14. 

Naye—None, 


By Ald. Doughty— . 
Resolved by the city counell of the city 
of Lanaing: 
That the Motion Picture Theater Own. 
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ers of the state be permitted to use tne 
council chamber for a meeting on Oct. & 
and 6, 1920. 

Adopted by the following vote: 

Yeas—Ald. Eritten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Main, McClellan, Redfern, San- 
ders, Trager—14, 

Nays—None, . 


By dad. Redfern and Byrgess— 
Resolved by the city council] of the city 
of Lansing: 

That the Michigan Central and the Pere 
Marquette railroads be requested to place 
in repair the crossing on Shiawassee st., 
also on Kalaniazoo ste and P. M. crossing 
on Hosmer at. 

Adopted by the following vote: 

Yeas—Ald. Eritten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 


Kleck, Main, McClellan, Redfern, Sau- 
ders, Trager—14. 
Nays—None, 


/By Ald. Howe—. 


Resolved by the city council of the city, 
of Lansing: 

That the city engineer be and he is 
hereby directed to repair asphait pave- 
ment on Seymour ave. in the 500 block. 

Adopted by the following vote: 

Yeas—Ald. Eritten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 


Klock, Main, McClellan, Redfern, San- 
ders, Trager—14. 
Nays——N one. 


By Ald. Redfern— 

Resolved by the city council of the city 
of Lansing: 

That the city light and water works be 
instructed to place a light on Saginaw st. 
bridge. Also a light on Larch st. north 
in front of the Michigan Fruit Co. place 
of eg 

Adopted by the following vote: 

Yeas—Ald. Eritten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 


Kiock, Main, McClellan, modkgrn. San- 
ders, Trager-——~14. 
Nays—None, 


By Aid. Fowler— , 

Reaolved by the city council of the city 
of Lansing: 

That permission be and is hereby 
granted to post advertising for the pubne 
night school on the city bulletin boards 
this week. 

Adopted by the following vote: 

Yeas—Aid. Eritten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 


Klock, Main, McClellan, Redfern, San- 
dera, Trager—14. 
‘Nays—None. 


By Ald, Main— 
Resolved by the city council of the city 


_of Lansing: 


That the superintendent of public works 
be and is hereby ordered to gravel Mar- 
cus st. from Clemens ave. to Fairview 
ave. and Hayford ave. from Prospect st. 
to Kalamazoo st. 

Adopted by the following vote: 

Yeas—Ald. itten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Main, McClellan, Redfern, San- 
ders, Trager—14. 

Nays—None. 


e 


COUNCIL PROCEEDINGS 





September 27, 192¢@. 


By Ald. Fowler— 

Resolved by the clty council of the elty 
of Lansing: 

That on and after the 17th day of Octo- 
ber, 1920, the lIggal time for the city of 
Lansing be central standard time, an 
that all clocks be regulated to this time 
from and after 2 oclock a. m. of said 17th 
day of October, 1920. 

Adopted by the following vote: 

Yeas—Ald. Eritten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Main, McClellan, Redfern, Sau- 
ders, Trager—l4. 

Nays—None. 


By Ald, Britten— ' 

Whereas, it is deemed by the city coun- 
cil of the city of Lansing to be necessary 
for the use,and benefit of the public to 
open a street in block No. 4 of the A. F. 
Cowles subdivision in the city of Lansing, 
across lots 6, 7, 8 and 9 of sald block 4, 
between Cowles st. and Logan st. in said 
city; 

And whereas, it is further deemed nec- 
essary for such purpose to appropriate 
therefor, and take without the consen‘ of 
the ownerg thereof, private property, to- 
wit: 

The south 87.06 feet in width of lotsa 6 
and 9 and the north 2.94 feet of lots 7 
and 8 of block 4 of the A. F. Cowles Sub- 
division in the city of Lansing, county of 
Ingham, and State of Michigan; 

Therefore, resolved, that the city clerk 
of the said city of Lansing be and he is 
hereby directed to cause a notice of said 
proposed public improvement and the 
pendency of thig resolution to be given to 
all persons interested therein by publish- 
ing a true copy of thig resolution in ‘the 


State Journal, a newspaper pubiished and 


circulating in the city 
showing that the city council will 
meet on Monday, the 4th day of 
October, 1920, at 7:30 o'clock p. m., at the 
city council! rooms in the city hall, in 
said city of Lansing, for the purpose of 
hearing objections if any to the proposed 
improvement, to the taking of the proper- 
ty hereinbefore described for the purpose 
designated, and to every other matter 
and thing in this resolution contained; 
and that the publication of this resgtu- 
tion be at least 3 days before the time 
fixed herein for hearing objectiong to said 
proposed improvement as aforesaid. 
Resolved further, that the expense of 


of Lansing, 


.taking such private property for the pur- 


pose aforesald, including the cost of the 
proceedings therefor and the compensa- 
tion and damages that may be awarded 
on account therdof, be defrayed by special 
assessment upon ail lands and premises 
specially benefited by such improvement, 
in proportion to the spectal benefits ac- 
cruing to each parcei respectively within 
the following describeq taxing district: 
Biock No. 8 and block No. 4 of the 
A. F. Cowles subdivision in said city of 
Lansing, excepting from said district the 
land to be for said stBeet. 
Adopted by the following vote: 
Yeas—Aild. Britten, Burgess, Clapham, 
Doughty, Dymond, Bddy, Fowler, Howe, 
Klock, Main, McClellan, Redfern, San- 
ders, Trager—1l14. 
Nays—None, 
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By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That the city engineer be directed to 
construct a curb and gutter on Mahlon 
st. from Sheridan st. to Franklin ave., 
Alien at. from Kalamazoo st. to Marcus 
at., and Pean st. from’Center at. to Larch 
st., and to report back to this council the 
actual cost for assessment, 

Adopted by the following vote: 

Yeas—Ald. Eritten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Kiock, Main, McClellun, Redfern, San- 
ders, Trager—14. 

Nays—None. 


By Ald. Fowler— - 

Resolved by the city council of the city 
of Lansing: 

That the following named places be 
designated ag voting places for the vari- 
ous election precincts for the, general 
election to be held in this city on Novem- 


ber 2, 1920: 
Firet Ward. 


lst Precinct—Resthoute on BE. Franklin 
ave. 

2nd \Precinct—Cedar st. schoolhouse. 

8rd s- Precinct—Franklin ave. school- 
house. ; : 

Second Ward. 

lst Precinct--Justice Court Room, City 
Hall. be 

2nd Precinct—Fire Fratfon No, 1, 

8rd Precinct—-Michigan ave. School- 


house. 
Third Ward. i 


lst Precinct—Porter Garage Bullding. 
2nd Precinct—Fire Statiop No. 3. 

3rd Precinct—Hilisdale Baptist church, 
4th Precinct—Mayfiower church. 


Fourth Ward. 


lst Precinct—Fire Station No, 8. 

2nd Precinct—Central High School. 
8rd Precinct—Genesee st. schoolhouse. 
4th Precinct—Warner st. Schoolhouse, 


Fifth Ward. 


lst Precinct—Republic Sales Co., cor, 
Laroh and Michigan ave. 
2nd Precinct—Fire Station No. 4, 
3rd Precinct—<Allien st. Schoolhouse. 
Sixth Ward. 
ist Precinct—Methodist church on E. 
Main st. 
2nd Precinct-——Moores Park Schpol. 
8rd Precinct--Fire Station No 6. 
4th Precinct—-—Chriatiancy Schoolhouse. 
6th Precinct—Barnes ave. Schoolhouse. 
Seventh Ward, 
lat Precinct—E. Park Schoolhouse, 
2nd Precinct—Larch st. Schoolhouse. 
3rd Precinct—Industrial School Chapel. 
Eighth Ward. 
Foster ave. Schoolhouse. 


Q 

And be it further resolved that the fol- 
lowing named persong act as election in- 
spectors on the date heretofore men- 


tloned: 
First Ward. 


ist Precinct—-A. N. Hamilton, John Dun- 
nigan, W. 0. Dodge 

2nd Precinct—David Lord, J. M. Smith, 
F. M. Cottrell. 
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8rd Precinct—A, P. Rogers, P. C. Rich- 
ter, Wm. D. Sackett. 


Second Ward. 


lst Precinct-—-Mrs. Wilson, T. R. Lyons, 

2nd Precinc’—Geo. Sutliff, Mattfe Jones. 

8rd Precinct—W. F. Petrie, W. R. Rob- 
erts, J. H. Hawka. 


Third Ward, 


1st Precinct—Geo. Fuller, Ella Aldinger. 

2nd Precinct—Maud Frye, Mrs. Herman 
Hoyt. 

8rd Precinct—Newal A. Holley, Mabel 
Kempton, 

4th Precinct—Edith Wells, Florence 
Hughes, 

Fourth Ward. 


lst Precinct-—-Edward Heeb, John Ar- 
feldt, Jr. 

2nd Precinct—J. 8. Parmelee, John 
Bichele. 

8rd Precinct—R. Raudabaugh, S. B. 
Mullen. 

4th Precinct—Chas. H. Owen, J. Hazen 


Mitchell, 
Fifth Ward. 


lst Precinct—John H. Chase, Loujls D. 
Beck. 
2nd = Precinct—Floyd French, <A. H. 
Richmond, 
8rd Precinct—John Mutz, Frank H. 
Freshour. 
Sixth Ward. 


lst Precinct—F. A. Stevens, Augus: 
Roller. 

2nd Precinct--Fred Corbett, Prudence 
Bowman. 

8rd Precinct—Bert DeNio, Fred Sweig- 
les, 

-4th Precinct—Chas, 
Green. 

6th Precinct—Edw. Daymude, Capitola 
Daymude. 


Green, Howard 


Seventh Ward. 


ist Precinct—Eert McComb, Wm. c. 
Dudley. 

2nd Precinct—Fay G. 
Mann, 

8rd Precinct—Herman Sharp, Mary Git- 
key. 


Dunning, Ira 


Eighth Ward. 


R. H. Larrabee, Geo. Nimphie. 

Adopted by the following vote: 

Yeas—Ald. Eritten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Main, McClellan, Redfern, Say- 
ders, Trager—14. ; 

Nays—None, 


By Ald. Kiock— 

Resolved by the city council of the city 
of Lansing: 

That at the election to be held in this 
city on Nov. 2, 1920, the polling places 
remain open until) 8 o'clock p. m, 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Main, McClellan, Redfern, Sanders, 
Trager.—14. 

Nays—None. 


PUBLIC IMPROVEMENT, II. 


By Ald Britten— 

Resolved by the city council of the city 
of Lansing: ; 

That the plans and specifications re- 
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tuned by the city engineer in’ pursuance 
of the resolution of this councli adopted 


=— : SS | 
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August 26; 1920, for constructing a curb ; 


and gutter in Pearl street from Center 
street to Larch street are hereby adopted. 
_- That the portion of the city aeemed to be 
specially benefitted, by such improvement is 
all lots, premises and subdivisions thereof 
fronting on or adjoining said portion 
ef said Pedri street: within ‘the west 
line of Larch street and the east line of 


‘Genter ‘street and extending back from 


said Pearl street a distance of 166 feet 
from each gide of said street, excepting 
from said described district all public 
streets, alleys, and parcels of land herein 
described not adjoining said street, and 
rights of way of railroads, as are heréin 
included. 

That the estimated expense of said im- 
Provement is $1,756.00. . 

That the expense of such improvement 


‘im public street and alley intersections is 


$12.45 which shall be paid by the.city out 
of the general paving fund. - 

That 80% of the remainder of sald es- 
timated expense, to wit, the sum of 
$1,394.84,. shall be defrayed by special 
assessment uopon the :taxable lands and 
premises within the district heretofore 
described, in proportion to the benefits 


accruing to each parcel respectively from: 
imprevement, . 


the construction of such 
and upon the owners and occupants of the 
houses and lands within s#aid' described 
district to be benefited thereby, in pro- 


- portion as near as may be to the advan- 


tage which each shall. acquire by the mak- 
ing of such improvement, and the re- 
mainder of such expense, to wit, $348.71, 
shall be paid by the city out of the con- 
tingent fund. 

That the city assessors be and hereby 
are directed to make ‘an assessment Troll 
in accordance with this resolution and 
return the same to the‘ city ceuncii at its 


next regular meeting, or ag soon there- — 


after as may be. 
Adopted by the following vote: 


Yeas—Ald, Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Main, McClellan, Redfern, Sanders, 
Trager.— it. 4 ‘ 2 ; 


Nays—None. 


By Ald Britten— 


Resolved by the city council of the city 


of Leansing:. ~ : 

That the plans and ‘specifications re- 
taned by the city engineer in pursuance 
of the resolution of this council adopted 
August 23, 1920, for constructing curb 
and gutter on Mahlon street from Sheri- 


dan street to, Franklin, ave are hereby . 


adopted. a — 

That the portion of the city deemed to be 
specially benefitted by such improvement 
is all lots, premises and subdivisions there- 
‘of fronting On or adjoining said pu- 
tion of said Mahlon street. within the 
south line of Franklin ave. and the north 
line of Sheridan street and 
back from said Mahlon street a@ distance 
of 165 feet from each side of said stree? 
excepting from gaid described district all 
public streets, alleys and parcels of land 


herein described not adjoining said street,’ 


and rights of way of railroads, as are 
herein included. : ‘ ~ 
That the estimated expense of said im- 


we 


extending - 


* 


September 27, 1920. 


provement is $1,490.00. 

-That the expense of such improvement 
in public street and alley Iintersectiong is 
$75.00 which shall be pald by the city out 
of the general paving fund, 

That 80% of ‘the remainder of said ea- 
timated expense, to -wit, the sum of 
$1,122.00. shall be defrayed by special 
agsessment wpon the taxable lands and 
Premises within the district heretofore 
described, in proportion to the benefits 
accruing to each parcel respectively from 
the: construction of such improvement, 
and upon the oWnerg and occupants of the 
houses’ and lands within said described 
district to be benefitted thereby, in pro- 
portion as near as may be to the advan- 
tage which each shall acquire by the 
making of such improvement, and the re- 
mainder, of such expense, to wit, $283.00 
shali be paid by the city out of the geu- 
eral paving fund. . 

‘That the city assessors be and hereby 
are directed to make an assessment roll 
in accordance with this resolution and 
return the same to the city ceuncil at its 
next regular meeting, or as soon there- 
after as may Nhe. 

Adopted by the following vote: 

* Yeas—Ald, Britt ‘Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Main, McClellan, Redférn, Sanders, 
Trager.—14. 

Nays—None. 


By Ald Britten—. 


Resolved by the city council of the city 
of Lansing: 


That the plang and. specifications re- 
turned by the city engineer in pursuance 
of the resolution of this counclh; adopted 
Sept, 13, 1920 for constructing a curb 
and gutter in Allen atreet from Kalama- 
zoo street to Marcus street are hereby 
adopted. . 


' That the portion of the city deemed to be 
specially benefitted by such improvement 
is mall. lots, premises and subdivisions 
thereof fronting on or adjoining said por- 
tion of said Allen street within the south 
-line of Kalamazoo street and the north 
line of Marcus street and extending back 
from said .Allen street a distance of 165 
feet from each side of said street excepting 
from said described district ali public 
streets, alleys,: and paroels of land herein 
described. mot adjoining asid street, and 
righta of way Of railroads, as are herein 
included. . ; 

That the estimated expense of said im- 
provement is $910.00. ; 

That the expense of such tmprovement 
in public street ang alley intersections ig 
$118.00 which shall be paid by the city out 
of the general paving find. 

That 80% of the remainder of said es- 
timated expense, ta wit, the sum of 
$633.60 shall- be defrayed by special 
assessment upon the taxable lands and 
premiseg within the district heretofore 
described, in ‘proportion to the benefits 
accruing to each parcel respectively from 
the construction of such tmprovement, 
and upon the owners and occupants of the 
houses and lands within said described 
digtrict to be benefitted thereby, in pro- 
portion ag near ag may be to the advan- 


tage which each shall acquire by the mak-. “ 
- Ing ‘of: such improvement, 


and the re- 
mainder of such expense, to wit, $158.40 


ef 
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shall be paid by the city out of the gen- 
eral paving fund. 


That the city assessors be and hereby 
are directed to make an assessment roll 
in accordance with this resolution and 
return the same to the city council at its 
next regular meeting, or as geoon there- 
after as may be. 


Adopted by the following vote: 


Yeas—Ald, Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Main, McCigllan, Redfern, Sanders, 
Trager.—1 4, 

Naya—None. 


PUBLIC IMPROVEMENT III. 


By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: , 

That the special assessment. roll ror 
constructing a curb and gutter in Wall 
st. from Center at. to Cedar st. returned 
by the city assessors be received and 
Placed on file, and the city clerk be ai- 
rected to publish a notice thereof by pub- 
Heation in a local newspaper for at least 
five days in accordance with section 251 of 
the city charter. 

Resolved further, that the oity council 
will meet at the council rooms on Mun- 
day, the 4th day of October, 1920, at ¢ 
o'clock p. m., for the purpose of review- 
ing said assessment roll. 

Adopted by the following vote: 

Yeas—Ald, Britten, Burgess, Claphan:, 
Doughty, -Dymond, Eddy, Fowler, Howe, 
Klock, Main, McClellan, Redfern, San- 
ders, Trager—14. 

Nays—None. 


? 
By Ald, Britten— 

Resolved by the city. council of the cirvy 
of Lansing: 

That the special asse@sment roll iur 
opening Hast Park Terrace from north 
end of street to May st. returned by the 
city assessors be received and placed on 
file, and the city clerk be directed to pub- 
lish a ndtice thereof by publication in a 
local newspaper for at least five days in 
accordance with s&8ction 251 of the clty 
charter. 

Resalved further, that the city counell 
will meet at the council rooms on Mon- 
day, the fourth day of October, 1920, dase 
& o’clook p. m., for the purpose of re- 
ulewing sald assessment rofl, ' 

Adopted by the following vote: 

Yeas—Aid. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 


Kiock, Main, McClellan, Redfern, San- 
ders, Trager—14, 
Nays—None. 


By Ald. Britten— 

Resolved by the city council of the city 
ef Lansing: 

That the special asgessment roll ivr 
grading and graveling Foster ave. from 
Michigan ave. to Vine at. returned by the 
city assessors be received and placed on 
fine, and the city clerk be directeqg to 
publish a notice thereof by publication in 
a local newspaper for at leaat five days 
in accordance with section 251 of the 
city charter. & 

Reselved further, that the city council 
will meet at the council toomsa on Mon- 
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day the fourth day of October, 1920, at 8 
o'clock p. m., for the purpose of review- 
ing skid assessment roll, 
Adopted by the following vote: 
Yeas—Aid. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 


Kiock, Main, McClellan, Redfern, San- 
ders, Trager—14. 
Nays——None. 


By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That the gpecial assessment roll for 
grading and graveling Fairview ave. from 
Elizabeth ast, to —_ st. returned by 
the city assessors be received and placed 
on file, and the city clerk be directed to 
publish a notice thereof by publication in 
a local newspaper for at least five days 


in accordance with section 251 of the 


city oharter. 

Resolved further, that the city council 
will meet at the council rooms on Mon- 
day, the fourth day of October, 1920, at's 
o'clock p. m., for the purpose of review- 
ing said assessment roll. 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, Clapham, 
Doughty; Dymond, Eddy, Fowler, Howe, 
Klock, Main, McClellan, Redfern, San- 
dera, Trager—14. 

Nays—None. i 


By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That the special assessment roll for 
grading Marcus st. from Clemens ave. to 
Fairview ave. returne@d by the city asses-- 
sors be received and placed on fffe, and the 
city clerk be directed to publish a notice 
thereof by publication in a local news- 
paper for at least five days in accordance 
with section 61 of the city charter. 

Resolved further, that the city counci! 
will meet at the council rooms on Mon- 
day, the fourth day of October, 1920, at 8 
o'clock p. m. for the purpose of reviewing 
sald assessment roll. 

Adopted poy the following vote: 

Yeas—-ARM. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 


Flock, Main, McClellan, Redfern, San- 
ders, Trager—14, \ 
Nays—None, 


By Ald. Britten—~ 

Resolved by the city council of the city 
of Lansing: 

That the special assessment roll for con- 
structing a curb and gutter in Clifford st. 
from Michigan ave. to Eureka st. returned 
by the city assessors be received and 
placed on file, and the city clerk be dl- 
rected to publiah a notice thereof by pub- 
lication in a local newspaper for at least 
five days in accordance with section 261 
of the city charter. 

Resolved further, that the city council 
will meet at the cduncil rooms on Mon- 
day, the fourth day of Octobr, 1920, at 8 
o'clock p. m., for the purpose of reviewing 
gaid assessment roil. 

Adopted by the followfng vote: 

Yeas—Aldi Britten,’ Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Main, McClellan, Redfern, San- 
ders, Trager—14. 

Nays—-None, 
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By Ald. EBritten— 
Resolveg by the clty 
of Lansing: 
That the gpecial assessment roll for 
constructing a‘curb and gutter on Cleve- 
land st. from May st. to Sheridan -st. re- 


cquncil of the city 


turned by the.city aasessors be received 


and placed on file, and the city clerk be 
directed to -publish a notice’ thereof by 
publication {n a local newspaper for rt “ 
least five dayg in accordance with section 
‘261 of the city charter. 


_ Resolved further, that the. city -édunefl 
will meet at the tounell rooms on.Men-. 


day, the fourth day of October, 1920, at 8 

o’clock p,.m., for°the purpose of review- 

ing said assessment ‘roll. 
“Adopted by~the- follewing vote: 


-Yeas—Ald. ritten, Burgess, Clapham, 
Doughty, Dymond,. Eday,’ Fowler, Howe, 
* Klock, Main, McClelian, Redfern, Sau- 

ders, Trager——14. 


Nays—None. 


By Ald .Britten— ; 
Resolved by the city. counell of_the ay 
of Lansing: . 
That the special _agsessment ~ 
grading and graveling Parker at. 


roli ier 
from 


Main st. to Hazel st. returned by. the city - 


assessors be received and.placed on file,’ 


and the city clerk be dtrected to publish 


+ 


a notice thereef by, publication ih a local 


newspeper for at least five days’ in -aq-. 
the. , cit, 


cordance with section 261 of 
charter. 

Resolved further, that the olty edunetl 
will meet at the council rooms on Mon- 
day, the fourth day of October, 1920, at 8 
o'clock p. m., for ‘the purpose of review- 
ing. said assessmen® roll, - 

‘Adopted by the following vote: 


Yeas—Aid. Britten, Burgess, Clapham, 


Deughty, Dymond, Eddy, Fowler, Howe, } 

Klock, Main, McClellan, Redfern, San- 

ders, Trager—14. ; 
Nays-—N one. - . —_ 


Ry. Ald. Britten— 
Resolved by the city counch of the city 


of Lansing: 

* That the ce) assessment roll for 
@rading and graveling. Climax ave, from 
Pennsylvania ave. to Parker street, re- 


turned by the city assessors be received 


and placed on file, and the city clerk be. 


directed to publish a -notice: thereof by 


publication in a local newspaper for at’° 
_least five days Reese with section 


251 of the city arter 


Resolved further, that the city co noil - 
_ will meet at the council rooms on 


on- 
day, the 4th day. of Oct., 1920, at 8 
o'clock, p. m., for the purpose of reviewing 
said assessment roll. 

-. Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, (1 —_ 
Doughty, Dymond, Eddy, Fowler, owe, 
Klock, Main, McClellan, Redfern, Sanders, 


Trager.—14. 


Nays—None. : 
‘By Ald. Britten—— 


% 
z 


Resolved by the city eon of the etty 


‘of Lansing: 


That the special assessment roll for 


grading and graveling: Riverview avye.. 


from Maln street to Isaac street and 
William street from Middle street to 
Riverview, returned by the city assessors 
be received and placed on file, and the 


 eity clerk be directed to publish a notice 


Pa 
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thereof by publication in a local news- 
paper for at least five days in accordance 
-with section 281 of the city charter. 
Resolved further, that the city council 
will meet at the counci] rooms on Mon- 
day, the 4th day of Oct., 1920, at -8 
o’clock, p. m., far*the purpose of Teview- 
ing said assessment roll, 4 
Adopted by the followlng vote: 
Yeas—-Ald. Britten, Burgess, Clapham, 
Doughty,, Dymond, Eddy,. Fowler, Howe, 


Klock, ._Main; MeCielian, + abet Sanders, 


‘Trager.-—-14. 
Nays—None. 


‘PUBLIC IMPROVEMENT, Vv. 
Ratitying, ang ‘Confirming Supplementary 
} 


= ' Roll, : 
By Ald; Britten 
Resolved by the city council of the city 
of. Lansing: 
. That the supplementary. special ABBOSH- 
méni rgil. for grading and gravelig 


“+ Jerome street frora Horton. avenue to 


Old City Limits as returned to. the 
assessors be and the same in 
hereby ratified .and confirmed, and that 


the mayor*be and hereby ia directed to 


affix within ten days, hia warrant direct-— 


ing the oity treasurer fo refund fo all 
persons who. heave paid satd tax as origin- 
ally assessed the pro rata. amount of 
difference as shown in safd supplementary 
roll, and collect: all. unpald tax as shown 
on said roll en or before Oct. 31, 1920. 
*Adopted by the following - ‘vote, 


s 


' > Yeas~Ald, Brittéh, Burgess, Clapham, 


‘ hé 


, - Doughty, 


Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, .Main, Mochellan, Redfern, Sanders, 
Trager,—14, ~ 


_Nays—None.” 
-SepePe ERE “or SEWBDRS AND 
» fy DRAINS, I i i + 
By Ald. Fowhh-e; \ 


It is the opinion of the city councli of 
the city. of Langing, that for better sani- 
tatign, public convenience and general 
drainage purposes, the construction of a 
sewer in Washington ave. from Willow 
street to Franklin ave. as petitioned for, 
is desirable, therefore, be tt Resolved; 


That the city engineer be and hereby is” 


instructed to, prepare ‘plans for a sewer 
din said atreet above mentioned in the 
10th séwer and drain district, ‘and that 
ause a diagram 4nd plat of the 
whole of ‘sald district to be made, show- 
ing-all the streets, public grounds, lands, 


lots and subdivisions thereof in said - dis-- 


trict,. and the proposet route’ and loca- 
tion of the sewer, with a plan and profile 
showing grade and dimensions thereof, 
and further, that’he ahall make and fur- 


_ nish to this council dn estimate of the cost 


of the above described sewer. 
Adopted by. the following vote: 
Yeas—Ald,’ Britten; Burgess, Clapham, 
Dymond, Eddy, Fowler, Howe, 
Klock, Main, ‘nee Redfern, Sanders, 
Trager.-—tl4. 
Nays—None. ne 


SIDEWALK RESOLUTION 
By Ald> Main— 


‘Masalvell/ by the city - ‘couriell of the 
‘eity of Lansing: 


That {t is a necessary 
public improvement and it ts hereby de- 


. 


| 


ae. 
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? 


termined that a new brick or artificial 
-stone sidewalk six feet wide shall ‘be 
built in front of tots 4, 6, and 6 Adama 
addition ch the west side of Clemens ave., 





' owned by C. J. Harria, 

, Also_in front of lot 7, Adams addition, 
i on the west aide of Clemens ave,, owned 
- » by Roy Smith... 

Also in front of lot 8 Adams addition 
7 bn the west side -of Clemens ave. owner 
a by H, A. Fox. 


Also in front of EB. 99 feet of lots 9 
and 10, Adams addition, on the wes: side 
' of Clemeng ave., owned by F, B. Gibbs 

and that the owners of said above des- 
cribed lands be and they are hereby re- 
» quired to butld the same and in ac- 
cordance with the specifications on file 
in the office of the city engineer on or 


before the first day of Nov., 1920. - ~ 
That. the superintendent of public 
works is authorized and. directed to 


proceed to construct such artificial stone 
walk in fron> of the above described 
premises after the expiration of said 
date, upon the failure ofthe owner or 
owners of the parcels herein described te 
construct the same as hereby requirey; 
and that the expense of* constructing the 
. same shall be paid out of the_ contingent 
= fund, and the city assessors ‘are herevy 
directed to. assess the expenses of con- 
structing the same against said described 
land as provided by section five of ordi- 


the city of Lansing, and chapter 17 of the 
city charter. 

The city clerk is directed to give due 
notice hereof by publication of a notice 
of this resolution for three successive 
days as provided by said ordinance No, 23. 

Adopted by the following vote: 

Yeas—Ald.. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 





Klock, Main, McCleflan, Redfern, San- 
ders, Trager—14. 
Nays—None. i 
GENERAL ORDSR. 
Claims Allowed. 
L Lr Claimant Endorser Amt, 


Cc. A. Connor Ice Cream Co., C. 


TT, Lord Ua Ss 10 45 
: E, VanBuren, C, T. Lord .,.... 8 94 - 
Cc. J. Rouser Drug Co, Cc Tir 
Je Lord . or. eer § 24 
Lansing Btettric Eng. Co., CG. T. 
a Lerd “: Gon, Gla 1 70 
a J. Stahl & Son, C.-T. Lord .... 10 05 
A, M, Emery, =. Lord. SRL 3 80 
Dancer-Brogan Co., Cc, T. Lord 4 67 


G T. tom, GT. Lord:. .<%.., 18 24 


E. D.. Smith, Treas., ’:. A, 
> po eS es ee 25 00 
a? Alyce C. Rhoads, J..A. Parsons 48 00 
Marforie Fuller, «I. A. Parsons 36 00 
D. B. DeNio, J. As' Parsons .... 44 00 
City Treas., F..A. Schneider... 3,896 60 
» City Treas, F. “A. Schneider .. 13,351 00 


Mich. Central R. R., A. Wine- 351 40 
Brown-Gordon, A. Winegar.... 46 38 
Ernest Runnells, A. Winegar a 277 50 
Hoyt Woodman ..sesrcccsseeeen 121 60 
ss The Briggs Co., A. Winegar .. 1 47 
|  .. Rikerd Lumber Co,, A. Winegar 20 00 
Duplex Sales Agency, A. Wine- 
, 3 gar : - ak wince 237 00 
Standard Oll Oo., A. Winegar.. £004 50 


nance No, 28 of the revised ordinances of © 
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Rochester Can Co., A, -Winegar 
Lansing Forge Co,, A. Winegar 
Central Welding Co., A. Winegar 
Bockstanz Bros,, A. Winegar 
J. W. Bailey Go., A: Winegar 
Fred Leucht, A. Winegar...... 
Henry Washington, J. A. 

Pe eee ee fee 
Hawkes Tire and Rubber wie J. 

A. Humphrey .... 


Wendel J. Bixter, Fi a ‘Hum- 
phrey <@ wane ona penne esbuwe 

Robinson Drug. Co:, Je A. Hum- 
J ety ee ee 

Lansing: Fuel & ‘Gas Co., <a 
Humphrey... . = ergy dias 


Barker-Fowler Blectric Co, H. 
L. Bancroft AA 
Dubois & mares "'H. 'L.- Ban- 
Do a 
Fr. J. Blanding Co. bem rl  Ban- 
croft... 
Franklin . Printery, 
Ge s,s 6 ee als 0 as See 
The E'verwear “Mtg:  Ce., “H. L. 
BGMOTOEt  o.. ok cue es . see 
John H, Larabee, H. L. Ban- 
DS o-ith exe’s ee 
H. L. Bancroft, i's. ‘Bancroft 
Vandervoort Hwde Co.,;, EA kL. 
Bancroft... 
Young Bros, &+Daly,. HL tm Bun: 
GE, tafe eines Ae ica 
N. H. Winans & sons, Cc. ‘f, 
i a: 
F. N. Arbaugh, C. T. Lord .... 
Thos. J. Shields, C. T. Lord. 
E. B. Hobart, C. T. Lord...... 
National Biscult Co., C, T. Lord 
Social Service Center, Cc..T. Lord 
National Grocer Co., C. T,. Lord 
M. J. Feeny, C. T. Lord....... 


Mich. Butter & Egg Co., C.-T. 
Ce a: « £ Miia ook. ee a. F dimes 

Geo. B. Lawrence Co.,, B. T 
Lord . — 

Lansing — Fuel ae Gas. Co., ‘¢C i 
a) a ee F 

Lansing as Co., ~ Ti 
Lord ‘ J 


E. W. Osborne, C. T, ‘Lord ie 
Lansing Pure Ice Co., C. T. Lord 


T. McNamara, C. T; Lord .. 
Velma Garner et al, James 
Humphrey ..... « bynes mass 


G. Hutchings, et al, ‘O. B. Bcekert 
C. Fitzimmons, et al, QO. £E. 

Beckert ae oe See 
H. Simmons, et al, ne E. Eckert 
F. Burgess, et al O.' BE, Eckert 
Geo. Toman, et al, O. EB. Eckert 
Don Carey, et al, O. E. Eckert 


H. Derhammer, et al, A. Wine-- 
gar ’ * ° ee *eegqeowne 
A. C. Sack, et a xz ‘“Winegar 


Mich. Brass & Iron Co., O. E., 
oo a 

The American City, O. EB. ‘Eckert 

SagTyol City Lumber Co., O. ‘* 


ere 


The Rikerd Lumber ” ‘O. E. 
_Bemert ...ecce. 

Atlantic Refining Co. 
EKiekett ... . . 


eeerense 


ears esives 


E. F, Young, Oo. E. ‘Eckert. . 
Co., QO. E, 


Paragon Refining 


zee ew 


287 34 


2,541 61 


265 30 
4 00 


4 16 
2 30 
60 00 
107 22 
150 11 


688 10 


1,766 55 
433-13 





eae eceeounaeeeeeea 


cess Co, O. B, 


5 ES . HB. Wekert . 

af _ DePorter, 0. BE. Eckert. . 
— Sales Agency, O. HB. 
| ‘The Drisge Co., O. B. mohert a 

. IBrVUer omen Pav. Co., Oo. DB L 
: ‘ker aeernseaseesreseeenaas 
Joh ] aly! Bros. Con, Co., 0. BR. 
Nckert arrose eesesn eee nese 

Bros. & Daley, O. E. 

ert s e e eoeeovecevpeseune eee 

5 A. Lambert, O. B. Bokert 

A. Lambert, O. HB. Eckert 

The Dudley Paper Co., A, Wine- 


1,241 84 


591 75 


763 21 
232 60 
232 00 


R. W. Smith, “et al, H. 4 
croft... @estaeeeoeeawpeoevee eae hs 
A. D. Donnelley, et al, Jos. Beck fae i 
Adopted by the following vote: 
Yeas—Ald. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Main, - McClellan, Redfern, as 


ders, Trager—14. 
Nays—None. 
Council adjourned. 
JUD 


DSON A. PARSONS, 
City Clerk. 
City Clerk’s Office, Sept. 27, 1920. 
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Official Proceedings, Monday, October 4, 1920 


City Council Rooms. 
Lansing, Oct, 4, 1920. 

The city council! met in regular session 
and was oalled to order by Mayor B. A. 
Kyes. 

Roll call: 

Present—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders Trager—16. 

Absent-——None, 

The record of the previous session was 
approved as printed. 


PETITIONS AND COMMUNICATIONS. 

A petition waa received from BH. R. A. 
Hunt and 17 others for an electric ligh? 
to be placed on W. Lenawee atreet, be- 
tween S. Logan and 8S. Butler. 

Referred to committee on public light- 
ing and electric Nght and water board. 


A petition was received from O. R. 
Brandt and 18 others for curb and gutter 
on W. Lenawee street, between S, Butler 
and S. Logan. 

Referred to committee on streets. 


A petition waa recelved from W. O. 
Palmer and 14 others to pave Banoroft 
avenue, cost to be spread in five annual 
payments. 

Referred to committee on streets. 


A petition was received from Ray 
Thempson and six others for water main 
on Ada street one block, beginning at M¢., 
Hope avenue. 

Referred to committee on public light- 
ing and electric ight and water boara. 


A petition was received from 12 tenants 
of the Wilson Euilding ‘to maintain a 
parking. place for their autos along the 
north side of said Wilson Building. 

Referred to committee on orditiances 
and chief of police. 


APPEALS. 
This is the time set for hearing ap- 


peais on the special assessment roll for 
curb and gutter in Wall street, from Cen- 
ter street to Cedar atreet. 

No appeals. 


This is the time set for hearing ap- 
Peals on the special assessment :*0ll for 
opening Hast Park Terrace street, from 
north end of street to May street. 

No appeals. 


This is the time set for hearing ap- 
peala on the special assessment roll for 
grading and graveling Foster avenue, 
from Michigan avenue to Vine street. 

No appeals. 


This is the time set for hearing ap- 
peals on the special assessment roll for 
grading and gravellng Fairview avenue, 
from Elizabeth street to Harton street, 

No appeals. 


This is the time st for hearing ap- 
peals on the special assessment roll for 
grading in Marcus street, from :Clemeris 
avenue. to Fairview avenue. 

No appeals. 

This is the time set for hearing ap- 
peals on the special assessment rol] for 
curb and gutter in Clifford street, from 
Michigan avenue to Eureka street. 

No appeais. 


This is the time set for hearing ap- 
peals on the special assessment roll for 
curb and gutter in Cleveland street, from 
May street to Sheridan street. 

No appeals. 


This is the time set for hearing ap- 
peals on the special assessment roll for 
grading and graveling Parker atreet, 
from Main street to Hazel street. 

No appeals. 


This is the time set for hearing ap- 
Peals on the special assessment roll for 
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grading and graveling Climax avenue, 
from Pennsylvania avenue to Parker 
atreet. 

No appeals. 


This.ip' the time set for hearing ap- 
Ppeals on th special assessment roll for 
grading and graveling Riverview avenue, 
from Main street to Isaac street and Wil- 
liam atreet from Middle street to River- 
vlew avenue. 

o appeals. 


\ 
This belng the time set for hearing any 
suggestions, changes or objections that 
may be made by the parties interested 
in the proposed opening of a atreet in 
Block 4, of the A. F. Cowles Subdivisron 
across lots 6, 7, 8 and 9 of said Block 4 
between Cowles and Logan streets. 
No objections being filed the same was 
considered satisfactory to parties inter- 
ested. 


REPORTS OF CITY OFFICERS. 

The report of the city treasurer for the 
month of August, 1920, wag received and 
referred to the committee on auditing. 

The report~of the sealer of weights and 
measures for the month ending Sept. 27, 
1920, was received and placed on file. 
To the Honorable Mayor and City Coun- 

ceil. 
Gentlemen: 

In #etordance with a resolution adopted 
by your honorable body June 14,. 1920, 
I built the necessary protection around 
the cellar on lot 192, Capital Hights, and 
hreby report cost of same: 


Two hour’s tabor at $35 per week...$1.29 
Two hour’s labor at $30 per week... 1.11 
Two hour's use of truck 24...,..... 4.00 


é 





Reapectfully submitted, 
A. WINEGAR, 
Supt. Public Works. 
Received and placed on file, 


Honorable Mayor and City Council. 
Gentlemen: 

I herewith gubmit to your honorable 
body the eapecial assessment roll for curb 
and gutter in Pearl street, from Center 
street to Larch &treet. Algo the special 
assessment roll for a curb and gutter in 
Allen street, from Michigan avenue to 
Kalamazoo street. Also the special as- 
segsament roll for a curb and gutter in 
Kalamazoo street, from Jones street to 
Holmes street. Also the special assess- 
ment roll for @ curb and gutter in Man- 
lon street, from Sheridan street to Frank- 
lin avenue. Also the special assessment 
roll for curb and gutter in Allen street, 
from Kalamazoo street to Marcus street. 

Respectfully submitted, 
WM. C. HINMAN, 


Assessor, 


Received and placed on file. 
Hon, Mayor and City Council. 
Gentlemen: 

Agreeable to your order I herewith sub- 
mit the following special assessment rolls. 

Curb and gutter on Lapeer street, 
Washington avenue to Grand avenue. 
Estimate. 

Gurb and gutter on Clemens, Michigan 
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avenue to Jerome street. Estimate. 

Graveling Carey street, from Saginaw 
street to north Genesee Street Drive. 
Estimate, 

Grading Hayford avenue, Prospect street 
to Kalamazoo street. Estimate. 

Graveling Hayford avenue, Michigan 
avenue to Prospect street. Supplementary, 
actual cost. 

Grading and graveling Fairview ave- 
nue, from Michigan avenue to Franklin 
avenue. Supplementary, actual cost. 

Grading and graveling Clemens ave- 
nue, from Michigan avenue to P. M. R. xn. 
right of way. Supplementary, actual coat. 

Respectfully, 
JOHN 8. BENNETT, 


- ” Assessor. 
Recelveq and mr file. 


To the Hon. Mayor + apa Council. 
Gentlemen: : 

I herewith submit for your approval the 
supplementary special assessment roll for 
grading Hammond atreet, from Logan 


street to Birch street. 


Respectfully, 
HAROLD H. CAMPBELL. 
Received and placed on file, fe 


e 


REPORT OF COMMITTEE 


The committee on sidewalks to whom 
was referred the petition for walk on N. 
Foster ave. from school house to Vine 
st., begs leave to report as follows: 

That the request of the petitioners be 


granted. 
G. R. BDDY, 
BR. DD. ELOCK, 
8. 8 MAIN. 


By Ald. Hddy-— 

That report of the committee be 
adopted. 

Carried. 7 

The committee on bonds and contracts 
to whom was referred the communica- 
tion from the Hotel Detroit relative to 
dances being held near the corner of 
Grand and Michigan ave., begs leave to 
report as follows: 

We have investigated the matter and 
find that the dances are being properly 
conducted and that there ig no cause for 
complaint, 

L. B. SANDERS, 
BE. D. KLOCK, 
B. 8. AVERY. 


By Ald. Sanders-—— 

That report of the committees be 
adopted. 

Carried. 


The committee on streets to whom was 
referred the plan for plat to be known as 
Westmore Park No. 1. begs leave to re- 
port as follows: 

We recommend that the plan be ap- 


proved. 
“WwW, TT. BRITTEN, 
FP. W. REDFERN, 
Oo. COC. HOWE. 


Committee on astreets, 
By Ald. Britten— 

That the report of the committee be 
adopted. - 
The committee on city affairs to whom 
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was referred.the claim of O. 5. Burcham 
for the sum of {838 for damage to his 
car by fire department bega leave to 
report as follows: 
That the claim be allowed. 

JOHN McCLELLAN, 

Cc. H. BURGBSS, 

B. 8. AVERY. 


By Ald. McClellan— 

That report of the committee be adopted 
and the clerk be directed to draw an 
order in favor of 0. 8. Burcham for $38, 
same to be charged to the contingent 


nd, 

Adopted by the owing vote: 

Yeas—Ald. Av Britten, Burgess, 

Ciapham, Doughty ymond, Eddy, Fow- 

ler, Howe, Klock, Main, Mc- 

Clellan, Redfern, Trager—16. 
Nays—None, 


Leonard, 
Sanders, 


The special committee to’whom was 
ferred the matter of curb and gutter 
Johnson ave,, begs leave to report 
follows: 

That the present curb and gutter be re- 
moved and- the cost of such removal 
charged to the contingent fund. 

A. E. DYMOND, 
Cc. H. BURGESS, 
= oC: C HOWE, 


By Ald. Ald. Dymond— : 
That the report of the committee be 
adopted: 
Adopted by the following vote: 
Yeas—Ald. Avery, HBritten, Burgess, 
Clapham, Doughty, Dymond, Bddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Redfern, Sandera, Trager—16. 
Nays—None, 


MOTIONS, RESOLUTIONS AND 
NOTICES 


By Ald. Doughty— 
Resolved by the celty council 
city of Lansing: 


That the city clerk draw an order on 
fhe uncollected tax and abatement fund 
for $3.72 in favor of M. J. Smith for 
the remittance of an erroneous tax on 
lot 71 and 72, Park View Land Co. Add., 
as the tax was pald by him. 

Adopted by the following vote: 

Yeas—Ald, <Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock,- Leonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager—16. 

Nays—-None. 


of the 


The following resolution was taken from 
the table. 
By Ald. Redfern and Burgess— 
Resolved by the city council of the 
city of Lansing: 


That the city engineer is hereby direct- 
ed to replace curb and gutter in proper 
location on Johnagon ave. between May 
and Sheridan sts. and charge the same 
to the contingent fund. 

The same was changed to read as fol- 
lows: 

That the city engineer la hereby direct- 
ed to replace curb and gutter on Johnson 
ave. according to the original resolution, 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 


' ler, 


COUNCIL PROCEEDINGS 


ler, Howe, Klock, 
Clellan, Redfern, 
Nays——None. 


Leonard, 
Sanders, 


Main, j Mc- 
Trager—1é. 


By Ald. Fowler— 
Resolved by the city council of the city 
of Lansing: ‘ aw 
That the report of the superintendent 
of public works of the cost of building 
protection around cellar on lot 192 Capi- — 
to) Heights be_referred to the city asses- 
sors to be spread upon the tax roll. 
Adopted by the following vote: 
Yeas—Ald, Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, c~ 
Clellan, Redfern, Sanders, Trager—14. 
Nays—None., 


By Ald. Doughty— 
Resolved by the city council of the city 
of Lansing: 


That the city clerk be and he is hereby 
directed to draw an order on the city 
treasurer payable to the city treasurer 
for the sum of $7.20 and charge to the 
fund for uncollected taxes and abate- 
ments to pay an erroneous scavenger tax 
on lot 162 Paul Park Add. and the city 
assessors are hereby directed to assess 
said sum against lot 167 Paul Park Add, 
Also for $4.00 erroneous scavenger tax on 
lot 160 Pau; Park Add. the same to be 
assessed agalnst lot 168 Paul Park Addi- 
tion, a 

Adopted by the following vote: 

Yeas—-Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Bddy, Fow- 
Howe, Klock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager—16. 

Naya—None. 


By Ald, Eddy— 
Resolved by the city council of the city 
of Lansing: 


That fre deed of the Reo Mvtor Car 
Co. for land to be used for Motor Ave. 
be and the same ig hereby accepted and: 
the city clerk is hereby instructed to have 
said deed recorded. 

Adopted by the following vote: 

Yeas—Aid. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Hddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager—18. 

Nays—None. 


By Ald. Britten and Howe— 
Resolved by the city council of the city 
of Lansing: 


Whereas, the council on Septemher 27th, 
1920, passed a resolution authorizing the 
street committee to purchase a portion of 
lot 20 from one Willlam D. Kelly for the 
purpose of opening Clyde street through 
to Hyland atreet; 

Therefore, be it resolved, That the city 
clerk be and is hereby directed to draw 
an order in favor of the said Willlam D. 
Kelly for the sum of $1,400.00 to be-paid 
to him upon his execution of a good and 
sufficient warranty deed of said property, 
said deed to be approved by the city attor- 
ney. 

Adopted by the following vote: 

Yeas—Ald, Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager—lé6, 

Nays—None., 








By Ald. Avery— 

Resolved by the city council] of the city 
of Lansing: “ 

That the city clerk draw an order on 
the uncollected tax and abatement fund 
for $138.05, in favor of Lucy «hrietianncy. 
a soldier's widow entitled to an exemp- 
tion of -$1.000 under subd. 11 of sec. 7, of 
act 331, P. A, 1919. 

Agopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Hddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager—1i1é6. 

Nays—None, 


The following 
from the table: 
By Aid. Dymond— 

Resolved by the city council of the oity 
of Lanaging: 

That the city purchase a Ford car for 
the use of the city constables, the cost 
of the same to be charged to the con- 
tingent fund, 

Lost by the following vote: 

Yeas—Ald. Burgess, Doughty, Dymond, 
Kiock, McClelian, Redfern,—6é. 

Naya—Ald. Avery, Britten, Clapham, 
Bddy, Fowler, Howe, Leonard, Main, 
Sandera.—9. 


By Ald. Fowler— 
Resolved by the City Council of the 
City of Lansing: 


. That”the committee on Public Build- 
ings be instructed to obtain all infor- 
mation necessary relative to the cost 
etc., of the connecting of the heating 
system of the oity hall with the Cen- 
tral Municipal Heating Plant and *re- 
port back such information at our next 
weekly session. 


Adopted by the following vote: 
Yeas—~Ald, <Avery, Britten. Burgess, 
Ciapham, “Doughty, Dymond, Eddy, Fow- 
ler, Howe, Kiock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders—15. 
Nays—None. 


resolution was taken 


By Ald. Leonard— 

Resolved by the City Council of tne 
City of Lansing: 

That the City Engineer be dlrected 
to purchase a motor truck and charge 
the cost to Engineer Truck account. 

Ald. Britten— 

hat the resclution be referred to the 
Committee on sewers: and City Eng!neer. 

Adopted by the following vote: 

Yeas—Ald, Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Bddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager-—16. 

Nays—None, 


By Ald. Britten— 

Resolved by the City Council of the 
City of Lansing: 

Whereas, due to the World's War and 
its resulting economic causes, prices of 
all commodities were subjected to an 
abnormal advance; and 

Whereas, the cessation of actual hos- 
tilities occurred more than twenty-two 
months ago, and there now exist no 
economic reasons fo: tie 
of war prices; and 

Whereas, manufacturers, wholesalers 
and retailers throughout a iarge portion 
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of the country have actually entered 
into a readjustment and price-reducing, 
and particularly in some of the cities of 
Michigan, to the end that business of 
all kinda may become stable and normal. 
No g00d@ reason can be given why con- 
ditions and prices should not faster re- 
turn to normal, if each community and 
the business interests thereof would 
abate the evil tendency of profiteering. 
This ia evidenced by the fact that there 
is today millions of bales of last year’s 
cotton crop in the warehouges, with an 
over-crop the present year. Our pre- 
sent year’s wool clip and a greater part 
of last year’s in Pe warehouses; with 
one of the larges —~Fipps of sugar ever 
Known coming onto \ie market, and an 
over-production of many of the other 
materials, and a crop of food stuffs not 
Known before for many years. As an 
example of the cut in .prices in many 
parte of the country, we clte the cut in 
automobiles, lumber, cotton, wools and 
food stuffs generally, and especially « 
very material price reduction made by 
the large retail mall order houses of Chi- 
cago. 


And Whereas, the local consumers 
(except it be in the cut in automobiles) 
have not reaped any mat@rial benefit 
of a cut in war prices, which !g deemed 
due to the fact that the local dealers 
have not entered into the apirit of the 
times, 

It is undoubtedly a fact that dealers 
will necessarily loge to some extent tn 
the readjustment on goods that' wtre 
purchased at the peak of the market; 
but this loss is counter-balanced many 
timea by the profits made by the same 
dealers upon the etock of goodg on a ria- 
ing war market. 


And Whereas, because of a fallure of 
the local dealers to co-operate in the 
undertaking to lower prices business isa 
impaired, the progress of the city de- 
terred, its citizens unlawfully called upon 


to contribute to an unrighteous greed, 


and the city gaing an unenviable repu- 
tation. 

Therefore, be it resolved, that the 
Mayor appoint a committee of six, cen- 
sisting of three aldermen and three 
members of the Chamber of Commerce, 
to investigate the cause and reason for 
the continuance of the high prices in 
this city, and if possible bring about a 
readjustment of conditions as they now 
exist, and that they report their doings 
and progress to this council within two 
weeks. ; 

ted by the following vote: 
shh Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonerd, Main, Mc- 
Clellan, Redfern, Sanders, Trager—16. 

Nays—None. ne 

Mayor appointed as such committee, 
Ald. Britten, Avery, and Burgess—M. R. 
Carrier, William Brogan and A. B. Rob- 
ertson. 


By Ald. Britten— 
“Seabee by the city council of the oity 


of Lansing: 
Whereas, the contract for constructing 
and building the two rest houses at the 
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eity hall hag been let for a great length 
of time; and 

Whereas, progress on aeaid work has 
been in the past very slow and unsgatis- 
factory; and 

‘Whereas, it is the judgment of this 


counci! that the said contractor has taken 





an unreasonable and unnecessary amount 
of time to complete said work, and that 
the condition of the work at the present 
time ig auch that if:the work could be 
expedited said rest liouses could be opened 
and ready for use within a very short 
tlme; 

Therefore, be it Ived, that the com- 
mittee on public by dings be instructed 
to notify the contr: “br and architect to 
proceed immediately and complete said 
work within a perlod of two weeks from 
the date hereof, and that should the 
work not be completed at such time, the 
contractors bond will be deemed for- 
feited and the bullding committee is 
hereby directed to procure the necessary 
labor and materials on the open market 
and to finish and complete said rest house 
a8 s00n ag poasible thereafter and to 
eharge the extra cost of such work, if 
any, to the balance which may be due 
said contractor. 

By Ald. Howe— 

That the resolution be laid on the table 
for one week. 

Lost by the following vote: 

Yeas—Alid, Avery, Burgess, Doughty, 
Dymond, Howe, Redfern, Trager.—7. 

Nays—Ald. Britten, Clapham, Bddy, 
Fowler, Klock, Leonard, Main, McClellan, 
Sanders.—9. 


mwOriginal motion now being before the 
council Ald. Avery offered as a subatitute 
motion. 

That in case said contractorg fail to 
complete rest houses within two weeks 
that Aid. Britten be directed to superin- 
tend the completion of the work in ac- 
cordance with his resolution. 

Lost by the following vote: 

Yeas—Ald. Avery, Doughty, 
Howe.-—4, ’ 

Nays—Ald. Britten, Burgéss, Clapham, 
Eddy, Fowler, Klock, Leonard, Main, Mc- 
Clellan, Redfern, Sandere, Trager.—12. 


Dymond, 


Original motion now being before the 
council it was 

Adopted by the following vote: 

Yeas—Ald, Avery, Britten. Burgess, 
Clapham, Doughty, Dymond, Bddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Redfern, anders, Trager—16. 

Nays—None, 


By Aid. Howe— j 

Resolved by the city council of the city 
of Lansing: 

That the guperintendent of public 
works be and he is hereby requested to 
report to this council one week from to 
night the number of trucks owned by the 
city and operated by the different de- 


~partments giving name of make of truck, 


cendition of same, etc. 
Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 


McClellan, Redfern, Sanders, Trager.—16. 
Nays—None. 
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By Ald. Avery— 

Resolved by the city council of the city 
of Lansing: 

Whereas, it now appears necessary to 
build an enclosed entrance to the ladies’ 
rest room 

Be it resolved, That the architect sub- 
mit plans for same to building committee 
and they advertise for bids to build the 
same and said bids to be Submitted to 
a ela at the meeting next Monday 
night. ‘ 

Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 


McClellan, Redfern, Sanders, Trager,—16, 
Nays—None, 


SIDEWALK RESOLUTION 


Ey Ald. Bddy— 

Resolved by the City Council of the 
City of Lansing: That it ia a necessary 
public improvement and it is hereby de- 
termined that a new artifical stone side- 
walk five feet wide shall be buiit in front 
of lot 8, Floral Subdivision on the east 
side of Atlas avenue, owned by Anthony 
Dewigola. 

Also in front of lot 4 Floral Subdivi- 
sion on the east side of Atlag avenue, 
owned by Thos. Grabowski. 

Aliso in front of lot 6, Floral @ubar- 
vision on the ‘east side of Atlas avenue 
Owned by Thos. Grabowski, 

Also in front of lot 7, Floral Subdi- 
vision on the east side of Atlas avenue 
owned by Thos. Grabowski, 

Also in front of lot 9%, MPloralk Subaf- 
vision on the east side of Atlas avenue 
owned by Thos. Grabowski. 

Also in front of lot 10,.”"Fioral Subdi- 
vision on the east side of Atlas avenue, 
owned py Thos. Grabowski. 

Also in front of lot 11, Floral Subdl- 
vision on the east side of Atlas avenue, 
owned by Thos. Grabowski. 

Also in front of lot 14, Fioral Subdi- 
vision, on the east side of Atlaz avenue, 
Owned by Grabowski & Worden. 

Also in front of lot 1 Rockford Sub- 
division on the east side of Osband ave- 
nue, owned by Pattengill-Foster Co, 

Aiso in front of lot 21, Rockford Sub- 
division on the east side of Osband ave- 
nue, owned by Pattengill-Foster Co, 

Also in front of lot 22 Rockford Supb- 
division on the east side of Osband ave- 
nue, owned by Patitengill-Foster Co. 

Also in‘front of lot 23, Rockford Sip- 
division on the east side of Osband ave- 
nue, owned by Cooper, 

Also in front of commencing 600 feet 
west of intersection of south line of Mt. 
Ilope avenue and west line of LL. S & 
M. 8. R. R. right of way, southwes‘teriy 
parallel with said R. R. right of way 
1200 feet to southwest corner if Atlas 
Drop Forge Co.’s fand, thence due north 
to scuth fine of Mt. Hope avenue, cast 
1010-% feet to begihning except Rock- 
ford Subdivision on the east side of Qs- 
band uverue, owned by Pattengil!-foster 


.Co., and that the owners of said de- 


scribed lade be ang they are hereby re- 
quired to build che same and in ac- 
cordance with the spesificatinne on file 
in the office of the City Engineer on or 
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before the 13 day of November, 1929, 
That the Superinrendent of Pubiic 
Works is authorized and directed tc pfo- 
ceed to ‘construct vuch artificial store 
walk in front of the ahove deseribed 
premises after the expiration of said 
date, upen the failure of the owner or 
owners of the parcels herein described 
to construct the same as hereby re- 
quired; and that the expense of con- 
structing the same shall be paid ott of 
the continugent fund, and the city as- 
sessors are hereby directed to assess the 
expenses of constructing the same 
against salq described land as provided 
by section five of Ordinance No. 23, of 
the Revised Ordinances of the City of 
Lansing, and Chapter 17 of the City 
harter. 
+ City Clerk is directed to give due 
notice hereof by publication of a notice 
of this resolution for three successlve 


days as provided by sald Ordinance No. 
28 


; the following vote: 
eo ae Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy! Fow- 
ler,, Howe, Klock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders—~15. 
Nays—None-. 


SPECIAL ORDER. 


d 
The following clalms were allowed an 
referred to the city assessor to be spread 
upon the next general tax roll, oan 


Endorser 
aliens Clark, mae po eens ted $60.50 
he following v : 
ee ia. i Rag Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy Fow- 
ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager—16, 
Nays—None- 


GENERAL ORDER. 
Claims Allowed 


Endorser 
et al, 


Clalmant 


‘A. .D. Donnelly, 
Beck . 
R. W. Smi 
Worden Grocer Co., 
EEE Te > ove 
W. A, Leyrer, 
O. J. Schuon, H. Lee Bancroft... 
W. W. Armstrong Co., H. Lee 
Te rae 
H. Simmons, et al, O. E 
F. Burgess, et al, O. E. Eekert.. 
Geo. Hutchings, et al, O. BE. 
Eckert ... ey 
C. Fitzimmons, et al, O. E, Eckert 
Grand Trunk R. R. Co, O. E. 
DO er a 
Michigan Brass & Iron Works .. 
Duplex Sales Agency, O. E. Eckert 
Commercial Service Co., O. EB. 
Eckert .. - 
Young Bros. & Daley, E. Eckert... 
Pere Marquette R. O. Co., O. RB. 
Tiny Go gin wie pads amie ee meee 
The Briggs Co., O. E. Beckert.. 
Hoyt Woodman, O. E. Eckert.. 
‘Harvey and Arthur Lumbert, 
Oo. E. Eckert is. LAL ote) oo tie 
Harvey and Arthur Lumbert, O. la 
0 SES ee ee eee 
Mich, Supply Co., 0. E. Eckert.. 
Solvay Process Co., O. E, Eckert 
BE. F. Young, O. EB. Eckert...... 


Joseph 


sen es 


Paragon Refining Co., O. BH. Eckert 
Miller Coal Co., O. E, HEokert.... 
The Lansing Co., O. B Beckert.:.. 
Reo Service Station, O H. Eckert 
Michigan Central R. R. Co., O. EH. 

Beckert . * e aa @eeesvpeseouneweseoes 


Lufkin Rule Co., O. E. Bckert.. 
Dept. Public Works, 0. B. Bckert 
Lansing Tent & Awning Co., O. E, 

ckert * * r 


Alien Sparke Co,, O. HB. Eckert.... 
Gohr Bros. Contracting Co., O. E. 
Eekert , a r >veoseeoeeaeres ease te vest 
Harvey and Arthur lLumbert, 
QO. EB. Bekert . ee 
Hawkes Tire & reGo., CC." ih 
FoR ~ | (5a5 as eae is ae al ae 
William Clark, A. C. Laycock .. 
Eugene Shirta, Archie McDonald 
Mich. Children’s Home Society, 
Blanche Bennett ........c 02a 
Oo. F. Jackson Printing Service, 
a A, Parsons @etveteuepeveveeoaenea © 
Municipal Court, Phoebe K, Pegg 
Municipal Court, Phoebe K. Pegg 
Municipal Court, Phoebe K. Pegg 
Lansing Creamery Co., James A. 
Heampbhrey gS + Gals ond gerne ena 
Fr. J. Blanding Co., James A, 
Fm phe Gy Sos as. <i els wch on 
Hunters Sanitarium, James A. 
Humphrey saeesetoet see seReoeeervane 
A. C. Hilding, J. A. Humphrey 
H. F. Heath, J. A. Humphrey.... 
Alva F. Watkins, J. A. Humphrey 
BE. L. Robertson & Son, J. A. 
Humphrey... setenv eepeeseoeeene 
Ruby F. McCandless, J. A. Hum- 
phrey s . ° eoeeeeteoeeaensaneeaeaaae 
BE. “‘VanBuren Meat Market, J. A. 
Humphrey , 6 « eanueereaaveseuas 
Hawkes Tire & Rubber Co., J. A. 
Humphrey * « * @v Fees aensoansas 
Commercial Service Co., J. A. 
Humphrey . ef eee eon eaetevene 
Henry Washington, J. A. Hum- 
et ee a ee ae 
Wynkoop, Hallenbeck Crawford, 
J. A. Humphrey ince ccveteocsne 
Wililam Clark, J. A. Humphrey 
Milton Shaw, J. A. Humphrey...., 
Lansing Fue; & Gas Co., CG. T. 
Lord . .@ é Peeters nroanerenssesgae 
Lord, poor director, C. T. 

Lord aeeeseetdaeeeupeesee eevee eenaenee 
Lansing Rubber Stamp Co., Frieda 
A. “MOtmener oo se 0 & cs cle been 
Clarrisga Anderson, Frieda 4A, 
~ Meirwelder cos. u! “a-an bows wis 
City Treas., Frieda A. Schnelder 
City Treas,, Frieda A. Schneider 


se@eeueeue¢e¢nvpeeeeeoe 


City Treas., Frieda A. Schneider 8,6 
1 


City Treas., Frieda A» Schneider 
Frank C.. Henry, Frieda 4A. 
Schneider. .._s*. Suave 
Mrs. A. E.. Parsons, 
Hohmeiaes. 5. 2 "sawiee wo f-ri 
Allen & DeKleine Co. Frieda A. 
Schnelder . s s Pes eeeaezs Otceesarvaea 
City Treas., Frieda A. Schneider 
William Clark, Alfred Seymour .. 
Wiittam Clark, Alfred Seymour 
Olie Gillson, Alfred Seymour.... 
Earl Nester, Alfred Seymour .... 
J. W. Edmonds & Sons, C. PB. 
Wood . . ese se2eoeseC ea dBenegaarn 
Woman's Hospital Agsn., Mrs, 
Holden s one sepeoveeevoeecuneseeaneee 
George Toman, et al), Alfred 
WinegGs «0 tes be eee 
H. Derhammer, et al, A. Winegar 


October 4, 1920. 
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Geo. 
reer b Co., 
Republic Motor Sales Co, A, 
Winegar ° oJ s @seseoscoeompreoueeeees 
Jas. V. Murphy, A. Winegar.... 
Bd. of Water & Hl. Lt. Com, A. 
Winegar .. a 
Dept, Public Works, A. Winegar 
Brown Machine & Engine Co,, A. 
W inegar oo 2 peeee 
D. C. Hunter, A. Winegar ....... 
A. M. Darling Coal Co., A. Wine- 
gar e * * @neoseveheoestoeaervranseé 
F. G. Leadley, estate, A, Winegar 
Miller Coal Co., A. Winegar .... 
Hoyt. Woodman, 
New Method Varnish Co. A. 
Winegar .. 
J. C, Hougel, 
Briggs Co., A. 


A. Winegar.... 


eeeetoeweunev eee e 


‘ 
sees veceaneseea tes 


A. Winegar .....; 
Winegar .......6. 


ee nied Winegar rx 


A. Winegar..... 


101 60 
-12 30 


1 66 
4 00 


9 25 
22.71 


4 12 
770 90 


1 70 
6 40 
67 90 
36 06 


21 13 
41 40 
78 80 


A. M. Emery, A. Winegar...... 
Mich. Supply Co, A. Winegar.. 
Cc. H. Kenter, A. Winegar........ 
Phil Warren, A, Winegar ...... 
Young Bros. & Daley, A. Winegar 
Hawkes Tire & Rubber Co., * 
Winegar... *esvaeo¢verte * 
A. C. Sack et al, A. Winegar ye ; 2,378 64 
3J/7 J. Cook, George R. Pegg .... 8 90 
Adopted by the following vote: 
Yeas—Ald. Avery, SBritten, Burgess, 
Clapham, Doughty, Dymond, Eddy Fow- 
ler, Howe, Klock, Leonard, Main, Me- 
Clellan, Redfern, were >, Trager—16. 
ays—None, 
Council adjourned. 
Olty Clerk’s Office, Oct. 4, 1920. 
JUDSON A. PARSONS, 
City Clerk. 
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Official Proceedings, Monday, October 11, 1920. 


City Council Rooma. 
Lanaing, Oct. 11, 1920. 


The city council met in regular sossion 
and was called order by Mayor B. A. Kyea, 
Roll call: 


Present—Aild, Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow-: 
ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager.—16. 

Absent—None. 


The record of the previous session was 
approved as printed. 


PETITIONS AND COMMUNICATIONS. 


Cc. S. Wilcox applied for permits to re- 
model store fronts at the following &4d- 
dresses: 232 S. Washington ave., 204 B. 
Michigan ave,, and 109 W. Michigan ave. 

On motion of Ald. Eddy thé city clerk 
was directed to issue the permits as ap- 
plied for. 


A petition was reczived asking thit Wel- 
don ave. from Edward street to Mt. Hape 
avenue be graded, alao Edward streat from 
Weldon avenue to Moores Koad, 

Referred to the committee on streets. 


A communication was received from 
Allen E. Shadduck protesting against side- 
walle being constructed at 800 N. Cedar 
street as the walk at that oe was in 
good condition. 

Referred to committee on sidewalks. 


The Lansing Tent & Awning Co., appiied 
for building permit to tear down shed in 
rear of 500-502 E. Michigan ave. and erect 
cement block building in ita place, on lot 
27, Ranney’s subdivision. 

On motion of Ald. Avery the clerk was 
directed to issue the permit. 


A petition was received froin 8. HI. 
Sharp and eight others asking that the 
foilowing named streets be graveled and 
necessary crosswalks laid: Eaton Road 


from Strathmore Road to Greenlawn avé. 
Greenlawn avenue from Eaton Road to 
Wayburn Road, and Wayburn Road from 
Greenlawn avenue to Strathmore Road. 
Referred to the committee on streets. 


ThHS League of Michigan Municipalities 
presented a bill for dues for the fiscal year 
July 1, 1929 to July 1, 1921, $30.00, 


By Ald. Doughty— 

That the claim be allowed and placed on 
general order. 

Carried, 

P, A. Stone, Hattie A. Stone and Eliza 
M. Sutliff protested against sidewalk be- 
ing built in front of 227 and,229 W. Shia- 
wassee street, as ordered recently by rcso- 
lution of the clty council. 

Referred to committee on sidewalks. 


A petition was received from B. L. 
Mansfield and five others to sprinkle Mah- 
lon street from Sheridan street to Frank- 
lin avenue, 

Referred to committee on streets and 
superintendent of public works. 


A communication was recetved from the 
Lensing Fuel & Gas Co. in regard to tx- 
tension of mains on Teel avenue, 

Referred tc committee on gas. 


A petition was received from Wm. L. 
Kromer and twenty-four others to close 
Platt street from Hazel street to EHEim 
street and maintain an alley along east 
side of old street line 

Referred to committee on streets, 


OPENING OF BIDS, 


The following bids were received for en- 
trance to ladies’ rest room. 

Bid of H. G. Christman Company, $1,737. 

Bid of McHenry & Corr, $1,530. 


By Ald. Avery— 
Resolved by the city council of the city 
of Lanasing: 





“counom 


That the bid of MéHenry & Corr for the 
enclosed entrance to ladies’ rest room for 
the sum of $1,530 being the best and low- 
eat bid, that same be and hereby is ac- 
cepted, and be it further resolyed that the 
Mayor and city clerk be directed to ex- 
ecute a contract with the said McHenry 
& Corr In behalf of the city of Lansing, 
according to said bid presented, and speci- 
fications on file. 

The above resolution was placed on file 
for one week In office of city clerk In ac- 
cordance with section 92 of city charter. 


REPORT OF CITY OFFICERS, . 


To the honorable mayor and city councll 
of the city of Lansing: 

Gentlemen: 

In accordance with a resolution adopted 
by your honorable body October 4, I hcre- 
with report the number of cars and trucks 
owned by the city: 

Engineering Dept.—3 Ford cars, 1 Du- 
plex truck, 1 Reo truck. 

Park Dept.—1 Ford truck. 

Cemetery—i1 Ford truck. 

Health Dept.—5 Ford cars. 

Plumbing Inapector—1 Ford car. s 

Sealer Weights and Measurea—1 fcr 
car. 

Garbage Dept.—1 Ford car, 38 Ford 
trucks, 1 Republic truck, 4 Reo trucka. 

Public Works Dept.—1 Duplex truck, 1 
Reo truck, 1 Ford truck, 1 Ford car, 4 
Duplex Sprinklers, 

Elec. Light & Water Works.—1 Duplex 
truck, 2 Ford trucks, 6 Reo trucks, 1 Ve- 
troit Electric truck, 1 Dodge car, 1 Rev 
ear, 1 Olds car, 4 Ford cara. 

All In fair conditlon. 

Respectfully submitted, 
A. WINEGAR, 
Supt. Public Works. 
Received and placed on file. 


To the honorable mayor and city counedl 
of the city of Lansing: 

I herewith submit report of the cost of 

cuttigg “weeds in the city of Lansing 
during the-present fiscal year; 
EE a er eee ve 
Tools ... 58.12 
116,07 

8.00 


re *#@eoeeeoverre eee 


Gasoline see eee eee asteoeaes@atnadq 
Advertising and " miscellaneous. 


$4,419.28 

Of this amount $1,855.95 is to be as- 

geased to private property and $2,563.33 

is to be paid from the varlous ward 
funds ag follows: 

Ward 
Fund. 
$399.55 

80.67 
180,77 
$74.78 
495.86 

-102.91 


Totat 
Cost 
$693.15 
85.67 
$12.82 
649.53 
858.01 
1214.66 
67.11 114.76 

311.78 540.68 
5 ni eee a ema 
$1856.95 $2563.83 $4419.28 
Respectfully submited, 

A. WINEGAR, 
Supt. of Public Works. 

Recelved and placed on file. 

Honorable mayor and city counell:- 


Gentlemen: 
I gubmit herewith the supplementary 


Property. 
eocee $293.60 
6.00 
132.05 
274.80 
$62.15 
611.75 
47.65 
228.95 


ist ward 
2nd ward 
8rd ward 
4th ward 
6th ward 
6th ward 
Ith ward 
8th ward 


severe 
seeed 
eseas 
eeeayp 
@opee 
aee oe 


A 


—— 
. 4 


Petober 11, 1920. 


special pee roll corrected to actual 
cost, for grading Maln street, from 


Middle street to West street, 
Respectfully submitted, 
HAROLD H, CAMPEBELL. 
Received and placed on file, 
1 


REPORT OF COMMITTEE. 

The committee on streetg to whom wus 
referred the petition for curb and gutter 
on Lenawee street from Butler street to 
pope street, begs leave to report as fol- 
ows: 

We recommend the petition be granted, 

WwW, T. BRITTEN. 

F. W. REDFERN. 

OSMOND Cc. HOWE. 
Received and placed on file. 


The committee on sewers and city en- 
sineer, to whom was referred the resolu- 
tion to purchase a motor tryck, begs 
leave to report as follows: 

We recommend that the city engineer 
be authorized to purchase a Duplex 
Limited truck. The body of the present 
sewer truck to be used on the new truck 
and the old Reo truck to be sold to _- 


*public works department for $100 to 


used for repair purposes, 
A. H. LEONARD, 
H. §S. FOWLER, 
HLMER CLAPHAM, 
Committee on Sewers. 
Oo. BB. ECKERT, 
City Engineer, 
Received and placed on file. 


The committee to whom was referred 
the grading and graveling south Francia 
avenue from Michlgan avenue to Marcus 
street, begs leave to report aq follows, 
That we recommend that the prayers | 
of the petitioners be granted, 
W. T. BRITTEN. 
F. W. REDFERN. 
Oo. © HOWEB. 

By Ald. Britten— 

That report of 
adopted, 

Carried, 


the oommittee be 


® 


The committee on ordinances, to whom 
was referred the petition of 12 tenants 
of the Wilson building, asking that they 
be permitted to maintain an unrestricted 
parking place for their cars on the nu:th 
side of aaid building, bega leave to re- 
port as follows: 

That it would not be legal to give the 
tenants of this building any special Dark- 
ing privileges on the atreets, 

JOHN MCCLELLAN, 
A. B. DYMOND. 
OSMOND C. HOWE. 


the 


~ 


wBy Ald. McClellan—~ 


That 
adoptéd. 
Carried. 


report of committee be 


The committee to whom was referred 
matters in relation to the estate of J. 
Henry Moores, deceased, begs leave to 
report as follows: 

That a representative of the Detrott 
Trust Company, executor of the will of 
seid J. Henry Moores, and your com- 
mittee met in the city October 7th for 
the purpose of making a distribution of 





4 





‘duary legatees of said estate. 


ir @ 
4 


October 11, 1920. 


the part of said estate which is to come 
to the city of Lansing as one of the resi- 
Thig com- 
mittee heretofore reported to this coun- 
cil that an agreement had been entered 
into between the other residuary lIgateca 
and the city of Lansing with the said 
executor, which agreement was that the 
said other two legatees, to wit: Howard 
©. Moores and Herbert Weed, would take 
the balance of the real estate left in said 
fund, to be deeded to them directly by. 
the said executor. That the said execu- 
tor is now ready to deliver the deed to 
the other two legatees to the amount of 
$86,050.00, and that said executor is 
ready to deliver to the city of Lansinys, 
in securities, the sum -of $86,259.49, a copy 
of the list of which securities is hereto 
attached, 

Your committee further recommends 
that said securities be accepted by the 
city, as per said btatement. 

W. E. TRAGER. 

W. T. BRITTEN, 

oO. C. HOWE, 
Received and placed on file. 


The committee on ways and means to 
whom was referred the question of sis- 
posal of bonds of the city of Lansing, begs 
leave to report as follows: 

That the bonds hereto voted fur Water 
Works and Electric Light extensions wus 
offered for sale in accordance with the 
charter of the city of. Lansing by resolu. 
tion passed by this council] and the same 
kept on sale for $0 days. During said 
time $35,000 was taken at par and uac- 
crued interest. In accordance with thw 
charter after 30 days the same should v6 
sold to the highest bidder, there boing 
$225,000 left, that the bids for the same 
are as follows: 


Harris, Small & Lawson. .$215,510.00 
Detroit Trust Co.......... 214,900.00 
Watling Lerchen & Co..... 214,020.00 


Sidney Spitzer & Co.......°212,872.50 
Keane, Higbie & Co....... 212,063.09 
‘ OSMOND C. HOWE, 
W. T. BRITTEN, 
JOHN McCLEULan. 
By Atd. Howe— 
That report of the committee re adopted. 
Carried, % 


BONDS APPROVED. 


The peddler bonds of James May as prin- 
cipal with National Surety Co., as surety 
was approved. - 

Adopted by the following vote. 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fuw- 
ler, Howe, Klock, Leonard, Main, McCi-l- 
lan, Redfern, Sanders, Trager.—1é. 

Nays—None. 


MOTIONS, RESOLUTION AND NOTICES 


By Ald, Trager— 


Resoived by the city council of the city 
of Lansing: 

Whereas, the city. of Lansing has re- 
ceived in securities the sum of $86,259.49 
from the executor of the will 3f J. Heniv 
Moorea, deceased, as part of the resiauary 
fund of said will; 

Therefore, be it resolved, that the city 
treasurer of the city of Lansing ho and Is 
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hereby directed to receipt for the same 

upon ita delivery to her. ' 
Adopted by the following vote- : 
Yeas—Ald. Avery, Britten, Burgess, 

Clapham, Doughty, Dymond, Eddy, Fow- 

ler, Howe, Klock, Leonard, Main, McCiel- 

lan, Redfern, Sanders, Trager.—16, 
Naya-—-None. 


By Ald, Avery— 

Resolved by the city council of the city 
of Lansing: . 

That Inasmuch as the Lansing Arcade 
ard Theater Co. have applied for building 
permit to construct a building on Biock 
114, the estimated cost of which is $27h,- 
000, and on May 324, 1920, the application 
was granted and the city clerk auihorized 
to issue the permit, and since said com- 
pany have not taken out a building vern.it 
and are now proceeding with the con- 
struction of said building, tre city he 
torney is hereby directed to tak. stepe~to 
cause said company to take out a building 
permit and to pay the fee therefo: pio- 
vided by city ordinance, in this case being 
the sum of $272.50. 

Adopted by the following vote, 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 
lan, Redfern, Sanders, Trager.—-16, : 

Nays-—-None. 


By Ald. Redfern— 

Resolved by the city council of the city 
of Lansing: 

That the city engineer ba instructed 
when building new curb and gutter to co- 
tinue such curb from the‘ strect 2urb end 
gutter to the sidewalk line, ard expense 
ee be charged to the abutting prup- 
erty. 

By Ald. Britten— 

That the resolution lie on the table one 
week, 

Carried. 


By Ald. Redfern— 

Resolved by the city council of the city 
of Lansing: 

That the superintendent of public works 
be instructed, when building new sidewalks 
to make the driveways across such walks 
stronger, by building such driveways 2 
inches thicker of' concrete and expense o* 
“hg to be charged to the abutting prop- 
erty. ‘ 

Adopted by the following vote. 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughfy, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McCiel- 
jan, Redfern, Sanders, Trager.—16. 

Nays—None. 


By Ald. Dymond— 

Resolved by the city councfl of the city 
of Lansing: 

That the mayor appoint a comunittge of 
three to investigate the reason the Llectric 
Light and Water Board has not placed 
water mains in the Elmhurst addition and 
report back in one week. 

Carried. 

Mayor appointed as such committee, 
Aldermen Dymond, Howe, and Doughty. 


By Ald. Bddy— 

Rasolved by the city counci! of the city 
of Lansing: 

That the city clerk draw an o‘der or the 
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contingent fund for $6.46 in favor of F. C. 
Wilder, -Erroneously spread on L. 1 Nej- 
ler’s replat of Auborndale, belongs on S 24 
ft. of L. 2 Nelier’s repiat of Aubtrndale. 
To be spread on next general tux roll, 
Adopted by the. following vote. 
Yeas—-Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 
lan, Redfern, Sanders, Trager. —16, 
Nays—None. 


By Aid. Avery— 

Resolved by the city council of tne city 
of Lansing: 

That the superintendent of public works 
be and is hereby instructed to purchase 
tires and tubes in wholesale lots froin the 
Racine Tire and Rubber company at prices 
quoted, for use on the city cars and 
trucks, 

By Ald. Klock— 

That the regolution be refer-ed to con.- 
mittéee on supplies. 

Carried. 


By Ald. Leonard— 

Hesolved by the city council of the city 
of Lansing: 

That the report of the cost of cutting 
weeds on private property be referred to 
the assessors to be spread on the tax 

rolls. 

: Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClei- 
lan, Redfern, Sanders, Trager.—16. 

Nays—None. 


By- Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

“That the plat of “South Gardens,’ 
Number One, be and ¢he same is hereby 
approved, 

Adopted by the following vote: 

Yeas—Aid. Avery, Britten, Burgoas. 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Kiock, Leonard, Main, McCier- 
lan, Redfern, Sanders, Trager. —16. . 

Nays—None, 


By Ald. Leonard— 

Resolved by the city council of the city 
of Lansing: 

That the city engineer and sewer com- 
mittee be authorized to purchase one 
Duplex Limited truck, same to be paid 
for from engineer’s truck fund. 

Lost by the following vote; 

_ Yeas—Ald, Britten, Burgess, Clapham, 
Doughty, Eddy, Fowler, Leonard—T, 
Nays—-Ald. Avery, Dymond, Howe, 

Klock, McClellan, Redfern, Sanders, J'rager 


Ey Ald. Redfern— 

Regolved by the city council of the city 
cf Lansing 

That the chief of police be instructed 
to place an officer at the corner of Michi- 
gan avenue and Larch street and also 
of the corner Of Michigan and Foster 
avenues during the time that children 
are crossing and recrossing on their way 
to and from school. 
By Ald. Avery— 

That the resolution be referred to the 
ccmmittee on police. 

Carried. ‘\ 


October 11, 1920. 


By Ald. Fowler— | 

Resotved by the city council of the city 
of Lansing: 

That the resolution heretofore passed 
by this council on the 6th day of July, 
1920, in relation to North street, be and 
the same is hereby rescinded. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgesa, 
Clapham, Doughty, Dymond, Bddy, Fow- 
ler, Howe, Klock, Leonard, MeCleillan. 
Redfern, Sanders, Trager.—15: f 

Nays-—None. 


By Ald. Fowler— 

Resolved by the oity council of the city 
of Lansing: 

Whereas North street at a point near 
the alley about half way between High 
street and New York avenue is broken 
and the street at the gouthwest corner 
of lot 47 is only 82 feet wide; 

Therefore be it resolved, that it, ts 
deemed to be and is a public necessity 
that said street be repaired by obtaining 
@ part and portion of lot 68 of Highland 
Park Addition to aaid city, being a strip 
of land 18 feet in width across the en- 
tire length of said lot off the north side 
of the same, 


Be it further resolved, that the city 
of Lansing take action to purchase that 
Part or parcel of property known and 
described as: ‘That part of lot 68 of 


- Highland Park Addition to the: city of 


Lansing beginning at a point on the east 
end of said tot on a line with the north 
side of North street; thence acrogg said lot 
in @ straight line with. the north line 
of said North street to High street, being 
that part of said lot 68 north of sald 
line.” And if the oity is unable to pur- 
chase the same, that proper proceedings 
be instituted to condemn the same for 
public highway purposes. 


Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, McClellan, 
edfern, Sanders, Trager—15. . 
ays—None. 


By Ald. Britten-— 


Resolved by the city council of the city 
of Lansing: 

That the plat of Culver’s Subdivision 
of lot 16 and part of lot 16 on sections 
4, 5, 8 and 9, town 4 north range 2 weat 
be approvéth.. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, McClellan, 
Redfern, Sanders, Trager—15. 

Naya—None 


iBy Ald, Britten-— 


Resolved by the city council on the city 
of Lansing: 

That the plat of Westmore Park Sub- 
dlvision be and the same is hereby ap- 
proved. 

Adopted by the following vote: 

Yeae-rAld. Avery, Britten, Burgeas, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, McClellan, 
Redfern, Sanders, Trager—15. 

Nays—None, 











October 11, 1920. 


By Ald. Doughty— 

Resolved by the city oodnol of the city 
of Lansing: 

Whereas a vacancy ocourg in office of 
county supervisor from sixth ward ac- 
count of resignation of Geo. W. Gross, now 
therefore be it 

Resolved, that Alderman WBimer DB. 
Ciapham he and he hereby is declared 
elected to fill the unexpired térm to which 
George W. Gross was elected and the 
clerk is directed to oertify to clerk of 
county. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, ‘Eddy, Fow- 
ler, Howe, Klock, Leonard, MoCleilan, 
Redfern, Sanders, Treger—16. 

Nays—None. 


By Ald. Redfern— 

Resolved by the city council of the city 
of Lansing: 

That the city engineer be instructed to, 
visit all streets where curbs and gucters. 
are being placed and inspect the forms, 
before cement is permitted to be run, 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Dymond, Hddy, Howe, Kloci, 
McClellan, Redfern, Sandera, Trager.—12. 

Nays—Ald. Doughty, Fowler, Leonard.— 
s 4 th 
By Ald. Eddy— 

Resolved by the city council of the city 
of Lansing; 

Thaz the city clerk draw an order on the 
uncollected tax and abatement fund for 
$18.05 In favor of Elmira Fulger a soidiers’ 
widow entitled to same under sub. 11 of 
sec. 7, of act 881 of P. A, 1919, 

Adopted by the following vote: 

Yeas—Ald. Avery, . Britten, Burgess, 
Clapham, Doughty, Dymond, div, Fowler, 
Hewe, Klock, Leonard, McClellan Redfern, 
Sanders, Trager.—165. 

Nays——-None. 


By Ald. Howe— , 

Resolved by the city council of the city 
o! Lansing: 

Whereas the city council did on Aug. 
25, 1920, pass an ordinance requesting the 
traffic of automobiles on the atreets of tne 
city of Lansing and — 

Whereas said ordinance requires that 
ali automobiles shall “be parked parallcl 
on the west side of Washington ave. from 
Genesee street to Willow street therefore 
be it 

Resolved that it is the sense of this 
council that automobiles shov!d be al- 
lowed to park at an angle of 45 dogrees on 
the west side of Washington ave. from a 
point 66 ft. south of Franklin ave. north 
to Willow street and on Turner astreet from 
Franklin avenue to Clinton street and thut 
as soon as it is deemed advisable to amend 
this ordinance the said change tn the park- 
ing rules will be made, 

Lost by the following vote: 

Nays—Ali. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Klock. Leonard, McClellan, Redfern, 
Sanders, Trager.—14, 

Yeae—Ald. Howe.—1.: 

By Ald. Howe— 

Resolved by the city council of the city 

of Lansing: 
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Whereas, in accordance to tha report of 
the ways and means commititve, Harris, 
Small & Lawson are the highest bidders 
for the §226,000.00 of Water and Ble¢tuiic 
Light Extension bonds, their offer being 
$215,510.00, therefore be it, 

Resolved, that said bonds be sold to the 
sald Harris, Small & Lawson for said 


amount and that the mayor and city clerk,- 


be, and they are hereby authorized to 
execute said bonds for and in behalf of 
the city of Lansing in denominations’ of 
$1,000 each, payable as follows: 

1922——$10, 000 

1923-— 156,000 

1924— 35,000 

1925— 40,000 





1926— 40,000 
1927T— 40,000 2 
1928—~ 40,000 
1929— 40,000 
260,000 


Less 35,000—amount sold over vountgr. 





$225,000 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten Burgess, 
Clapham, Doughty, Dymond, Eddy, Fowler, 
Howe, Klock, Leonard, McClellan, Redfern, 
Sanders, Trager. —15, 
Nays—None. 


PUBLIC IMPROVEMENT I. 


By Ald. Britten—— 
Resolved by the city council of the city 
of Lansing: : 


That it is a public necessity and it is 
hereby determined to gravel Hayfard 
avenue, from Prospect gtreet to Kalama- 
zoo street. 

That the city engineer be and hereby 
is directed to estimate the kind and 
quantity of material to be used there- 
for, and tc estimate in detail the prob- 
able cost and expense of such work and 
of the materials to be used therein, and 
make a record thereof in his office, and 
cause to be prepared so far as necessary, 
Plans and specifications for such work, 
and to prepare a profile of such portion 
of said street ang report his determina- 
tion, estimate and plans to the city coun- 
cil at its next regular meeting, or as 
socn thereafter ag possibie, as: required 
by the charter of said city. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, McClellan, 
Redfern, Sanders, Trager—16. 

Naya—N one, 


By Alderman Britten. 

Resolved by the City Council of ihe Ul*» 
of Lansing— : 

That it Is a public necessity, and It is 
hereby determined to gravel Marcus s“reet 
from Clemens avenue to Fairview Ave. 

That the City Engineer be and hercby 
is directed to estimate the kind and quan- 
tity of material to be used therefor, and 
to estimate in detail the probabl» cost and 
expense of such work and of the muteriais 
to be used therein, and make a record ir 
his office, and cause to be prepared so far 
@s necessary, plans and specificatione for 
such work, and to prepare a profile of such 
portion of said street and report his der 
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termination, estimate and plans to the 
City Council at its next regular imeet'nug. 
Or as soon thereafter as possible, as re- 
quired by the charter of sald city. 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, McCleilan, 
Redfern, Sanders, Trager,—15, 
- Nays—None..: ; 


By Alderman Britten. 

Resolved by the City Council of the City 
of Lansing— 

Thut it is a public necessity, and it ls 
hereby determined to construct a curb and 
gutter on Lenawee street from Butler 
street to Logan street. 

That the City Engineer be and hereby 
is directed to estimate the kind and quan- 
tity of material to be used therefor, and 
to estimate in detail the probable cosi and 
expense of such work and of the materials 
to, be used therein, and make a record 1a 
his office, and cause to be prepared so far 
as necessary, plans and specifications for 
such work, and to prepare a profile of such 
Portion of said street and report his de- 
termination, estimate and plans to the 
City Councli at its next regular meeting, 
Or as soon thereafter as possible, as re: 
quired by the charter of said city. 

Adepted by the following vote., 


Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Kiock, Leonard, McClellan, 
Redfern, Sanders, Trager.—tb. 

Nays—None. 


PUBLIC IMPROVEMENT III. 


By Alderman Britten. 


Resolved by the City Council of the City 
of Lansing— 

That the special assessment roll for 
construction of a curb and gutter on Clif- 
ford street from Michigan avo., to Hureka 
street returned by the City Assessors be 
received and placed on file, and the City 
Clerk be directed to publish a notice there- 
of by publication in a local newspaper for 
at least five days in accordance with sac- 
tion 251 of the city charter. 

Resolved further, that the City Council 
will meet at the Council Rooms on Mon- 
day, the 18 day of Oct. 1920 at 7:80 o’clock 
yp, m. for the purpose of reviewing said 
assessment roll. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 


ler, Howe, Klock, Leonard, McClelian, 
Redfern, . Sanders, Trager.—15. 
Nays—None. 


By Alderman Britten. 

Resolved by the City Council of the City 
of Lansing— 

That the special assessment roll for 
constructing a curb and gutter on Allon 


st., from Kalamazoo st., to Marcus street. 


returned by the City Assessors be received 
and placed on file, and the City Clerk ve 
directed to publish a notice thereof by 
publication in a local newspaper for at 
least five days in accordance with section 
251 of the city charter. 

Resolved further, that the City Council 
will meet at the Councii Rooms on Mon- 
day, the 18th dav of Oct., 1920, at 7:20 
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o'clock, p. m., for the purpose of review- 
ing sald assessment roll. 
Adopted by the following vete: 
Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, McClelian, 
Redfern, Sanders, Trager.—15. 
Nays—None. 


By Alderman Britten. 

Resolved by the City Council of the Clr 
of Lansing— 

That the special assessment roll for 
constructing a curb and gutter on Mahlon 
at., from Sheridan st., to Franklin ave. 
returned by the City Assessors be received 
and placed on file, and the City Clerk be 
directed to publish a notice by publica- 
tfon in a local newspaper for at least five 
days in accordance with section 251 of 
the city charter, 

Resolved further, that the City Council 
will meet at the Council Rooms on Mon- 
day, the 18 day of Oct{ 1920, at 7:30 
o’clock, p. m., for the purpose of review- 
ing sald assessment roll. \ 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapliam, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, McClellan. 
Redfern, Sanders, Trager.—16. 

Nays—None, 


By Alderman Britten. 
Resolved by the City Council] of the City 


‘of Lansing— 


That the special assessment roll for 
constructing a curb and gutter on Main 
st., from Middle st,, to West atreet re- 
turned by the City Assessors be recelved 
and placed on file, and the City Clerk be 
directed to publish a notice thereof by 
publication in a local newspaper for_at 
least five days in accordance with section 


, 251 of the city charter. 


Resolved further, that the City Council 
will meet at the Council Rooms on Mon- 
day, the 18 day of Oct., 1920, at 7:30 
o’clock, p. m., for the purpose of review-~- 
ing ‘sald assessment roll. 

Adopted by the following vote: . 

Yeas—Ald. Avery, Britten, “Burgess, 
Clapham, Doughty, Dymond, Bddy, Fow- 
ler, Howe, -Klock, Leonard, McClellan, 
Redfern, Sanders, Trager.—15, ™ 

Nays—None. 


By Alderman: Britten. 
Resolved by the City Council of the City 


‘ of Lansing— 
That the special asseaament roll for con- + 


structing a curb and gutter on Pear! sat., 
from Center ast., to Larch street returned 
by the City Assessors be received and 
placed on file, and the City Clerk be dl- 
rected to publish a notice thereof by pub-~ 
lication in a local newspaper, for at least 
five days in accordance with section 251 
of the city charter, 

Resolved further, that the City Council 
will meet at the Council Rooms on Mon- 
day, the 18 day of Oct., 1920, at 7:30 
o’clock, p. ™m., for the purpose of review- 
ing said assessment roll. 

Adopted by the following vote; ~ 

Yeas—Ald. ‘Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Hddy, Fow- 
ler, Howe, Kiock, -Leonard, MoCtel'an, 
Redfern, Sanders, Trager.—15. 

Nays—None, . 
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By Alderman Britten. 

Resolved by the €ity Council of the Cit; 
of Lansing—— 

That the special assessment roll for 
grading Hayford ave., from Prospect et., 
to Kalamazoo st., returned by the City «as- 
sessors be received and placed on file, anu 
the City’ Clerk be directed to publish a 
notice thereof by publication in a -loca: 
newspaper for at least five days in uc 
cordance with section 251 of the city 
charter. 

Resolved further, that the City Council 
wlll meet at the Council Rooms on Mon- 
day, the 18 day of Oct., 1920, at 7:30 
o’clock, p. m,, for the purpose of review- 
ing said assessment roll. 

Adopted by the following vote: 

Yeas—Ald: Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, McClellan, 
Redfern, Sanders, Trager.—165. 

Nays—None. ¢ 


. By Alderman Britten. 

Resolved by the City Councll of the Cily 
of Lansing— 

That the special assessment roll for 
constructing a curb and gutter on Clove- 
land st., from May sat., to Sheridan atreet 
returned by the City Assessors be received 
and placed on file, and the City Clerk be 
directed to publish a notioe by publica- 
tion in a local newspaper for at least Nve 
days in accordancé with section 251 of 
the city charter. 

Resolved further, that. the Clty Councll 
will meet at the Council Rooms on Mon- 
day, the 18 day of Oct., 1920, at 7:30 
o’clock, p. m., for the purpose of review- 
ing said assessment roll. 

Adopted by the following vote— 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
Howe, Klock, Leonard, McClellan, 
Redfern, Sanders, Trager,—15. 

Nays—None. 


By Alderman Britten. 

Resolved by the City Council of the Cily 
of Lansing— 

That the special assessment foll for 
constructing a curb and gutter on Middle 
at., from St. Joseph st., to Main street 
returned by the City Assessors be received 
and placed on file, and the City Clerk be 
directed to publish a notice thereof by 
Publication in a local newspaper for at 
least five days in accordance with section 
251 of the city charter. 


Resolved further, that the City Council - 


will meet at the Council Rooms on Mon- 
day, the 18 day of Oct., 1920, at 7°30 
o’clock, p. m., for the purpose of review- 
ing said assesament roll 
Adopted by the following vote: 
Yeas—Ald. Avery, JBritten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 


ler, Howe, Kiock, Leonard, McClellan, 
Redfern, Sanders, Trager,—1t65. " 
Nays—None. . 


By Alderman Britten. 

\ Resolved by the City Council of the City 
of Lansing— 

That the special assessment roll for con- 
structing a curb and gutter on Allen 8st., 
from Michigan ave., to Kalamazoo st., re- 
turned by the City Assessors be received 
ard placed on file, and the City Clerk be 
directed to publish a notice thereof by 
publication in a local newspaper for at 
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least five days in accordance with section 
261 of the city charter. 2 
Resolved further, that the City Council 
will meet at the Council Rooms on Moli- 
day, the 18 day of Oct., 1920, at 7:30 
o'clock, p. m., for the purpose of revlew- 
ing said assessment roll. a 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy,.Fow- 
ler, Howe, Klock, Leonard, McClellan, 
Redfern, SanderS, Trager.-~—16. 
Nays—None. 


By Ald. Britten— ' 

Resolved by the city council of the city 
of Lansing: 

That the special assessment roll for con- 
structing a curb and gutter in Clemens 


ave. from Michigan ave. to Jerome sat. re- | 


turned by the city assessors be received 
and placed on file, and the city clerk be 
directed to publish a notice thereof by 
publication In a local newspaper for at 
least five days in accordance with section 
251 of the city charter. 

Resolved further, that the city council 
will meet at the council rooms on Mon- 
day, the 18th day of Oct. 1920, at 7:30 
o'clock p. m., for the purpose of review- 
ing said assessment roll. 

Adopted by the following vote: ; 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, McClellan, 
Redfern, Sanders, Trager.—15. 

Nays—None. 

By Ald. Britten— , 

Resolved by the city council of the city 
of Lansing: 

That the special assessment roll for 
constructing a curb anc gutter on Wall 
at. from Center st. to Larch st. returned 
by the city assessors be received and 
Placed on file, and the city clerk be di- 
rected to publish a notice thereof by pub- 
lication in a local newspaper for at least 
five days In accordance with sectlon 261 
of the city charter. 

Resolved further, that the clty council 
will meet at the council rooms on Mon- 
day, the 18th day of Ocet., 1920, at 7:30 
o’clock p. m., for the purpose of review- 
ing said assessment roll. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, McClellan, 
Redfern, Sanders, Trager.—15. 

Nays——None, 


By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That the special assessment roll for 
constructing a curb and gutter on Wash- 
tenaw at. from Pine st. to- Butler st. re- 
turned by the clty: assessors be recelved 
and placed on file, and the city clerk be 
directed to publish a notice by publication 
in a tocal newspaper for at least five days 
in accordance with section 251 of the city 
charter. 

Resolved further, that the city council 
will meet at the council rooms on Mon- 
day, the 18th day of Oct., 1920, at 7:30 
o'clock p. m., for the purpose of revlew- 
ing said assessment roll. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Hddy, Fow- 
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ler, , Howe, Klock, Leonard, McClellan, 
Redfern, Sanders, eae S. 


Nays—None. 


By Ald. Britten— 
Resolved by the city council of the oity 


of Lansing: 


That the special assessment roll for 
constructing a curb and gutter on Kala- 
mazoo st. from Jones st. to Holmes st. 
returned by the city assessors be received 
and placed on file, and the city clerk be 
directed to publish a notice -thereof by 
publication in a local newspaper for at 
least five days in accordance with section 
251 of the city charter. 

Resolved further, that the city council 
will meet at the council rooms on Mon- 
day, the 18th day. of Oct., 1920, at 7:30 


_o’clock, p. m., for the purpose of review- 


ing said assessment roll. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, McClellan, 
Redfern, Sanders, Trager—15. 

Nays—None. 


By Ald. Britten— 

Resolved by the city council] of the city 
of Lansing: 

That the special assessment roll for 
constructing a curb and gutter on Lapeer 
at. from Washington ave. to Grand ave. 
returned by the city assessore be received 
and placed on file, and the city clerk be 
directed to publish a notice thereof by 
publication in a local newspaper for at 
least five days in accordance with section 
261 of the city charter. 

Resolved further, that the city council 
will meet at the councii rooms on Mon- 
day, the 18th day of Oct., 1920, at 7:30 
o’clock, p. m., for the purpese of review- 
ing said assessment roll. 

Adopted by the following vote: 

ig Avery. Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, McClellan, 
Redfern, Sanders, Trager—16. 

Nays—None. 


‘ PUBLIC IMPROVEMENT, IV. 


By Ald. Britten— 


Resolved by the city council of the city 
of Lansing: 
hat the special assessment roll for 
grading and ~egraveling Fairview ave. 
from Elizabeth st. to Hortan ave. as re- 
turned by the city assessor (aa amended 
by the city council upon review) be and 
the same is hereby ratified and confirmed, 
and that the mayor be and hereby is di- 
rected to affix within ten days, his war- 
rant directing the city treasurer to col- 


lect zald tax on or before the 30th day of 


Nov., 1920. 
Adopted by the followlng vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 


ler, Howe, Klock, Leonard, McClellan, 
Redfern, Sanders, Trager—165. 
Naya—None, 


By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That the special assessment roll for 
grading and graveling Parker st, 
from Main at. to Hazel st, as returned 


) 


2a 


October 11, 1926. 


‘by the city assessor (as amended by the 


city council upon review) be and the 
same is hereby ratified and confirmed, 
and that the mayor be and hereby is di- 
rected to affix within ten days, his war- 
rant directing the city treasurer to col- 
lect sald tax on or before the 30th day 
of Nov., 19296. 

Adopted by the following vote: 

Yeas—Ald, Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, McClellan, 
Redfern, Sanders, Trager—16, 

Nays—None. 


By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That the speoial assessment roll for 
grading and greveling Foster ave. from 
Michigan ave. to Vine st. as returned 
by the city aasespor (as amended by the 
oity counoll upon review) be and the 
same is hereby ratified and confirmed, 
and that. the mayor be and -hereby ig al- 
rected to affix within ten days, his war- 
rant directing the city treaagurer to col- 
lect said tax on or before the 380th day 
of Nov., 1920. 

Adopted by the following vote: 

Yeas—Ald, Avery, Britten, ~ Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 


ler, Howe, Klock, Leonard, a 
Redfern, Sandera, Trager—15, 
Naya—None. 


By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That the gspeolal assessment roil for 
grading and graveling Riverview ave from 
Main st. to Isaac st. and William st, from 
Middle st to Riverview st. as returned. 
by the city assessor (as amended by the 
city council upon review) be and the 
same is hereby ratified and confirmed, 
and that the mayor be and hereby is di- 
rected to affix within ten days, his war- 
rant direoting the city treasurer to ocol- 
lect said tax on or before the 30th day 
of Nov., 1920, 

Adopted by the following vote: 

Yeas—Ald, Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, lock, Leonard, McClellan, 
Redfern, Sanders, Trager—16, 

Nays—None. 


By Ald. Britten— 
Resolved by the city council of the city 
of Lansing: 


That the apecial assessment roll for 
frading and graveling Climax at. from 
Pennsylvania ave. to Parker st as returned 
by the oity assessor (as amended by the 
city council upon review) be and the 
same is hereby ratifled and confirmed, 
and that the mayor be and hereby is dl- 
rected to affix within ten days, his war- 
rant directing the city treasurer to col- 
lect said tax on or before the 30th day 
of Nov., 1920. 

Adopted by the following vote: 

YeaseAld. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, McClellan, 
Redfern, Sanders, Trager—-16, } 

Nays—None. 


= Ald. Britten-— » 
esolved hy the eity council of the city 
of Lansing: 


* 














October 11, 1920. 


That the special assessment roll for 
grading Marcug street from Clemens ave- 
nue to Fairview avenue as returned by 
the city assessor (me amended by the 
city council upon review) be and the 
same is hereby ratified and confirmed, 
and that the mayor be and hereby is di- 
rected to affix within ten days, his war- 
rant directing the city treasurer to col- 
lect said tax on or before the 30th day 
of Nov., 1920. 

Adopted by the fdttowing vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Ciapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, McClellan, 
Redfern, Sanders, Trager—15, 

. Nays—None, 


PUBLIC IMPROVEMENT, V. 
Ratifying and Confirming Supplementary 
Roll. 

¥ 
Ry Ald. Britten—~ 

Resolved by the city council of the city 
of Lansing: 

That e supplementary special asseas- 
ment roll for grading Hammond st. 
from Logan st. to Birch st. as returned 
by the city assessor be and the same is 
hereby ratified and confirmed, and that 
the mayor he and hereby is directed to 
affix within ten days, his warrant 4- 
recting the city treasurer to refund to 
ail persons who have paid said tax as 
originally assessed the pro rata amount 
of difference as shown in sald supple- 
mentary roll, and; collect all unpaid tax 
as shown on sal@ roil on or before Nov, 
20, 1920. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, -Eddy, Fow- 


ler, Howe, Klock, Leonard, McClellan, 
Redfern, Sanders, Trager—15, . 
Nays—None. 


By Ald. Britten— 

Resolyed by the city council of the city 
of Lansing: \ 

That the aupplementary special assess- 
ment roll for graveling Hayford ave. 
from Michigan ave. to Prospect st. as re- 
turned by the city assessor be and the 
same is hereby ratified and confirmed, 
and that the mayor be and hereby is di- 
rected to affix within ten days, his war- 
rant directing the city treasurer to re- 
fund to alt persons who have paid said 
tax as originally agseased the pro rata 
amount of difference as shown in said 
supplementary roll,’ and collect all un- 
paid tax as shown on said roll on or be- 
fore Nov. 36, 1920. 

Adopted by the followlng vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty; Dymond, Eddy, Fow- 


ler, Howe, Klock, Leonard, McClellan, 
Redfern, Sanders, Trager—I5. 
Nays—None. 


By Ald. Britten— 

Resolved by the city council of the city 
of Lanaing: 

That the supplementary special assess- 
ment roll for grading and _ graveling 
Ciemens ave, from Michigan ave. to P. M. 
R. R, as returned by the city nsgesaor be 
and the same is hereby ratified and con- 
firmed, and that the mayor be and hereby 
is ditected to affix within ten days; his 
warrant directing the city treasurer to 
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refund to all persons who have paid said 
tax as originally assessed the pro rata 
amount of difference as shown in said 
supplementary roll, and collect aii un- 
paid tax as shown on said roil on or be- 
fore Nov. 30, .1920, 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Bddy, Fow- 
ler, Howe, Klock, Leonard; McClellan, 
Redfern, Sanders, Trager—15, 

Nays—None. 


By Ald, Britten— 

Resolved by the city council of the city 
of Lansing: 

That the supplementary special assesa- 
ment roll for grading and) graveling Fair- 
view ave, from Michigan ave. to Frank- 
lin ave. as returned by the city assessor 
be and the same ig hereby ratified and 
confirmed, and that the mayor be and 


hereby is directed to affix within ten days, — 


his warrant directing the city treasurer 
to refund to all persons who have paid 
said tax as originally assessed the pro 
rata amount of difference as shown in 
said supplementary roll, and collect all 
unpaid tax as shown on said roll on or 
before Nov, 30, 1920. , 
‘Adopted by the following vote: 
Yeas—-Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fawe 


ler, Howe, Klock, leonard, McClelan, 
Redfern, Sanders, Trager—1§, ent 
Nays—None. 


CONSTRUCTION QF SEWHRS: AND 
DRAINS, I, 


By Alderman Leonard, 

It is the opinion of the City Council of 
the City of Lansing, that for better sani- 
tation, public convenience and  generai 
drainage purposes, the construction of a 
sewer in Porter street extended from East 
line of M, . R. R. to Larch atreet, as pe: 
titioned for, is desirable, therefore, be it 
Resolved: 

That the City Engineer be and hereby 
is instructed.to prepare plans for a sewer 
in said street above mentioned and that he 
cause a diagram and plat of: the whole 
of said district to be made, showing ail 
the streets, public grounds, landa, lotg and: 
subdivisions theteof in said district, and 
the proposed route and location of the 


sewer, with a plan and profile showing: ° 


grade and dimensions thereof, and further, 
that he shall make and furnish to this 
Council an estimate of the cost of the 
above described sewer. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten. Burgess, 
Ciapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, McClellan, 
Redfern, Sanders, Trager—15. 

Nays—None., 


SIDEWALK RESOLUTION 


By Aldertnan Klock. 

Resolved by the City Counctl. of the City 
of Lansing: That it is a necessary public 
improvement and it is hereby determined 
that the sidewalk in front of south 2 rods 
of west 4 rods of lot 18, block 18, on the 
north side of Monroe street, owned by A. 
BH. Shadduck, shall be repaired or rebulit. 
and that the owner of said above de- 
scribed lands be and he is hereby required 


¢ 
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to bulld thie same and In accordance wita 
the specifications on file in the offlee of 
the City Eng!ineers on or before the 21 
day of November, 1920. 

That the Superintendent of Public 
Works Is authorized and directed to pro- 
ceed to construct such artificial stone walk 
in front of the above described premiscs 
after the expiration of said date, upon the 
failure of the owner or owners of the par- 
cel herein described to conatruct the same 
as hereby required; and that the expenss 
of constructing the same shall be paid out 
of the contingent fund, and the city as- 
sessors are hereby directed to assess the 
expenses of constructing the same against 
said described land as provided by section 
five of Ordinance No, 23, of the Revised 
Ordinances of the City of Lansing, and 
Chapter 17 of the city charter. 

The Clty Clerk is directed to give due 
notice hereof by publication of,a nutice of 
this resolution for three sugtessive days 
as provided by said Ordinance No. 22. 

Adopted by the following vote. 

Ayes—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, McClellan, 
Redfern, Sandera, Trager—15. 

Naye—None., 

ORDINANCES. 


-The following ordinance introduced by 
Alderman Fowler was read a first and 
second time by its title and referred to 
the committee on ordinances. 

An ordinance to amend Section 6 of an 
Ordinance entitled: ‘‘An Ordinance to reg- 
ulate traffic and the use of carts, wagons, 
drays, coaches, omnibuses, bicycles, mo-~ 
torcycles, automobiles, and every descrip- 
tion of carriages, motors and vehicles pro- 
pelled or driven by motive power or other- 
wise on the streets of the city of Lansing,” 
as passed by the city council on August 
26th, 1920. 

The city of Lansing ordains: 

Section & Section 6 of an ordinatice 
passed by the city council August 26th, 
1920, entitled, ‘‘An ordinance to regulale 
’ traffic and the use of carts, wagons, 
drays, coaches, omnibuses, bicycles, mo- 
torcycles, automobiles and every descrip 
tion of carriages, motors and vehicles pro- 
pelled or driven by motive power or oth- 
erwise on the streets of the city of Lan- 
singi’’ ts hereby amended to read as Lo-/ 
lows: 

Section 6. All vehicles shall, except as 
hereinafter provided,. be parked para.icl 
to and within two feet of the curb, pro- 
vided that on strebt«e which are not equip- 
ped with a curb that such vehicles shall 
park parallel to and within two feet of 
the gutter line. Provided further, that 
all vehicles shall be parked paraliel on 
but one side of the following streets, viz. 
on Ottawa street west between Washins- 
ton avenue and Walnut street on the north 
side of Ottawa street: on Allegan street 
west between Capitol avenue and Walnut 
street on the south side of Allegan strest; 
on Washington avenue south from the 
Grand Trunk tracks to Baker street on 
the west side of Washington avenue; volt 
Baker street from Washington avenue to 
Cedar street on the south side of Baker 
street; on Isaac street from Chestnut 
atreet to Logan street on the north side of 
Isaac street; on Logan street south from 
Isaac street to the Grand Trunk ratlway 
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tracks on the west side of Logan atreel; 
on Capltol avenue south from Kalamazoo 
street to Lenawee street on the east side 
of Capitol avenue; on Townsend atrect 
from Kalamazoo street to Lenawee satrect 
on the west side of Townsend street. Pro- 
vided further, that no vehicles shall be 
parked in the north half of the block on 
Washington avenue between Shiawassec 
street and Genesee atreet. Provided furr 
ther, that on Washington avenue from 
Lenawee etreet to the middle of the bluck 
between. SHlawassee street and Genesee 
street, and on Michigan avenue from Cap- 
Itol avenue to the M. C. R. R. tracks all 
vehicles shali be parked at an angle of 46 
degrees, and shall not be parked on said 


last named avenues within such diatrict” 


and also on Allegan street from Capito. - 


avenue to Grand avenue and on Ottaw» 
sireet from Capitol avenue to Grund ave- 
nue, for a longer period than two hours 
between the hours of 8:00 a. m. and 8:0 
p, m. Provided further, that on Turner 
street from Franklin avenue to Ciintor 
street and on Washington avenue north 
from a point 66 feet south of Franklin 
avenue, and north to Willow street, all 
vehicles shall be parked at an angle of 
45 degrees. No vehicle shall be parked 
for a distance of thirty feet in front of 
the entrance of hotels and theaters, pro- 
vided that the chief of police causes swt- 
able “No Parking’ signs to be placed in 
front of said theater and hotel entrances. 
No vehicle shall double park on- any 


street. No vehicle shall stop on any 
crosswalk. No vehicle shall stop with 
tsa left side to the curb. No ve-hicle 


shall park within fifteen feet of any 
fire Mmydrant. BEivery vehicle, when left 
standing in any street, if not in the fium.e 
diate presence or control of the difver or 
operator shall, if propelled by horse the 
said horse ghal! be hitched, and if a motur 
vehicle shall have its engine or otl.e1 
propelling mechanism or motive power 
stopped and not running. 


GENBRAL ORDER. 


‘ 


Claims Allowed. 


Velma Garner, et al, James A. 
Humphrey wS os wvela act BW 62.8 4. 0a be $224.00 
Lansing Fuel & Gas Co., Jameg A. 
Poe, . es aes Pee a €.50 
C. J. Rouser, James A. Humphrey 60.80 
J. H. Mallen Co., J. A. Humphrey 3.16 
Hawks Tire & Rubber Co., James 
A. “HEAP © nen Seca ts cae 8.00 
Hawks Tire & Rubber Co., James 
A, FEURGRTOP qn (ic eeene dex 2.965 
Salling Hanson Co., James A, 
Humphrey ... ecaccies cecsatusncenet 209.86 
Henry Washing:on, J. A. Humphrey 9.00 
Lansing Pure Ice, J. A. Humphrey 4.95 
Milla Dry Goods Co., James A. 
Bs eee Cer er a 8.87 
Grand Rapids Press, James A. 
Pos te ee, ee re 8.00 
Cc. BE. Stabler & Son, James A. 
Humphrey Poe eewmeseeseertsernesa 12.08 
Exide Battery Station, James A. 
Humphrey ccececcnesrccaccceses 2.50 
Mich, State Telephone Co., James 
A. BumpyeP ck Foc pcw es pees 4.46 
Velma Garner, James A.-Humphrey 61.1.8 
Health Dept., James A. Humphrey 13.21 
Dudley Paper Co., J. A. Humphrey 20.09 
Citz. Telephone Oo,, ©. T. Lord.... 5.26 


# 


arke Library and Archives - Capital Area District Libraries 


/ of Lansing and Forg 





collaborative project of the 


{\ 





October 11, 1920. mfee ae 





s 
Electric ‘Light & Witter Board, C. 


a Lord Se el ee Co ee ee 
Mich. State Tel. Co, C. T. Lord.. 
_ Franklin Printery, Frieda A, 
a ee re ae errr 


= City Treasurer, Frieda A. Schneider 
7: Eugene Shirts, A. McDonald...... 
. Mich. Telephone Co., F. H. Presley 
Franklin Printery, F. H. Preailey., 
Ira H. Clark, J. A. Parsons....., 
W. L, Hermes Co., J. A. Parsons... 
Alyce C. Rhoads, J. A. Parsons.... 
D. B. DeNio, J. A. Parsongs....... 
Central Welding Co., A. Winegar.. 
Reo Service Station, A. Winegar.. 
VanDervdort Hdw. Co., A. Winégar 
Young Bros & Daley, A. Winegar.. 
Dept. Public Works, A, Winegar.. 
American Express Co,, A. Winegar 
Lansing Floral Co., J. A. Parsons.. 
R. W, Smith et al., H. L. Eancréft 
Chas. T, Winters, H. L. Bancroft. 
H. L. Bancroft, H, L. Bancroft.... 
Otte J. Shuon, H, lL. Bancroft.... 
Reo Service Station, H. L. Bancroft 
H. Simmons et al, O. E. Eckert... 
F. Burgess et al, O. E, Eckert.... 
C. Fitzsimmons et al, O. BE. Heckert 
Young Bros, & Daley, O. B. Eckert 
Gohr Broa. Contracting Co., O. BE. 
Hekert ...02-. 


Capital Machine Co,, O. BD. Eckert 
Novo Engine Co., 0. E. Eckert.... 
Michigan Brass & Iron Coa., O. BD. 
Eckert Sean esa) CL cle WEN ER AG wade 
Wallace Stone Co., O. EB. Beckert.. 
M. «. R, R. Co., oO. B. Eckert. seeee 
P. M. RR. Co., O. E. Eekert.... 
Barker-Fowler Bilectric Co,, O. B. 
,eckert e*t+#aeaeeaes*®Pepeaeeaeovovuse Feveees @ 
Paragon Refining Co., O. E. Bekert 
VanDervoort Hardware Co., O. E. 
Eckert S Wabscd a plekale Win leieWis=e-0 mwa! ore be 
Ernest Runnels, O. E. Hokert..... 
Bureka Machine Co., 0. B. Eckert 
Dept. Pubiic Works, O. BH. Eckert 
Norton Hdw. Co., O. BE. Eeckert.... 
Marjorie Fuller, J. A. Parsons ... 
Lansing Rubber Stamp oF J, A, 
Parsons . angie 4. a0 act me 
Allen & DeKleine, J. A. ‘Parsons. ; 


eeseeuaseeaeteovnaesen 





seare 








18.21 
6.03 


16.h0 


160.75 
4.20 
17.00 
87.765 
10.00 
6.6 
48,00 
60.00 


848.86 


213.21 


3.26 

6.90 
al 

21,40 

214.20 

482.98 

66.10 


6.83 
28.02 


17.29 
886.26 
7.90 
49.17 
6.05 
$8 00 


Py 
6.72 
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State Journal Co., J. A. Parsons.. 726.17 
Franklin .Printery, J. A. Parsons.. 7.09 
Gardner Ptg. Co., Alfred Seymour.. 28.55 
F, J. Blanding Co., C. B. Wood.. 6.15 
Capital Radiator & Repair Co., 

Se ea ree een P 2.50 
B’d of Examiners of Plumbera, : 

i a) re er ri 


A. D. Donnelley, et ai., Jos. Beck. 630.40 
A. C. Sack, et al., A, Winegar....2164.63 
Geo, Toman, et al., A. Winegar... 668.382 
H. Derhammer, et al., A. Winegar $06.84 


Rogers Leather Goods Store, A. 

ST SHOGOT vas ve dps eo bc be. ocl ee 3.60 
Geo. H. Godfrey, A. Winegar...... 22.67 
West Side Fuel Co,, A. Winegar.... 12,30- 
Longstreet Lumber Co., A. Winegar 16.58 
Lansing Body Co., A. Winegar.... 7.20 
Norton H’dware Co, A. Winegar.. 47.16 
Capitat Elec. Co., A. Winegar.... 3.16 
Standard Oil Co., A. Winegar...... 78.08 
J. CG. Snider, A, Winegar...... .. 503.70 
J. C. Housel, A. Winegar.......... 48.59 
The Briggs Co., A. Winegair...... 179.50 
Hoyt Woodman, A. Winegar...... 66.62 
J. G. Huber, A. Winegar.......... 62.20 
Wm, B. Vetter, A. Winegar,.....:. 16.40. 
Stabler & Kenter, A. Winegar.... 105.00: 
Glen L. Bush, A. Winegar........ 69.00 
Paragon Refining Co., A. Winegar.. 233.09 
The Briggs Cov O. E. Bckert.,... 690.8 
Hoad & Decker, O. E. Eckert...... 576.81 
Remington Typewriter Co, O. E. 

Bekert ...ereces ree 


Western Union Telegraph “Co. at O. 

LO Eckert saat eerereeReoneot Ese 8.47 
At, Refining Co., O. B. Eckert. +. 1787.17 
Lumbert & Lumbert, O. E. Eckert 301.80 
Lumber & Lumbert, O. BE. Bekert.. $418.09 
League of Mich. Municipalities 

O.' HR. Wolkert 2.1.2 Hsonecpe at esc eee 

Adopted by the following vote, 

Yeas—Ald. Avery, Britten, Burgeasa, 
Ciapham, Doughty, Eddy, Fowler, Howe, 
Klock, Leonard, McClellan, Redfern, Saiid- 
ers, Tragé?¥.—15 

Nave—None. 

Council adjourned. 

JUDSON A, PARSONS, 
City Clerk. 


City clerk’s office, Oct. 13, 1920. 
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Official Proceedings, Monday, October 18, 1920. 


City Counctl Rooms, 
Lansing, Oct. 18, 1920. 


The city council met in regular ses- 
sion and was called to order by Mayor 


B. A. Kyea. 

Roll call; 

Present—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 


ler, Howe, Klock, Leonard, Main, Mc- 
CleHan, Redfern, Sanders, Trager—16. 
Abaent—None. 
The record of the previous session was 


approved as printed. 
PETITIONS AND COMMUNICATIONS. 


A communication was received from the 
Lansing Fue! and Gas Co., stating tnet 
they were filing with the oity a copy of 
appraisal of their property made by San- 
derson-Porter Co., engineers, of Chicagy, 
and that a copy had been filed with the 
Michigan Public Utilities Commission 
which would be offered in evidence at 
the hearing before the commission on 
Oct. 20th. 

Received and placed on file. 


A petition was received from a large 
numper of persone relative to the piles, 
sand and drift under the P. M. R. R. 
bridge across Cedar river, and asking that 
Same be removed in order to promote 
freer flowage of water unper said bridge 
during high water. 

Referred to committee on bridges. 


A communication -was received ‘from 
the Lansing Chamber of Commerce re- 
questing that the city charter be 
amended so that it would provide a tax 
limit. 

Referred to committee on ways and 
means. 

. 

A petition was received asking that 
Middle gtreet, from iseac etreet south to 
the rallroad, be graded and graveled. 

Referred to the committee on streets. 


James A- Peters, 607 N. Francis ave, 
asked for a license for a lunch wagon on 
Washington ,or Michigan ave, 

Referred to committee on bonds and 


‘contracts, 


Erneat Paul applied for permit to erect 
&® garage 16 feet by 16 feet, at 1206 A. 
Washington ave., to be of cement blocks. 

On motion of Ald. Clapham fic permit 
was granted. - 


A’ petition: was received from Fred A. 
Buehler and five others for curb and 
gutter on Dorrance street, from Genesee 
to Shiawassee. 

Referred to committee on streets. 


A petition was received from F. a. 
Buehler and nine others for curb and 
gutter on Genesee street, from Dorrance 
to Lesher. 

Referred to committee on streets. 


A petition was received from Waa. 
Wood and nine others for curb And gutter 
in Rumsey avenue, from Vine north one 
biock. 

Referred to committee on streets. 


A communication was received from M. 
Frappier protesting against the tearing up 
and buliding new walk at 761 N. Cedar st, 

Referred to committee on sidewalks. 


To the honorable mayor and city counes: 
Gentiemen: 

Agreeable to your resolution of August 
28, 1920, the city board of health met 
and referred the matter of the disposi- 
iion of material and the remodeling of 
the oid building on grounds of the pru- 
posed isolation hospital on East Michigan 
avenue, to the hospital committee of the 
board who report as foilows: 


“The chairman of the hospital com- 
mittee reporteq that the attached plans 
for remodpling buiiding on the hospi 
grounds were considered and as the esti- 

" 


« 
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mated cost was $5600, this commitiee 
recommended that the remodeling not be 
done at this time. And further ‘hat the 
material now lying on the _ hospital 
grounds on East Michigan avenue had rot 
been sold and that the committee would 
recommend that no action be taken look- 
ing toward disposition of thia materiant 
until some definite program had been 
decided upon. 

“That the present detention hospital on 
Grand avenue and Shiawassee street be 
put in repair for the coming year and 
that an earnest effort be made to carry 
out the wishes of the people in the cou- 
struction of an up-to-date detention hos- 
pital.”’ 

The board concurred in this recommen- 
dation and further recommend that a hos- 
Pitai be constructed on this site within 
the bond issue at the earliest possible 
date, 

Respectfully submitted, 
City Board of Heaith, 
Jason E. Nichols, Pres, 

Referred to committee on health. 


The Honorabie, the City Councti, Lansing, 

Michigan, : 

Gentiemen: 

A resolution adopted by your honor- 
abie body on September 18, 1920, reads as 
foliows: 

‘“Resoived by the eity council of tue 
city of Lansing: 

“Whereas, it appears that the Lansius 
‘Fuel & Gas Co. is not supplying to con- 
sumers gas_ of a quality or standard 
equal to tre quality or standard as es- 
tablisheq to be furnished to consumers 
by Michigan Public Utilities Commission, 
now therefore be it resolved, 

That it be the order of this count 
that the Lansing Fuel & Gas Company 
be and they hereby are directed to im- 
mediately furnish gas for use of consaum- 
ers, of a quality and standard, as es- 
tablished‘ by Michigan Public Utilities 
Commission, resolved further, that the 
city clerk be directed to send copy of 
thig resolution to Michigan Public Utlli- 
ties Commission. 

“Adopted by the following vote: 

“Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Leonard, Main, McClellan, 
Sanders, Trager—14. 

“Nays—None.”’ 

This commission has caused to be 
made a very thorough study of the gas 
service being rendered by the J.ansing 
Fuel & Gas Company to the gags consum- 
ers in Lansing. This study was made by 
the commission’s engineering staff dur- 
ing the periog from September 20, 19298, 
to October 6, 1920. 

The quality of gas service rendered is 
primarily controlled by the pressure at 
which the gas is delivered to the cus- 
tomer’sg burner and the calorific value of 
the gas at that point. Service quality is 
reflected in the mind of the consumer 
of gas, practically entirely by the ade- 
quacy or inadequacy of these two ele- 
ments, 

To determine the pressure at which gas 
is delivered to the consumer’s burner, 
engineers have made sixteen (16) pres. 
sure tests, each of twenty-four (24) 
hours’ duration in every section of the 
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city. A tabulation showing the locations 
at which tests were made and the ru- 
suites of such teats follows: 


Pressure in Inches of Water, 


Location Max. Min. Av. 
1016 8S. Washington.(1) 7.7 6.0 6.3 
1810 Linval ........(€3) 7.6 2.8 5.7 
818 S, Chestnut.,...(3) 8.3 8.0 uv. 
724 N, Walnut......(4) 8.2 4.6 6.5 
1125 Seymour ......(5) 8.0 §.0 6.4 
513 W. Willow......(6) 7.9 3.5 5.9 
116 diogton . .6:-scenF) 3.5 2.8 3.5 
1917 Jerome .......¢€8) 9.4 3.5 6.8 
212 Fairview .......(€9) 6.9 3.5 4.9 
421 Wall .......0..€10) 7.4 8.7 5.7 
*112§ Seymour .,..(11) 7.8 4.6 6.2 
1407 Center .......€12) 8.2 2.9 6.2 
109 Custer ........¢18) 3.4 2.5 2.9 
906 Eureka .......(14) 8.0 2.4 i | 
206 S. Larch.......(15) 7.0 2.6 6.1 
701 W. Washtenaw. (16) 6.8 3.4 6.1 


*Duplicate of No. 6. 


Tests numbers 7, 8, 9 and 13 were made 
on high pressure services with house gov- 
ernors attached. The remainder were 
made on ordinary pressure services, 


The limits between which pressure may 
vary and still render proper service are 
a minimum of two incheae and a maxi- 
mum of eight inches. With but four ex- 
ceptions all tests refiect adequate pres- 
gure. Test No. 8 indicates a fauity house 
governor, in that it did not close prop- 
erly when the use of gas ceased. In 


general, the pressure survey ‘ends to* 


show that there is ampie 
throughout the entire system. 
Periodic tests of the heating quality 

of the gas have been made by our en- 
gineers and in every instance the gas has 
been found to be weli above the commis- 
sion’s usguai specifications, 

Yours very truly, 

SHERMAN T. HANDY, 


Commissioner, 
Referred to committee ‘on gas matters. 
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APPEALS 


This ia the time set for hearing ap- 
peals on the special assessment roll for 
grading and graveling Riverview ave. 
from Main st. to Isaac st. and Williams 
at. from Middle to Riverview ave. 

No appeals. 


This is the time set for hearing appeals 
on the apecial assessment roll for grad- 
ing and graveling Cilmax st. from Penn- 
sylvania ave. to Parker sat. 

No appeais. 


This is the time set for hearing ap- 
peals on the sapectal assessment roll for 
grading Main at. from Clemens at. to 
Fairview ave. . 

No appeals. 


This is the time set for hearing ap- 
peals on the special assessment roll for 
curb and. gutter in Washtenaw at., from 
Pine st. to Butler Boulevard. 

No appeals. 


This ia the time set for hearing ap- 
peals on the special assessment roll for 


a 








Parke Library and Archives - Capital Area District Libraries 









of Lansing and f 


aborative project of the City 


SOll 


Ac 


T 








October 18, 1920. 


curb and gutter in Kalamazoo st., from 
Jones st. to Holmes sat. 
No appeala. = 


This ts the time get for hearing ap- 
peals on the specia] assessment roll 
curb and gutter in Lapeer st., from Wash- 
{ington ave. to Grand ave. 

No appeals. 


This ig the time set for hearing ap- 
Peals on the special Assessment roll for 
curb and gutter in Allen st., from Mich- 
igan ave. to Kalamazoo st, 

No appeais. 


This is the time set for hearing ap- 
peals on the special assesament roll for 
curb and gutter in Clemens at., from 
Michigan ave. to Jerome at. 

No appeals. 


This is the time set for hearing ap- 
Ppeals on the special assessment roll for 
curb and gutter in Wall st., from Center 
st. to Larch at, 

No appeals. 


This ia the time set for hearing ap- 
‘ peals on the especial asgessment roll for 
grading Hayford ave., from Prospect st. 
to Kalamazoo sat. 
No appeals. 


This is the time set for hearing ap- 
peals on the special assessment roll for 


curb and gutter on Cleveland st., from 
May st. to Sheridan st. 

No appeala. 

This is the time aet for hearing ap- 
peals on the special assessment r for 
curb and gutter in Middle st., from 8t. 


Joseph st. to Malin sat. 
No appeals 


This is the time set for hearing ap- 
Peals on the special assessment roll for 
curb and gutter in Main st., from Mid- 
die st. to West st, 

No appeals.. 


This is the time set for hearing ap- 
peals on the spécial assesament roi! for 
curb and gutter on Pearl at., from Center 
at. to Larch st, 

No appeals. 





This is the time set for hearing ap- 
peals on the special assessment roli for 
curb and gutter in Clifford at., from 
Eureka st. to Michigan ave. 

‘ No appeals. ~ 


This ig the time get for hearing ap- 
peals on the ge peg ge rolt for 
curb and gutter in Allen sat., from Kal- 
amazoo st. to Marcus, st. 

No appeals. 


This ia the time set for hearing ap- 
{ peals on the special assessment roll for 
curb and gutter _in Mahion st., from 
Sheridan st. to Franklin ave. d 
No appeals. 


OPENING OF BIDS. 


4 The following bids were received for 
grading Pine sat. from. St. Joseph st. to 
Isaac st. 
Bid of. John Gohr ,.....$1.26 per yard 
Bid of Brown Gordon Co, ..$1,50 per yard 
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By Ald. Britten—~ N 
Resolved by the city council, of the 
city of Lansing: ‘ 


That the bid of John Gohr for the 


sum of one dollar and 25 cents per cublc 
yaré and to place the dirt where directed 
by the city engineer for the sum of $1.26 


per yard, being the best and lowest bid, 


that same be and hereby is accepted, 
and be it further resolved that the mayor 
and city clerk be directed to execute a 
contract with the said John Gohr in 
belmalf of the city of Lansing, according 
to said bid presented, and ‘specifications 
on fhie. 

The above resolution was placed on file 
for one week in office of city clerk In ac- 
rordancs With section 92 of city charter. 


> REPORTS OF CITY OFFICERS. 


The report of the sealer of weights and 
measures for the week ending Oct. 168, 
192) was received and aa on file, 


To the honorable mayor and city council 
of the city of Lansing, 
Gentlemen: 

I herewith report that the Dept. of 
Public works have removed 8242 brick 
from E. Michigan ave, up to and including 
Oct. 15, 1920 and used same for cross- 
walks and repair work. 

Respectful'y submitted. 

A. WINEGAR, \ 
Supt. of Public Works, 
Received and placed on file 
er 
To the honorable mayor and city council 
of the city of Lansing, 
Gentlemen: 

t herewith submit report of the cost 
of graveling the following streets: ° | 

No. 383. Coleman ave., from Darnes 
ave, to Moores River. Drive, 


, 





GYAVOl «oo sec ccvccwsove cs chee ee 
fi a re ree 4.50 
Printimg 2. ccsccsccvvcsce “SEM 
Totem , . o> ls ss sed Pes wee 

No. 402.—Glenn st., from Logan at. to 

Bart st. js 

Gravel . . scctccccaescdhns cee 
Printing eer veeveser reese 6.05 
Teel = a nciage : $116,865 

No. 327.—Massachusetts  ave., | frem 


North st. to Whyte st. 





Gravel oeeotsaneerea esveeovoed@¢e $220.00 
Printing e os eeoeespeesenvpaecaea 5.36 
Total e 8 @saeoeoeeee . $226.35 


No. 388. —-Middle ‘at. 
St, Joseph sat. 


from Main at. to 





Gravel . . 1 cccccccccceee o $162.60 
an ee ee a 9.46 
PMI . & iv eis s sow ennee 5.36 
ig: a ee oe iecne hele 
No. 385.—Vermont ave., from North st, 
to N. eity Mmits. Y a 
Gravel . owe cescccccues cis seen 
Le BGE .- 5 See seesaw eee ohare 33.80 
WYONTINGE «> «asus vewmmmeeee 5.35 
[POU ok Hk ees secne cs vm SLaae 


Reapectfully submitted, 
A. WINEGAR, 
i Supt. Public Works. 
Receiv@@& and placed on file. 
4 





a 


‘petition had been filed, 


~ nut’st. that Robert st. 
-- tion of the two streets. 
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To the honorable mayor and city council 
of the city of Lansing, 
Gentlemen: 

I submit. herewith plans for a bridge 
to be constructed at Maln st. over the 
Michigan Central Raiiroad, by the railroad 
company. The bridge is to be con- 


_ structed of heavy timber with steel string- 


‘ers and wood block or asphalt paving. 

The roadway is 24 feet wide and two 
sidewalks each five feet in width are 
provided. 

Respectfully submitted, 

0. EH. ECKERT, 
City Bngineer, 

By ‘Ald. Doughty— ; 

That the plans be approved. 
~, Carried. 


REPORT OF COMMITTEE. 


The committee on supplies to whom was 
referred the resolution of Ald. Avery rel- 
ative to purchasing tires and tubes in 
wholesa'c lots from the Racine Tire & 
FKubbher Co., ®egs iteave to report as 
follows: We recommend that the resolu- 


tion be. adopted. 
H. 3 FOWLER, 
@. R. EDDY, 
A. BE. DYMOND, 


Cominittee on Supplies. J 


Received and placed on file. 


The committee on streets to whom Was 
referred the remonstrance of J. L. Norris 
and 13 otbers against the paving and 
grading of Walnut st., from Isaac st. to 
Robert sir-begs leave to report as fol- 
lows: 

This street was ordered paved after a 
which petition 
contained the names of the majority of 
property owners on the street. Bonds 
were voted to construct the pavement. 

The street if not graded will be left in 
a dangerous condition, because it is about 
five feet higher at the south end of Wal- 
at the intereec- 


We thercfore recommend that the work 
of grading and paving this street be pro- 
ceeded with. 

Respectfully, ' 

: Ww. T. BRITTEN, 
“ F. W. REDFERN, 
- oO. C. HOWE, 
By Aid. Britten— 

That the report of 
adopted. 

Carried. 


the committee be 


The committee on ordinances to whom 
was referred the proposal amendment to 
gsec.6 of the so called “Traffic Ordinance” 
begs leave to report as follows: 

We recommend that thé ordinance be 
passed. 

JOHN McCLELLAN, 
A. E. DYMOND, 
oO. Cc. HOWE, 

a Committee on ordinances. 

Received and placed on file 


The committee on streets t>) whom Was 
referred the petition to gravel and build- 
ing necessary crosswalks on Baton load 
from Strathmore Road to Greenlawn ave- 
nue, Greenlawn avenue from Eajgon Road 
to Wayburn Road, ard Waytgen Road 


a 


October 18, 1920. 


from Greenlawn avenue to strathmore 
road bege leave to report as follows: 
We recommend that the petition be 


, granted, 


W. T. BRITTEN, 
- F. W. REDFERN, 
0. C. HOWD. 


Committee on Streets. 
Received and placed on file. _ 


The committee qn streets to whom was 
referred the petitlon to grade Weldon ave- 
nue from Edward atreet to Mt. Hope ave- 
nue and Edward street from Weldon ave- 
nue to Moores Road begs leave to report as 
follows: We recommend that the petition 
be granted, 

WwW. T. BRITTEN, 
F. W. REDFERN, 
Oo. C. HOWR, 
Committee on Streets. 
Received and placed on file. 


The commt#ttee on streets to whom was 
referred the petition to sprinkle Mahlon 
street from Sheridan street to Franklin 
avenue begs leave to report as follows: 
We recommehd that the prayer of the 
petitioners be granted. 

W. T. BRITTEN, 
Fr. W. REDFERN, 


O. C. HOWE, 
Committee on Streeta. 
By Ald. Britten— ; 
That the report of the committee be 
adopted. 
Carried. 


_ The committee on gas matters to whom 
was referred the communication of the 
Lansing Fuet & Gas Co.. relative to gas 
maing. in Teel avenue begs leave to report 
as follows: We recommend that whereas 
this extension will take 1,150 ft. of 4 in. 
cast iron pipe at a cost of $1.495 and only 
six consumers signed up on this extension, 
we recommend same be granted providing 
the said petitioners accept the agreement 
of the Lansing Fuel & Gag Co's commiyni- 
cation of October 9 at October 11th session. 
A. H, LEONARD, 
H. 8. FOWLER, 
A. H. DOUGHTY. 
Committee on Gas Matters. 
By Ald. Leonard— 
That the report of the committee be 


a adopted. 


Carried. 


The ccmmittee on public Nghtie to 
whom was referred the petition for an 
electric light 
tween 8S. Logan and 8S. Butler begs leave 
to report as follows: 

Upon investigation we find there are 
Nghts on both the corner of Logan and 
Butler and we feel there are other places 
a Hght would be of more service, we recom- 
mend the petition be not granted, 

A. BEB. DYMOND, 

E. DPD. KLOCK, 

H. 8. FOWT.ER. 
By Ald Dymond— 

That the report of the committee be 
adopted, : 

Carried. 


The committee on streets to whom waa 
referred the petition to grade and gravul 
Francis avenue from Michigan av@nue to 


on W. Lenawee atreet he-, 
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Blizabeth street - bese leave: to Lepliee as © 
follows: 
We recommend the petition be granted. 

A W. T. BRITTEN, 

| F. W REDFERN, 

‘ i oO, C. HOWE. 

Se, Committee. 

Received and placed cn file. 















The committee on health Jto whom was 
referred the communication ‘of .the city 


¢ board of health relative to detention hospi- 
. tal begs leave to report as follows: 
* That the communication of the city 


board of health be concurred in providing 
that the expeftise to repair said building 
will not exceed $500. also said board lo 
procure lease on property before expend- 
ing any money for repaira to the building. 
W. E. TRAGER. 
A. H. LEONARD, 
F. W. REDFERN. . 
iBy Ald. Trager— 
That report of the committee be adopte:. 
Adopted by the following vote: 


iB Yeas—Aid.. Avery, Burgesa Clapharm 

Doughts, Eddy, Fowler, Kiock, Leonard, 

is . Main, mogepen, Redfern, Sanders, Trager. 
13 


Nays—aAld. ‘Britten, Dymond, Howe.---3. 


' The committee on streets to whom wa? 

F * . peferred the petition for a curb and, gutter 
«= 1n Grove street begs leaye to refort as 
= follows’ 
= We ‘recoinmend the petition be granted. 
; W. ‘s. BRITTEN, 
a Fr. W, ERDFERN, 

e 0O</. Cc. HOWB, 
my Committee, 
Received and placed on file. 


- The committee on streets to When was 
aa referred the petition to pave Bancroft ave- 
a nue begs leave to report as follows: 

: We recommend the petition be granted. 


W. T.- BRITTEN, 
F, W. REDFERN, 
» «@ Oo. Cc. HOWB, 
Committce, 
Received und placed on file. 


The committee to whom wags referre‘l 
the extension of water mains in Elin. hurst 
addition begs leave to report ae follows: 

Whereas, The Electric Light and Water 

: Board has certain rules by’ which the) 
place their mains and in cases where there 
is not aenbugh taps to warrant them 2 
reasonable ‘return they will nat place such 
mains unless the property o-vners finance 
such extensions and be relmbursed as per 
agreement, we recoinmend if the property | 
owners are willing to finance such {ft- 
provements that the mains be éxtended er 
soon as possible. 
a A. E. DYMOND, =- 
A. H. OUGHTY, 
OSMOND C. HOWE. 


By Ald. Dymond— 
That report of committee ba aduptod. 
Carried, 


The committee on es to whom 
was referred the matter of constructing 
new sidewalk in front of property at ‘vl 
WN. Cedar street, owned by M. Frappier, 

- begs leave to report as follows: 
The sidewalk tn question was an old 
tar walk about six inches below. grade, 


> = 

















’ ~~ , | 
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a 
with some bad and dangerous cracks “in 
it. Three aldermen and the superintend- 
eno of public works examined this walk 
and decided it should be replaced with 
a new one. This committee is of the 
opinion that no injustice has been done, 


P G. R. EDDY. 
. KE. D, KLOCK, 
S. S. MAIN, 


By Ald. Eddy— 

That report of the committee pe 
adopted. 

Carried. 


& 


BONDS APPROVED, 


The dray license bond of Harry OO. 
Shrades as principal with _U. & Fidehyg 
& Guaranty Co. as surety, was approved. 

The huckster Hicense bond of Fred 


“Henry as principal with National Surety 


Co, as surety, was approved, 

The peddler license bond of Fred Steele 
as principal with. Globe Indemnity Ww. 
as surety, was approved. 

The dray license bond of wm. Hender- 
son as priftcipal with Globe -Indemnity 
Co, aB surety, was approved... ~ 

‘he dray license bond of Hugene Rydtr 
as principal with Carl F. Pirscher and 


Harold Krausg as sureties, was approved, 
The dray license bond of Leslie H. Rob- —__ 


inson as principal with J. W. Robinson 
and Edward Killian as suretion: was ap- 
proved. 


Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager-—16, 

Nays—None, 


MOTIONS, NOTICES AND 
RESOLUTIONS. 


By Ald. Sanders— 
Resolved by the city council of the city 
of Lansing: 


That the city clerk be and he is hereny 
directed to draw ‘an order on the city 
treasurer in favor of A. F. Holbrook for 
$8.64 for taxes on lots 98, 94 -and 96, 
Ulrich Sub. of Outlot A, Leslie Park Sub., 


he being entitled to exemption as a vet-. 


eran of the Civil War, said gum to be 
charged to the fund for uncollected taxes 
and abatements. 


Adopted by the following vote: ~ 


Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Me- 
Clellan, Redfern, Sanders, Trager-—-16. 


Nays—N on a, - 


_By Ald. Avery— * : 
Resolved by the city council of the chy 
of Lansing: oe. 


That the superintendent of public works 
be and is hereby instructed to purchase 
tires and tubes in wholesale lots from the 
Racine Tire and Rubber company at prices 
quoted, for use on the city cars an@d 
trucks. 


Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 








-_ y 
| 
ad ‘ 
, 6 
le Howe, Klock, Leonard, Mafn, Mc- 
Clellan, Redfern, Sanders, Trager—18. 


Nays—None, 


By Ald Leonard— 
Resolved by the city council of the city 
of , Lansing: 
* hat the city proceed with the construc- 
tion of the sewers in the district north of 
Potter park in accordance with the recom- 
mendation of the state sanitary engineer. 
Adopted by the following vote: 
Yeas—Alid. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Me- 
Clellan, Redfern, Sanders, Trager—16. 
Nays—None. ‘ ~ 


By Ald. Leonard— 
* Resolved by Ahe city council of the city 
of Lansifig: 
That the city board of health be tn- 
' structed to procure plans and specifications 
for a detention hospital to conform to the 
bond issue voted by the people at a pre- 
vious election and bond® gold and money 
now in treasury for same. 
< Adopted by the following vote: 
Yeas—Aild. Avery, Britten, 
Ciapham, 
ler, Howe, Klock, Leonard, Main, 
Clellan, Redfern, Sanders, Trager—16. 
Naya—None. \ 


By Ald. Avery— 
Resolved by the city council of the city 
of Lansing: 
y » That the bid of McHenry & Corr for the 
enclosed entrance to ladies’ rest room for 
the sum of $1,530 being the best and low- 
if * est bid, that same be and hereby is ac- 
cepted, and be it further resolved that the 
mayor and city clerk be directed to en- 
ecute a contract with the said McHenry 
| & Corr in behalf of the city of Lansing, 
according to said bid presented, and speci- 
fications on file. 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess. 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Kiock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager—16. 
Nays—None, 


Burgess, 
Me- 





| The following resolution was taken from 
, the table: 
i By Ald, Redfern— 
Resolved by the city council of the city 
} of Lansing: - 
That the city engineer be instructed 
7 when building new' curb and gutter wo 
) continue such curb in driveways from the 
' street curb and gutter to the «sidewalk 
‘ line, and/expense of same to be charged 
, to the abutting property. 
- By Ald. Avery— 

That the resolution be laia on the table 
| for one week and that the city attorney 
I file a writtén opinion as to whether tne 
ph expense can be charged to the abutting 
| property owners, also that he file an 

opinion to tbe sufficiency of the peti- 
tion of The property owners for a curb 

‘ on Grove street and not for a curb and 
gutter. 

. Carried. 


{By Ald. Leonard— 
‘ Resolved by the city council! of city 


" of Lansing: 
| | That the bidg for constructing sewers 


» 
, A Ss 
| | 
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oughty, Dymond, Eddy, Fow-. 


October 18, 19x90. 


. ' 

@ north of Potter park which were taiq on 
the table on September 27, 1920, be now 
taken from the table. 

Adopted by the following véte: 
Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mvy- 
Clellan, Redfern, Sanders, Trager—16. 
Nays—None. 


’ _* ' 
By Ald. Leonard — 
Resolved Wy the city council of the city 
y 4 


of etre | 

That the bid of E. J. Noyce for the 
construction of sewers nerth of Potter 
park being the best and lowest bid, the 
same be and hereby is accepted, and be 
it further resolved that the mayor and 
city clerk be directed to execute a con- 
tract with the sald E. J. Noyce in be- 
half of the city of Lansing, according to 
=“ bid presented, and specifications a 

e, 

The above resolution was placed on ime 
for one week in office of city clerk in 
accordance with section 92 of city gharter. 


By Ala, Avery— 


Whereas the Michigan United Railways 
company did execute and deliver to the 
city of Lansing its certain bond for the 
sum of $10,000 with the Fidelity and 
Deposi® Company ,of Maryland as surety 
thereon, on the 15th day of July, 1919, 7 
conditioned upon said Michigan, United 
Rallways company makfng certain defi- 
nite extensions of their system, vis, ~ 
double tracking their lines we the old 
to the new city limits on chigan.ave- ' 
nue, and extending a double track line to 
Olds ‘Motor Works, and laying the neces- 
Bary tracks off Baker street to relieve 
the congestion morning and evening at 
Reo Motor Car company’s plant; and 

Whereas it appears to this city council 
that all of said improvements have been 


completed by the said Michigan United 
Railways company; = 
Now, therefore, resolved that the 


Michigati” United Railways company as 
principal and the Fidelity and Deposit 
Company of Maryland as surety, be re- 
leaseg and discharged from further lia- 
bility upon gaid bond. 

Referred to committee on street ran- 
way. ~ 


By Ald. Leonard— 


e 

Resolved by the city council of the city 
of Lansing: 

That the city board of health be and 
they are hereby authorized to expend a 
sum _ not ceeding $600 for the pur: 
pose of having roof repaired on emer- 
gency hospital in accordance with cer- 
tain provisions named in health com- 
mittee report of this date. Cost of same 
to be charged to emergency hospital. 

Adopted by the following vote: . 

Yeas—-Ald. Avery, Britten, Burgess, , 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Kigck, Leonard, Main, Mo- 
Clellan, Redferrf, Sanders, Trager—16, ‘ 

Nays—None. 


By Ald. Leonard— 


Resolved by the city council of the 
ity of Langing: ‘*‘ 





‘a1 Area Districi 





October 18, 1920. 





That the city engineer be inatructed 
-to construct 150 feet of sewer in Hayford 
ave., from sewer north of Kalamazoo at. 
to four rods south of Kalamasoo at. 

Adopted by the following vote: 

Yeas — Ald, Avery, Britten, Burgesa, 
Clapham, Doughty, Dymond, HBddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 
lan, Redfern, Sanders, Trager—14. 
Nays—None, - 


By Ald. Leonard— 


Resolved, by the city council of the 
cliy of Lansing: 

That we re-consider the resolution of 
Oct. 11, 1920 in regard to the purchase 
of a Duplex truck for engineer’s depart- 
ment. 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, Clapham, 
Doughty, Eddy, Fowler, Leonard, Main, 
McClellan—9., 

Nays—Ald, Avery, Dymond, Howe, 
Klock, Redfern, Sanders, Trager—7. 

Resolution now being before the council 
it was moved by Ald. Howe that the 
same be laid on the table for one week, 

Lost by the following vote: 

Yeas — Alc. Avery, Dyménd, 
Klock,# Redfern, Sanders, Trager—?7. 

Nays—Ald. Britten, Burgess, Clapham, 
Doughty, Eddy, Fowler, Leonard, Main, 
McClellan—9. 

By Ald. Leonard— 

Resolved by the city council of the 
city of Lansing: 

That the resolution be amended go 
as to read, a Reo Speedwagon in place 
of Duplex truck. 

Adopted by the féllowing vote: 

Yeas —- Ald, Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow-: 
ler, Howe, Klock, Leonard, Matin, McClel- 
lan, Redfern, Sanders, Trager—16, 


Nays—None. 

The resolution as amended now being 
before the council, it was, 

Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, Clap- 
ham, Doughty, Eddy, Fowler, Leonard, 
Main, Met'lellan.—t10. ” 
Naye—Dymond, Howe, Klo¢k, Redfern, 
Sanders Trager.—6, 


Howe, ~ 


By ala. Burgese— 

Resolved by the city council of the 
city of Lansing: 

That when we adjourn, that it be until 
one week from tomorrow evening. 

Carried. ; 


SPECIAL ASSESSMENT ROLL TO 
ACTUAL COST. 


By Ald. Britten— 


Resolved by the city council 
city of Lansing: ‘ 


That th-, special assessment rol} for 
graveling the following named streets: 

Coleman ave., from Barnes ave. to 
Moores River Drive; Glenn st., from Logan 
st. to Bert st.; Maesachusetts ave., from 
®North to Whyte st.; Middle at., Main st. 
to St. Joseph st.; Vermont ave., from 
North st. to N. city Mmits be returned to 
the city assessors for correction to actual 
cost, as reported by the Supt. of Public 
Works this day, which shall then be re- 


of the 
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turned to this council at its next regular 
meeting. 

Adopted by the following vote: 

Yeas — Ald, Avery, Britten, Burgess, 
Ciapham, Doughty, Dymond, Eddy, Fow- 
fer, Howe, Klock, Leonard, Main, McClel- 
lan, Redfern, Sanders, Trager—té, 

Nays—None. 


a 
PUBLIO™®MPROVEMENT I. 


By Ald. Britten— 

Resolved by the city council of the 
city of Lansing: . 

That Is ig a public neecerity, and it 43 
hereby determined to grade and gravel 
Francis ave., from Michigan ave. to 
Elizabeth at 

That the city engineer be and hereby 
is directed to estimate the kind and 
Quaniity of material to be used therefor, 
and to estimate in detail the probable 
cost and expense of such work and of 
the materials to be used ther in, and 
make a record thereof in his office, and 
Cause td be prepared so far as is nec- 
‘essary, Plans and specifications for such 
work, and to prepare a profile of such 


Portion of said street and#Sreport his de~, 


termination, estimate and plans to the 
city council at its next regular meeting, 
Or as soon thereafter as possible, as re- 
quired by the charier of said city. 

Adopted by the fellowing vote: 

Yeas —- Aid, Avery, Britten, Burgesa, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 
lan, sRedfern, Sanders, Trager—16. 

Na¥s—None. 


By Ald. Britten— 

. Resolved by the city council 
city of Lansing: 

That it is a public necessity, and it is 
hereby determined to gravel Eaton road, 
Strathmore road to Greenlawn ave.; 
Greenlawn ave., Eaton road to Wayburn 
road and Weyburn road from Greenlawn 
wave. to Strathmore road. 

That the city apgineer be and here- 
by is directed to estimate the kind and 
quantity of material to be used there- 
for, and to estimate in detail the prob- 
able cost and expense of such work and 
of the materials to be used therein, and 
make a record therepf in his office, and 
Cause to be prepared so far ag necessary, 
plans and specifications for such work, 
and to prepare a profile of such portion 
Oo” s', 2T14 ‘aoe f‘apmi °- 

and plana to the city 


of the 


tion, estimate 
council at its next regular meeting, or as 
soon thereafter as possible, as required 
by the charter of. said city. 

Adopted by tbe following vote: 

Yeas — Ald, Avery, Britten, Burgesa, 
Clapham, Doughty, Dymond, Bddy, Fow- 
ler Howe, Klock, Leonard, Main, McClel- 
lan, Redfern, Sanders, Trager—16. 

Nays—None. 

' we 
By Ald. Britten— 

Resolved by the city council of the 
city of Lansing: 

That it ig x public necessity, and it 1s 
hereby determined to grade Weldon ave., 
from Teawhbrd ct to "t. Hope ave. and Ed- 
ward st. from Weldon st. to Moores road, 

That the city engineer be and hereby 
fs directed to estimate the kind and 








for, and and to estimate 
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quantity of material to be used therefor, 
‘and to estimate in detail the probable 
cost and expense of such work and of the 
materials to be used therein, and make a 


record thereof in his office, and cause to 
be prepared so far as necessary, plana 
and specifications for such work, and to 
prepare a profile of such portion of said 
street and report his determination, eés- 
timate and plang to the ety*council at its 
next regular meeting, or as soon there- 
after as possible, as required by the 
charter of said city: 

Adopted by the following vote: 

Yeas — Ald, Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 
fan, Redfern, Sanders, Trager—16. 

_ Nays—None. 


By Ald. Britten— 
Resolved by the city council of the 


city of Lansing: 


That it is a public necessity, and {ft is 
hereby determined to construcé a curh and 
gutter on Grove at. 

“That the city engineer be and hereby 
Is directed to estimate the kind and 
quantity of terial to wai used there- 

n detail the 
probably cost and expense of such work, 
and of the materials to be used therein, 
and make a record thereof in his office, 
and cause to be prepared so far as nec- 
essary, plans and specifications for auch 
work, and to prepare a profile of such 
portion of said street and report his de- 
termination, estimate and plans to the 
city council at its next regular meeting, or 
as soon thereafter as possible, as re- 
quired by the charter of said city. 

_Adopted by the following vote: 

Yeas — Ald. Avery, Britten, Burgess, 
€lapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 
lan,’ Redfern, Sanders, Trager—1i6, 

Nays—None. 

By Ald. Britten— 


Resolved by the city council of the city_ 


of Lansing: 
That it is a public necessity, and it is 
hereby determined to pave Bancroft ave- 


nue from Butler to east end ot strect. 


That the city engineer be and hereby 
ig directdd to estimate the kind and quan- 
tity of material to be used therefor, and 
to estimate in detail the probable cot and 
expense of such work and of tue mater- 
jels to be used therein, and make a record 
thereof in his office, and cause to be pre- 
pared so far as necessary, plans anc sype- 
cifications for such work, and to prepare a 
profile of such portion of said street and 
report his determination, estimate and 
plans to the city council at its.next regn- 
jar meeting, or-a@a soon thereafter us pous- 
sible, as recuired by the charter af said 
city. f 
Adopted by the following vote: 

Yeas — Ald. Avery, Britten, Burgess, 
‘Clapham, Doughty, Dymond, Eddy, Fow- 
ler® Howe, Klock, Leonard, Main, McClel- 
lan; Redfern, Sanders, Trager—16. 

Nays—None. 


PUBLIC IMPROVEMENT IV. 
By. Ald. Britten— j 
Resolved by the city council of the city 


of Lansing: 
That the special assessment roll fr 


» 


October 18, 1920, 


grading Hayford avenue from Prospect 
street to Kalamazoo street as returiied by 
the city assessor (as amended by the cily 
councll upon review) be and the sain: ‘s 


hereby ratifled ond confirmed, and that: 


the mayor be and hereby is directed io 
affix within ten d&@ys, his warrant direot- 


ing the city treasurer to collect said tux . 


7° er before’ the 30th day of November, 
20, .. 

Adopted by the following vote: 

Yeas — Ald, Avery, Britten, Burgesa, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 
lan, Redfern, Sanders, Trager—16, 


Nays—None, 


By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: * 

That the special assessment roll for 
constructing a curb and gutter on Mahlon 
street from Sheridan to Franklin avenus 
as returned by the city assessor (as 
umended by the city council upen review) 
be and the same is lereby ratified and 
confirmed, and that the mayor be and 
hereby is directed to affix within ten days, 
his warrant.directing the dity treasurer to 
collect said tax on or befcre the 80th day 
ef November, 1920.7 

Adopted by the following vote: 

Yeas — Ald. Avery, Britten, Burgesa, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McCle}- 
ian, Redfern, Sanders, Trager—tlé. 


Nays—None. 


By Ald. Britten— 


Resolved by the city council of the city 
of Lansing: 


That the special assessment roll for con- 
structing a curb and gutter in Allen 
Street, from Michigan avenue to Kalama- 
zoo street, as returned by the city as- 
seassor (as amended by the city counct) 
upon review) be and the same is hereby 
ratified and confirmed,. and that the 
mayor be and hereby is directed to affix 
within ten days, his warrant directing 
the city treasurer to collect said tax on 
or before the 80th day of November, 1929. 

Adopted by the following vote: 

Yeas—Ald, Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Me- 
Clellan, Redfern, Sanders, Trager—16, 

Nays—None, 


By Ald. Britten-—~ 
Resolved by the city counci)] of the clty 
of Lansing: 


That the special assessment roll ivr 
constructing curb and. gutter on’ Clifford 
street, from Michigan avenue to Bureka 
Street as returned by the city assessor 
{as amended by the city council upon re- 
view) be and the same is hereby ratified 
and confirmed, and that the mayor be 
and hereby is directed to affix within ten 
days, his warrant direoting the city treas- 
urer to collect said tax on or befote the 
30th day of November, 1920. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Kiock, Leonard, Main, Me- 
Clellan, Redfern, Sanders, Trager—16. 

Naye—None, 
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October 18, 1920. 


By Aid. Britten— 7” 

“Resolved by the city’ council of the city 
of Lansing: 

That the special assessmen: roll for 
constructing a curb and gutter on Wash- 
tenaw street, from Pine street to Eutler 
street as returned by the city assessor 
(as amended by the city council upon 
review) be and the same is hereby ratified 
Z and confirmed, and-«that the mayor be 
and hereby is directeqd to affix within 
ten days, his warrant directing the city 
treasurer to collect said tax on or be- 
fore the 30th day of November, 1920. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
jer, Howe, Kiock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager—16. 

Nays—None. 





By Ald, Britten— 

Resolved by the city council of the city 
of Lansing: 

That the special assessment roll for 
constructing a curb and gutter on Main 
street, from Middle street to West satree: 
as returned by the city assessor (as 
, amended by the city council upon review) 
be and the same is hereby ratified and 
confirmed, and that the mayor be and 
_hereby {# directed to affix witHin ten 
days, his warrant directing the city 
treasurer to collect said tax on or before 
the 30th day of November, 1920. 

Adopted by the following vote: 

1 Yeas ~~ Ald, Avery, Britten, Burgess, 
Clapham, Doughty, Dymend, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 

4 lan, Redfern, Sanders, Trager—16. 

Nays—-None, 


By Ald. ‘Britten— 


«© Resolved by the city council of the city: 


of Lansing: 
That the special assessment rol! ior 
- constructing a curb anqg gutter on Kala- 
mazoo street, from Jones street to Holmes 
street as returned by the city assessor 
(as amended by the city council upon re- 
view) be and the same is hereby rati- 
fled and confirmed, and that the mayor 
be and hereby is directed to affix within 
-ten days, hig warrant directing the city 
treasurer to collect gaid tax on or before 
the 30th day of November, 1920. 
Adopted by the following vote: 
Yeas -- Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
= ler, Howe, Kiock, Leonard, Main, McClel- 
lan, Redfern, Sanders, Trager—16. 
Nays—None. é 


By Ald. Bri.ten— 

Resolved by the city council of the city 
of Lansing: 

That the special assessment roll tor 
constructing a curb and gutter on Middle 
street, from Malin street to St. Joseph 
street as returned by the city assessur 
(ag amended by the city council upon re- 
view) be and the same is hereby ratified 
and confirmed, and that the mayor be 
and hereby is directed to affix within ten 
days, his warrant directing the city 
treasurer to collect said tax on or before 
the 30th day of November, 1930. 

Adopted by the following vote: 

Yeas —- Ald, Avery, Britten, Burgess, 


Clapham, Doughty, Dymond, Eddy, Fow- 
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“fer, Howe, Klock, Leonard, Main, McCuiei- 
tan, Redfern, Sanders, Trager—1t6. 
Nays—None. 


By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That the special assessment roll for 
conatructing a ¢turb and gutter on Wall 
street, from Center street to Cedar street 
as returned by the city assessor (as 
amended by the city council upon re- 
view) be and the same is hereby ratified 
and confirmed, and that the mayor be 
and hereby is directed to affix within ten 
days, his warrant directing the city 
treasurer to oodliect gaid tax on or before 
the 30th day of November, 1920. 

Adopted by the following vote: 

Yeas — Ald, Avery, Britten, Burgess, 
Ciapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 
lan, Redfern, Sandets, Trager—16 

Nays—None. 


By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That the speelal assessment rol for con- 
structing a curb and guiter on Cleveland 
stveet from May etree: to Sheridan street 
as returned by the city assessor (as 
amended by the city council npon review) 
be and the game is hereby ratified and con- 
firmed, and that the mayor be and hereby 
is directed to affix within ten days, his 
warrant directing the city treasurer .to 
cullect said tax on or hefore the 30th day 
of November, 1920. 

Yeas — Ald, Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 
lan, Redfern, Sanders, Trager—16. 

Naysa—None, 


PUBLIC IMEROVEMENT VV. 


Ratifying and confirming supplementary 
roil, 


By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That the supplementary special assess- 
ment roll for grading Main street from 
Middle street to West strest as returned hv 
the city assessor be and the sume is hereby 
ratified and confirmed, and that the mayor 
be and hereby is directed to affix withir 
ten days, his warrant directing the city 
treasurer to refund to all persons who have 
paid said tax as originally assessed the* 
pro rata amount of difference as showr in 
said supplementary roll, and collect ail 
ur:paid tax as rhown on said roll on or 
before Noveniber 30, 1920. 

Adopted by the following vote: 

Yeas — Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 
lan. Redfern. Sanders, Trager—16. 

Nays—None. 


CONSTRUCTION OF SEWERS AND «= 
DRAINS, III. 


By Ald. Leonard— & 
Resolved by the city council of the 
city of Lansing: 
Whereas, Notice to taxpayera and per- 


—— 


SS ee 


fon, 








~ ghal, be built in fro 


10 


ons interested in the construction of 
50 feet of sewer in Hayford ave., from 
sewer north of Kalamazoo st. in the 
Tol] Gate sewer and drain district of the 
city of Lansing, having been duly glven as 
required by the charter of said city, and 
the said city ,council~after hearing divers 
suggestions and objections by such Persons 
fo interested, at the timd and place pro- 
vided in such notice to the plans and 
necessity of such improvement, and after 
due consideration, it is hereby determined 
by sald city council that such sewer is a 
necessary public improvement; and it is de- 
termined by such city council] to construct 
the same as originally set forth in a reso- 
lution adopted by such c{ty conneil on the 
13th dgy of Sept. A. 1920, together 
with cessary manholes, catch basins 
and laterals therefrom. 

And that the plat and diagram as 
returned by the city engineer be and the 
same is hereby acort 47 and thnt ft 7: 
recorded in the book of* sewer records in 
the offide of the city clerk, and it is 
further resolved, That. the portion, of 
the city deemed to be abecially benefited 


by said improvement is all lots, parts 
of lets and pieces of land within the 
district specifically described and set 


forth in #2 resolution of said eity coun- 
ceil, for the construction of said sewer 
Passed upon the 13th day of Sept. A. D. 
1920, excepting from said described dis- 
trics al) public streets and alleys. 

That the estimated expense of such im- 
provement is $120 of which one-slxth or 
$29 shall be paid from the general sewer 


fund and the remainder or $100, shall 
he defrayed by special assossnent, upon 
all taxable lands and premises, within 


the district above described in proportion 
to the benefits accruing to each parcel 
respectively from the construction of such 
sewer, and upon the owners and occupants 
of the houses and lands within said dis- 
trict in proportion to the advantage which 
shail accrue from the construction of 
such sewer. ‘ 
That the city assessors be and hereby 
are instructed to make an assessment in 
accordance with the terms of the above 
resolution, and report the same to this 
council at the next regular meeting, or 
as soon thereafter as may be. 
Adopted by the following vote: 
Yeas,— Ald. Avery, Britten, Durgesa, 
Claphah, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel; 
lan, Redfern, Sanders, Trager-—~16. 
Nays—None. 


a SIDEWALK RESOLUTION. 


By Ald. Eddy— 
Resolved by the city council 
city of Lansing: 


of the 


That it is a necessary public improve-_ 


ment and it is hereby determined that a 
new artificial stone sidewalk, aix feet wide 
of lot 277, Foster 
Farm Addition on the east side of Foster 
ave., owned by Paul . Lane. 

Also in front of lot 278, Foster Farm 
Addition on the east side of Foster ave., 


@owned by C. J. Amiss. 


Also in front of lot 279, Foster Farm 
Addition on the east side of Foster ave., 
owned W R. Shively. 

Also in front of lot 280 Foster Farm Ad- 
dition on the east side of Foster ave., 
owned by O. V. Reeves estate. 
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Also in front of lot 281, Foster Farm 
Addition, on the east side of Foster ave., 
owned by J. Doane. 

Also in front of lot 282, Foster Farm 
Addition on the east side of Foster ave., 
owned by R. A. Hartman. 

Also in front of lot 283 Foster arm 
Addition, on the east side of Foster ave., 
owned by J. W. Bailey company. 

Also in front-of lot 284, Foster Farm 
Addition on the east side of Foster ave., 
owned by Wilson Smith and that the 
owners of said above described ‘ands he 
and are hereby required to build the 
same and in accordance with the specifi- 
cations on file in the office of the city 
engftreer on or before the 27th day of 
Nov. 1920. : 

That the superintendent of Public Works 
is authorized and directed to proceed to 
construct such artificial stone walk in 
front of the above described premises after 
the expiration of said date, upon the 
failure of the owner or owners of the 
parcels herein described to construct the 
same as hereby required; and that the ex- 
pense of constructing the same ghall be 
paid out of the contingent fund, and the 
city assecsors are hereby d rected to ussess 
the expenses of constructing the same 
against said deacribed land as provided 
by section five of Ordinance No. 23, of 
the Revised Ordinances of the city of 
Lansing, and ohapter 17 of the city 
charter, : 

The city clerk is directed to give due 
notice hereof by publication of a notice of 
this resolution. for three successive days 
as provided by said ordinance No. 23. 

Adopted ‘by the following vote: 

Yeas — Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe,. Klock, Leonard, Main, McClel- 
lan, Redfern, Sanders’ Trager—16, 

Naysa—None. 


*  onpINANcEs. 


By. Ald. Fowler— 

That the council rerolyg itself into a 
committee of the whole to consider or- 
dinances, 

Carried. 


The mayor called Ald. Fowler to the 
chair to preside over the comittee of the 
whale. After some time spent in the com- 
mittee of the whole, the committee arose 
and thrcugh its chairman reported that 
it had considered an ordinance entitled 
“An ordinanre to amend section 6 of 
an ordinance entitled ‘An ordinance to 
regulate traffic and the use- of carta, 


wagons, dmays, coaches, omnibuses, bi- 
cycles, motorcycles, automobiles and 
every description of carriages, motors 


and vehicles propelled or driven by motive 
power or otherwise on the satreets of the 


4 


* 


city of Lansing,’” and would recommend: 


that the~Bame be passed. 

Council then resumed regular session. 
By Ald. Fowler— 

That rule No. 23 be suapended and the 
amendment to sec. 6 of the g0 called 
“Traffic ordinance’’ be now read a third 
time, 

Adopted by the following vote. 

Yeas — Ald. Avery, Britten, Burgens, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Kiock, Leonard, Main, McClel- 
lan, Redfern, Sanders, Trager—16. 

Nays—None. 
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October 18, 1920. 


The ordinance under consideration was 


.- then read a third time as follows: 


An ordinance to amend Section 6 of an 
Ordinance entitled: “An Ordinance to reg- 
ulate traffic and the use of carts, wagons, 
drays, coaches, omnibuses, bicycles, mo- 
torcycles, automobiles and every descrip- 
tion of carriages, motor and vehicles pro- 
pelled or driven by motive power or other- 
wise on the atreets of the city of Lansing,” 
as passed by the city council on Auguat 
26th, 1920. 

The city of Lansing ordains: 

Section 1. Section 6 of an ordinance 
Passed by the city council August 26th, 
1920, entitled, ‘An ordinance to regulate 
traffic and the use of carts, wagons, 
drays, coaches, omnibuses, bicycles, mo- 
torcycies, automobiles and every descrip- 
tion «. Carriages, motors and vehicles pro- 
pelled or driven by imotive power or noth- 
erwise on the atreets of the city of Lan- 
sing,’’ is hereby amended to read as fol- 
lows: 

Section 6. All vehicles shall, except as 
hereinafter: providec. be parked parallel 
to and within two feet of the curb, pro- 
vided that on.streets which are not equip- 
ped with a curb that auch vehicles shall 
Park parallel to and within two feet of 
the gutter line. Provided further, that 
all vehicles shall be parked parallel on 
but one side of the following streets, viz, 
on Ottawa street west between Washing- 
ton avenue and Walnut atreet on the north 
Bide of Ottaw gt-eet; en View ni: re 
west between Capitol avenue and Walnut 
street on the south side of Allegan street; 
on Washington avenue south from the 
Grand “ronk rracts t> Ruker sixyget on 
the west side of Washington avenue; on 
Baker street from Washington avenue to 
Cedar street cr the south aide of Baker 
street; on Isaac street from Chestnut 
street to Logan street on the north side of 
Issac street; on Logan street south from 
Isaac street to the Grand Trunk railway 
tracks on the west side of Logan atreet, 
on Capitol avenue south from Kalamazoo 
street to Lenawee street on the east side 
of Capitol avenue; on Townsend street 
from Kalamazoo street to Lenawee street 
on the west side of Townsend street, Pro- 
vided further, that no vehicles shall be 
parked in the north half of the block on 
Washington avenue between Shiawassee 
street and Genesee street. Provided fur- 
ther, that on Washington avenue from 
Lenawee atreet to the middle of the block 
between Shiawassee street and Genesee 
street and on Michigan avenue from Cap- 
itel avenue to the M. C. R. R. tracks all 
vehicles shall be parked at an angle of 456 
degrees, and shall not be parked on said 
last named avenues within such district 
and also on Allegan atreet from Capitol 
avenue to Grand avenue and an Crt vives 
street from Capitol avenue to Grand ave- 
nue, for a longer perlod than two hours 
between the tors «-' 8:0% . m nnd &:00 
Pp. m. Provided further, that on Turner 
street from Franklin avenue to Clinton 
Ptieet un‘? on Washinsion a:enue north 
from a point 66 feet south of Franklin 
avenue, and’ north to Willow street, all 
vehicles shall be parked at an angle of 
45 degrees. No vehicle shall be parked 
for a distance of thirty feet in front of 
the entrance of hotels and theaters, pro- 
vided that the chief of pollce causes suit- 
abe ‘“‘i;0 Parking’’ sign; to ce placed in 
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front of said theater and hotel entrances, 
No vehicle shall double park on any 
street. No vehicle shall stop on any 
crosswalk. No vehicle shall stop with tts 


left ride ra) the curh, No 7 Wk 
shall park within fifteen feet of any 
fire hydrant. Every vehicle, when left 


standing on any street, if not in the Imme- 
diate presence or contro} ‘of the driver or 
operator, shall, if propelled by horse the 
said horse shall be hitched, and if a motor 
vehicle shal! have its engine or other 
propelling mechanism or motive power 
stopped or not running 
By Ald. Fowler— 

That the rules be suspended and the 
amendment to the so called “Traffic Or- 


dinance” just read a third time be now 
Passed. 

Adopted by the following vote: 

Yeas — Ald, Avery, Britten, Burgess, 


Clapham, Doughty, Dymond, Hddy, Fow-. 
ler, Howe, Klock, Leonard; Main, McClel- 
lan, Redfern, Sanders, Trager-—-14. 
Nays-——None. 
GENERAL ORDER 


Slaims Allowed. 


Claimant Bndorser Amt, 
Grayling C..y Tel. Co. J. A. Hum- 

po, eee © seme vem ees us sels « 0 
F. J. Blanding Co., J. A. Humphrey 2.03 


Lansing Vul. Wks., J. A. Humphrey 7.76 


Wm. H. Davis, J. ‘A. Humphrey.... 64.90 
H. J. Caulkins & Co., J. A. Humes 

phrey osetrteeuesne ose eo eaneoetreate 72 8 e6 89.16 
Cora Minnis, J. A. Humphrey...... §.00 
P. H. Mallen Co., J. A. Humphrey 25.00 
Alva F. Watkins Co., J. A. Hum- 

Dhrey «..0s-s fe 19.16 
I'd Water & Elec. "Light ‘Com, “ 

A. Humphrey ........ 2.66 
J. A. Humphrey, J. A. Humphrey 12.93 
F. J. Blanding Co., J. A. Humphrey 32.35 
Wynkoop, Hallenbeck, Crawford 

Co.,, J. A. Humphrey.......... 2.76 
Henry Washington, J. A. Humphrey 9.00 
Capital Glass Co., J, A. Humphrey 7.560 
W. S. Robbins, J. A. Humphrey... $1.57 
Wm, Clark, J. A. Humphrey...... 4 50 


R. W. Smith, et al., H. L. Bancroft 923.90 


Mich. Rub. Rep. Co., H. L. Bancroft 31.80 
Mich. Rub. Rep. Co, H. L. Bancroft 31.95 
Christian Guenther, H. L. Bancroft 22.90 
H. L. Bancroft, H. L. Bancroft.... 4.37 
N. Side Elec. Shop, H. L. Bancroft 54.36 
O. J. Shuon, H, L. Bancroft..... oo 24.49 
A. D. Donnelley, et al., Jos. Beck 624.51 
D. B. DeNio, J. A. Parsons. 28.00 
Bludeau, Seibert & Gates, F. A. * 
CREED og 0% 0 Bis bas ED .o. 37,00 


Frieda A. Schneider, F. A. Schneider 936.50 


City Treasurer, F. A.\,Schneider.. 735.00 
Bludeau, Siebert & Gates., F. H. 
Presley *eneeatPapevaesvpeoeesveean ose aenpeaetve 45. 26 


Mich. Children oma, F, H, Presley 463.40 
Burroughs Adding Machine Co., F. 


Hi. Presley .vicsvec cs = ttt, a 5.20 
Wynkoop, Hallenbeck, Crawford Co. “" 

F. H. Presley ...... wocrececscce BU 
Cc. J, Fee, Cy J. Win cav vice 8.71 
W. B. Kirby, Sec’y, A. McDonald. ° 6.20 
Wm. Clark, A. Seymour.......... 18,00 
Wm. Clark, ih “CS. Laycock. eet 1.00 
F. Furgess, et al., O. E. Eckert.... 962.23 
H. Simoftts, et al., O. E. Eckert.... 741.98 
Cc. Fitzsimmons, O. E. Eckert...... 522.40 


Geo. Hutchins, et al., O. E. Eckert 628.33 


, oe ee 


oe ere 
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The Tisch-Hine Co, O. E. Eckert. 


=" 


_ 


i” 


«Jacob Stahl, O. E. 


- Gohr Bros. Con. 


Phil oe A. Winegar, A. Wine- 
.B, eN. Rounaville, A. Winegar...*. 


t-;,"* 
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Heller’ Bros., O. E. Eckert........ 412.36 McHenry & Corr, A. Winegar....1144.90 


The Briggs Co., O. E. Eckert... .1911.28 
Brown-Gordon Co., O. E. Eckert. .1317. 25 
Lumber Bros., O. E. Eckert...... 296.18 
John Bray, O. E. Eckert..., 34.00 
John Bray, O. E. Eckert. eves 10.00 
Worden Grocer Co., O. E. ‘Eckert. . 1.90 
Co., O. E. Eckert... $17.25 
Mich. Brass & Iron Co,, O. E. Eckert 18.25 
Mich. Central R. R., O. EB. Eckert. 294.23 
Hoyt Woodman, O. HB. Eckert. . 177.40 


Young Bros. & Daly, O. E. Bekert. .1585.46 
260.00 


Reo Motor Car Co., O. E. Eckert... 
Frederick Post Co., O. E. Eckert... 
Taylor Inst. Co., O. E. Eckert..... 
Hawks Tire & Rubber, Co. O. E. 
Eckert 

W. B. Kirby, Secy., O. E. Eckert. 
Mckert.iss+-s+ 

Allen & DeKleine, O. EB. Bekert. a ies 7.84 
- Solvay Process Co., O. HB. Eckert 366.75 
John Bray, O. E. Hckert.... 107.60 
August DePorter, O. B. Bckert.. 254.00 
- Gohr Bros. Contracting Co., O. BE. 
EP ecm centveetesctecs BOMLOe 
H. F. Heath, A. Winegar.. — 2.75 
Central Welding Co., A. Wingear. 1.60 
Allen & DeKEleine, A. Winegar.... 8.40 
Mich. Central R. R., A. Winegar .70 
Dunham Hardware Co., A. Winegar 16.96 
Capital Casting Co., .* Winegar 164.37 


334.70 
16.39 
28.37 


segue se eoeseeansebBacesoesre ees 


eee 


Brown-Gordon Co., A. Winegar.... 


Bi-Later Fire Hose Co., A. Wi 
a A wae 910. 76 
Glen L. Bush, A. Winegar........ 63.00 
J. @ Huber, A. ‘Winegar ssueencs « econ 
Western Wheeled Scraper Co., A. 

WiteRht « 5 enhine Moats LEE 
Stabler & Kenter, A. Winegar.... 33.00 
The Briggs Co., A. Winegar ...... 80.63 
W. B. Kirby, Secy., A. Winegar.. 141.44 
American Laundry Co., A. Winegar 6.19 
Hoyt Woodman, A. Winegar...... 44.62 
Elgin Sales Corp., A. Winegar.... 174,72 
Walters & Son, A. Winegar .... 3.70 
Barker-Fowler Elec, Co., A. Wine- 
gar * eeseseveteseeeenvne see naeenaeeeaaene 89.67 
Young Bros. & Daly, A. Winegar 144.26 
Geo. Toman, et al, A. Winegar.. 688.97 
Howard Derhammer, et al, A. 

Wineget . . seven ss eouds Sbaee 
A. ©. Sack, et al, A. Winegar o-+-1887.91 
West saiptiaees Go., George 

Pegg aeet@PWatecseennaes teense enest 3.50 
Caineataas & Co., Geo. R. Pegg... €.00 
City Treasurer, J. S. Bennett.... 19.63 

Adopted by the following vote: 

Yeas — Ald. Avery, Britten, Burgesa, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 
lan, Redfern, Sanders, Trager—16. 

Nays—None, ~ 

Council adjourned until Tuesday even- 
ing, Oct. 26th, 


_JUDSON A. PARSONS, 
City Clerk. 
Oct. 28, 1920. 


City Clerk’s office, 








-_ 








_ PROCEEDINGS 


OF THE 


CITY COUNCIL 


OFFICIAL . 


_ | Som “a a ae ae a ae —— = 





Official Proceedings, Tuesday, October 26, 1920. 


City Council Rooma, 

Lansing, Oct. 26, 1920. 

The city council met in regular session 
and was called to order by Mayor B. A. 


Kyos. 

Roll call: 

Present—Ald, Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 
lan, Redfern, Sanders, Trager—16. 

Absent—None, 


The record of the previous session was 
approved as printed. 


PETITIONS AND COMMUNICATIONS. 


A communication was received from 
Mrs. Agnes Wilson relative to sidewalk 


-in front of her property being torn up 


and replaced by a new one and protesting 
against same, 
Referred to committee on sidewalks. 


A communication was received from A, 
C. Laycock relative to compensation for 
his services in overseeing work of re- 
decorating the city hall. 

, Referred to committee on public build- 
nga. 


dg ers: a plat to be known as Pasa- 
dena bdivision on s w % of Sec. 8, 
was presented for approval by the city 
council. 

Referred to committee on streets. 


A communication was received from 
Chas. J. Davig relative to installment paid 
on special assessment for paving Holmes 
street under protest, and asking that the 
amount paid on said assessment amount- 
ing to $350.65 be refunded, 

Referred to city attorney and com- 
-waiitee on streets. 


Notice of pendency 6f, proceedings to 
vacate a portion of. Robert street was 
filed by the General Motors Cérporation, 
Olds Motor Works. 


Referred to the city attorney and com- 
mittee on streets. — 


A communication was received from 
W. B. Oakes, agent for the Grand Trunk 
Ry. system relative to replanking Cedar 
atreet crossing. 

Received and placed on file. 


A communication was received from 
Mrs. H. J. Smith asking that the Kramer 
Iron & Metal Co. be required to conduct 
their business in such a way as not to’ be 
a nuisance-fo adjoining property. 

Referred to chief of police, 


A request was received from four prop- 
erty owners on Atlas street to defer the 
building of sidewalk until early spring. 

On motion of Ald. Eddy the prayer of 
the petitioners was granted. 


Honorable Mayor and City Council, 
City of Lansing, Michigan. 
Gentlemen: 

We have noted in the council proceed- 
ings of October 18th, your intention to 
proceed with the construction of a seg- 
mental block sewer from Pennsylvania 
avenue to the Red Cedar river crossing 
through city property under control.:of 
our board. 

A* the regular meeting of this board 
October 25th, a resolution was unani- 
mously adopted instructing the writer to 
enter written protest on behalf of the 
board against this kind of construction. 
It is the belief of the board that the only 
positively safe method of construction 
through this ground for the propér pro- 
tection of the city’s water supply is to 
build this sewer of cast iron hub and 
spigot pipe with leaded joints. 

Yours respectfully, 
BOARD OF WATER AND ELECTRIC 
LIGHT COMMISSIONBERA, 
Oscar E. Bulkeley, 
Acting Supt. 

Referred to the committee on sewers 

and city engineer. 














ea 





REPORTS OF CITY OFFICERS. 


The report of the city treasurer for the 
month of September, 1920, was received 
and referred to the committee on auditing. 

The report of the sealer of welghts and 
measures for the week ending Oct. 20, 
1920, was received and placed on file. 


A communication was received from the 
city attorney in,regard to taking action 
on a certain eeealetian and the recon- 


sideration of a resolution and the matter 


of a consideration of @® resolution being 
passed by less than a two-thirds vote; 
also the matter of the purchase of a truck 
or speed wagon from the truck fund in 
the city engineer’s department. 

Reecived and placed on file, 

A communication was received from 
the city attorney in the matter of con- 
tinuing curb from gutter and curb line to 
sidewalk line. Sufficiency of petition of 
property owners on Grove street for a 


curb. 


Received and placed on file, 
{ 
A communication was received from the 
city attorney in regard to appointment 
of members of water and electric Nght 
board as to numbers of one _ political 
party. 


Received and placed on file. 


Hon. mayor and city council of the city 
of Lansing: 
Gentlemen: 

I herewith submit to pour honorable 
body the supplementary special assess- 
ment roll for gravel on Massachusetts ave- 
nue, from North street to Why*‘e atreet, 
a@s corrected to actual cost. 


Also the supplementary special assess- 
ment roll for gravel on Vermont avenue, 
from North street to the north city limits, 
ag corrected to actual cost. 


Respectfully submitted, 
WM. C. HINMAN, Assessor. 
Received and placed on file. 


To the honorable mayor and city counci): 
Gentlemen: 

I herewith submit supplementary special 
assessment roli, corrected to actual cost, 
for the following: 

Graveling Middle street from Main street 
to St. Joseph street. 

Graveling Coleman avenue from Barnes 
avenue to Moores River Drive. 

Respectfully, 
HAROLD H. CAMPBELL 

Received and placed on file, 


To the honorable mayor and city council 
of the city of Lansing: 

Gentlemen: 
I herewith present you with plans and 


estimate of cost for the following named- 


improvements: 


Curb and gutter on Lenawee atreet, 
from Butler street to Logan street. 
Hstimated cost ...sesecvccees -» - $1809.00 
Intersections and 20% of balance 


paid by general paving fund.. 803.40 





To be assessed ..... 


ea eee seon 


“aq 
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4 
Graveling Marcus street, from Clemens 
avenue to irview avenue... 
Estimated cost ........ccece02. $177.00 
Highth ward highway fund...... 14.16 





To be assessed oo wee ee este estetaas $162.84 
Graveling Hayford avenue, from Kala- 

mazoo street to Prospec street. 

Estimated cost... oeee $234.00 





Eighth ward highway a 39.25 
To be assessed ~*@e7eovoeeeaveeseoe *esveaesrt $204.75 
Paving Pine street, from St. Joseph 


street to Isaac street. 
Estimated cost oor eee nee ees weeee $17,707.00 





Intersections .........$4687.20 
20% of balance...... 2608.96 

nm 7291.16 
To Be assessed ...... $10,416.84 


L 4 

Sewer irf Porter street extended from 

the east line, of M. C. R. R. to Larch 
street, 

Estimated cost .... 

City’s oneysixth ofl 


ce mveveese Hes Rent. O68 
- 5645.00 


seaseoeveeseesve« 


ae. 
To be assessed a0 000084 Gees ee oe ee 
Respectfully submitted, 


QO. E. ECKERT, 
City Engineer. 
Received and placed on file, 


REPORT OF COMMITTEE. 


The committee on gtreets to whom was 
referred the petition for curb and gutter 
on Genesee street, from Dorrance Place 
to Lesher Place? begs leave to report as 
follows: 

We recommend that the petition be 
granted, 

W. T. BRITTEN, 
F. W. REDFERN, 
Oo. C. HOWE, 
Committee on streets. 
Received and placed on file. 
The committee on streets to whom was 


‘referred the petition to grade and gravel 


Middle street, from Isaac street south to 
the railroad, begs ieave to report as fol- 
Ows: 
We recomnrend that the petition be 
granted. 
WwW. T. BRITTEN, 
F. W. REDFERN, 
Oo. C. HOWE, 
Committee on Streets. 
Received and placed on file. 


The committee on streets to whom was 
referred the petition for curb and gutter 
in Rumsey avenue, from Vine stree? 
north one block, begs leave to report as 
follows: ‘ 

We recommend that the petition be 
granted. 

W. T. BRITTEN, 
F, W. REDFERN, 
Oo Cc. HOWE, 
Committee on Streets. 
Received dnd placed on file. 


The committee on bridgea to whom was 
referred the petition from residents ad- 
jacent to Pere Marquette bridge across 
and relative to the flow of 
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stream at that point, bega leave to re- 
port ag follows: 

We have made careful and thorough 
examination of conditions at this point, 
and find that the old wooden piers of 
a& previous railroad trestle were not re- 
moved but cut off about three feet above 
river bed. The dredging to remove sand 
and to deepen channel at this time, would 
in the opinion of your committee be of 
no practical benefit until the city shal! 
own and control the dam at North Lan- 
sing. We would therefore recommend 
that the Pere Marquette Railroad be re. 
quested to remove the remains of piling 
now obstructing flow of stream. 

A. H. DOUGHTY, 
ELMER CLAPHAM, 
W. EB. TRAGER, 
Committee on Bridges, 
Recelved and placed on file. 


The committee on public buildings to 
whom was referred the communication 
of the city engineer on June 2ist, regard- 
ing additional room necessary for the 
engineer’, office, begs leave to report as 
follows: 

We recommend that the room now 
used by the police department for a de- 
tention room for female prisoners be 
turned over to the engineer’s department 
with the exception of the room in the 
northeast corner, The room in the north- 
east corner is to be used for a private 
office for the health officer. 

Piana are on file In the city engineer's 
office showing the details of the pro- 
posed changes and we recommend that 
the changes in the partitions and door- 
ways be made as shown on said plans, 
We recommend further that the police 
department be given permission to use 
the room used for the women’s toilet in 
the city hall as a detention room for 
women prisoners as s00n as the comfort 
stations are completed. 

We recommend that the city engineer 
be authorized to order what material he 
may deem necessary to make these 
changes so they can be made as quickly 
as possible.after the rooms become availl- 
able, 

The estimated cost of the contemplated 
changes is $1600. We recommend that 
the expense of doling this work be charged 
to the contingent fund to be replaced 
with an item In the 1921 budget. 

Respectfully submitted, 
BE. & AVERY, 
G. R. EDDY. 
ELMER CLAPHAM. 
Recelved and placed on file. 


The special committee to whom was 
referred the investigation of the Indus- 
trial School property, relative to purchas- 
ing same for the city’s use, report as 
follows: 

Your committee have endeavored to go 
into this matter in a careful way, try- 
ing to satisfy ourselves that same would 
be of value to the city in future years. 
There is a demand for more hospitals, 
both general and contagious. 

Three of the members of this 
mittee were chosen for the reason of 
their understanding of the city’s needs, 
as well as to whether or not the present 
buildings could be used to good advan- 


ti 


com- 


tage and at a saving to the city, We 


called in on this investigation the state 
sanitary engineer, Edward Rich, and also 
Dr. Deacon of that department, to get 
thelr judgment as to the sanitary con- 
ditions of the buildings and surround- 
ings. 

The main building, we find could be 
remodeled into a splendid general hos- 
pital at an estimated cost of approxi- 
mately $65,000. This would accommo- 
date 350 beds. In this building could be 
a children's ward and also a maternity 
ward. 

The building 300 feet to the east of 
the general office building now known 
as the Industrial building, could be re- 
modeled into a splendid contagious hos- 
pital. It is large enough to accommo- 
date 250 to 300 patients. The remodel- 
ing of this building would cost approxi- 
mately $35,000, fireproof floors. 

The buildings now used cottages and 
class rooms could all be used for homes 
for nurses and attendants. There could 
also be located the Associated Charities 
offices, the health center, the social cen- 
ter and any other of the socleties that 
have to do with the health and social 
conditions of the city, 

There are suitable bulldings to be used 
for storage of cars belonging to the de- 
partment that would be located there. 
And a competent man could be kept to 
keep these cars in proper condition. We 
have secured the options on two descrip- 
tions of the property owned by the 
state which is attached to this report. 
One of which is all of that tract of 
ground lying south of Franklin avenue 
ang east of Pennsylvania avenue, con- 
sisting of 167 acres. And also parcel of 
land lying east of Pennsylvania avenue, 
taking in all bulldings and the ground 
to about the distance of 200 feet east of 
same, consisting of 40 acres. The price 
named is the first optlon, comprising the 
167 acres i8 priced at $1,135,000. The 


second option, comprising all buildings, is~ 


$600,000. 

It is almost impossible for your com- 
mittee to estimate the value of the loca- 
tion and surroundings of the property, 


located nearly In the center of the city, 


on one of the main boulevards, ° - 

We therefore recommend that a resolu- 
tion be passed appointing a special com- 
mittee and the city attorney to proceed 
with plans placing the question before 
the people of the city of Lansing to be 
voted on at the next general or special 
election. 

We therefore recommend the adoption 
of this report. 


F. W. REDFERN. 

oO. CC, HOWE, 

H. A. HAZE. 

J. G RULISON, 

J. N. CHURCHILL. 
Received and placed on file. 


BONDS APPROVED. 


( fa 

The drayman bond of Pernel Baker 4s 

principal with Louis Neller and C, H., 
Smalley as gureties, was approved. 

The junk dealer bond of Wm, Benja- 

min as principal with W. H. Ziegler and 

John D. Beck as sureties, was approved. 


— 








es 


sd 


The junk dealer bond of Marti 
n 
as principal with J. Affeldt, Jr., a 
Gust Kepletz as sureties, was approved 
—— % the following vote: ‘ 
yeas—Ald. Avery, Britten, Burge 
Clapham, Doughty, Dymond, Eddy, — 
- * rs edigae Leonard, Main, Mc- 
a edfern, Sanders, Tr 
Nays—None. a 
MOTIONS, RESOLUTIONS AND 
NOTICES. 


5 So Howe-~ 
esolved by the ec 
ot Lansing: ity council of the city 
Whereas, the city council did 

1920, pass the following a - 
' ‘Resolved, hy the city council of the 
city of Lansing, That the city board of 
health be instructed to procure Plans and 
specifications for a detention hospital to 
conform to the bond issue voted by the 
people at a previous election and_ bonds 
sold and money now in treasury for same.” 
Inasmuch as the city council is consider- 
ing the advisability of purchasing the In- 
_rcofaie — property, a part of which 
may be used for a detention wh 
therefore, be it — 
Resolved, That the vote by which the 
abeve quoted resolution was passed be 
reconsidered, 

Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Clapham, Dy- 
_ mona, Eddy, Fowler, Howe, Klock, Main, 
McClellan, Redfern, Sanders, Trager.—~13. 
Nays—Ald. Burgess, Doughty, Leonard 


By Ald. Britten— 


That the resolution just reconsidered be . 


laid on the table for two weeks from last 
evening. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Ciapham, Dymond,, Eddy, Fowler, Howe, 
Klock, Main, McClellan, Redfern, Sanders, 
Trager.—14. 

Nays—Ald, Doughty, Leonard.—2. 


By Aid. Britten— 

Resolved by the city counégi!l of the city 
o! Lansiner: 

That the bid of John Gohr for grading 
Pine at., from St. Joseph st. to Isaac for 
the sum of one dollar and 25 cents per 
cubic yard and to place the dirt where di- 
rected by the city engineer for the sum of 
$1.25 per yard, being the best and lowest 
bid, that same be and hereby is accepted, 
and be it further resolved that the mayor 
and city clerk be directed to execute a 
contract with the said John Gohr in behalf 
of the city of Lansing, according to said 
bid presented, and specifications on file. 

Adopted’ by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mo- 
Cleilan, Redfern, Sanders, Trager—1é. 

Nays—None. 


By Ald. Leonrad— . 

Resolved by the city council of the city 
of Lansing: 

That the bid of E. J. Noyce for the 
construction *6f sewers north of Potter 
park beimg the best and lowest bid, the 
same be and hereby is accepted, and be 
it further resolved that the mayor and 
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city clerk be directed to execute a con- 
tract with the said E. J. Noyce in behalf 
of the city of Lansing, according to said 
bid presented, and specifications on file. 


By Ald. Fowler-. 

That the resolution be laid on the table 
ona week, 

Adopted by the following vote: 
Yeas—Ald. Avery, Britten, 
Clapham, Doughty, Dymond, Hddy, Fow- 
ler, Howe, Klock, Leonard, - Main, Mc- 
Clellun, Redfern, Sanders, Trager—16. 

Nays—Nono. 

By Ald. Doughty— 

Resolved by the city council of the city 
of Lansing: — 

Whereas, the report of the committee on 
bridges of thig date recommends the re- 
moval of piling in Cedar river, below the 
Pere Marquette Ry7; now therefore be tt 

Resolved, That the Pere Marquette Ry. 
be and they hereby are directed to re- 


Burgess, 


_move the remains of oid piling now in 


Cedar river bed below their present rail- 
road bridge, and that the city engineer 
be requested to communicate this council’s 
action to the proper raliway officlais, and 
endeavor to secyre prompt action. 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
‘or, Howe, Kiock, Leonard, Main, Mc- 
Clelian, Redfern, Sanders, Trager—16. 
Nays—None,. 


By Alds, Howe and Redfern— : 

Whereas the special committee to whom 
was referred the investigation of the pur- 
chase for the city’s use of the State In- 
dustrial School property have reported rei- 
ative to the same at this session, stating 
that the buildings on such property could 
be remodeled to provide for the general 
and contagious hospital needs, as well as 
the needg of the organizations working 
for and in behalf of health and social 
conditions of the city; and 

Whereas said committee tn their report 
state that they have secured options on 
two descriptions of property, one for $500,- 
000 which covers that portion of the In- 
dustrial School property taking in all 
buildings thereon, and an option on a 167 
acre tract at $1,125,000; and’ 

Whereas said committee recommends 
that a special committee and the cfty at- 
torney be appointed to proceed with plans 
placing the question before the people to 
he voted on atthe next general or spring 
election; 

Therefore, be it resolved, that a gpecia! 
committee and the city attorney be ap- 
pointed to investigate conditions, to formu- 
late plans, to provide for publicity and 
public hearings on the question, so that 
this council may he advised in this matter 
by citizens generally ‘and to draw and }pre- 
pare all necessary resolutions for the 
placing of the question of the purchase of 
this property before the electors of the 
city of Lansing, to be voted upon at the 
earliest possible time, either at the gen- 
eral apring election in 1921, or at such 
later date as this council may deem ad- 
visable. 


By Ald. Avery— 

That the ee be laid on the table 
two weeks from least evening. 

Carried, 


s 
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By Ald. Redfern— 

Resolved by the city council of the city 
of Lansing: 

That the city engineer be instructed 
when building new curb and gutter to 
continue such curb in driveways from the 
street curb and gutter to the sidewalk 
line, whenever any person desires and re- 
quests to have an opening left in the curb 
for the purpose of a driveway, and ex- 
pense of-same to be charged to the abut- 
ting property. 

Lost. by the following vote: 

Yeas—Ald, Redfern—1. 

Nays—Avery, Britten, Burgess, Clap- 
ham, Doughty, Dymond, Eddy, Fowler, 
Howe, Kiock, Leonard, Main, McClellan, 
Sanders, Trager.—165. 


By AK. Britten— 

Resolved by the city council of the éity 
of Lansing: 

That the city engineer be and he is here- 
by directed to repair Isaac street from 
Dtvision atreet to Logan street and ad- 
just the, same to tNe newly laid street car 
track. The cost of the work to be charged 
to the Contingent Fund and to be replaced 
by an item in the 1921 budget. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Me- 
Cleltan, Redfern, Sanders, Trager-——16, 

Nays—None. 


By Ald. Avery— 

Resolved by the city council of the 
city of Lansing: 

That the city engineer be and he is 
hereby directed to proceed with the re- 
modeling of the rooma-in the city hall 
formerly occupied by the pelice depurt- 
ment for a detention room’ for women 
in accordance with plans on file in the 
engineer’s office. 

Resolved further that he also proceed 
with the remodeling of the Present 
women’s toilet room to make it availabls 
for the police department. The cost of 
the work to be charged to the contingent 
fund and to be provided for. in the 1921 
budget. The present use of these rooms 
is not to be interfered with until such 
times aga the comfort stations are avali- 
able to the public. 

Adcpted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Me- 
Clellan, Redfern, Sanders, Trager—16. 

Nays—None. 


By Ald, Fowler, Leonard, Doughty and 

Dymond— 

Resolved by the city council) of the 
city of Lansing: 

That the city comptroller be and he 
is hereby directed to transfer the follow- 
ing amounts from the contingent fund 
to the credit of ward funds as follows: 


First Ward ..........$500.00 
Fourth Ward ......$1,000.00 
Fifth Ward ..........$500.00 


Eixth Ward .........$2,000.60 
I hereby certify that the above amount 
is available for transfer. 
KF. H. PRESLEY, 
City Comptroller. 
Adopted by the following vote: 


Yeas—Aild. Avery, Britten, Burgess, 
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Clapham, Doughty, Dymond, Eddy, Fows- 

ler, Howe, Kiock, Leonard, Main, Me- 

Clellan, Redfern, Sanders, Trager—16. 
Nayse—None, * 


By Ald. Britten— 

Resolved by the city counci; of the 
city of Lansing: 

That the city engineer be and is here- 
by ordered to pave Pine street from St. 
Joseph street to Isaac street and report 
back ta this council the actual cost for 


“assessment. 


Adopted by the following vote: 

Yeas—Ald, Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Me- 
Clellan, Redfern, Sanders, Trager—16, 

Nays—None. 

By Aid. Britten— 

Resolved Sy the city council of the 
elty of Lansing: 

That the city engineer be directed to 
construct a curb and gutter on Lenawee 
street from Butler street to Logan and 
report back to this council the actual 
cost for assessment. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Kiock, Leonard, Main, Me- 
Clellan, Redfern, Sanders, Trager—1i16, 

Nays—None. 


By Ald, Howe— 

Resolved by* the city council of the 
city of Lansing: 

Whereas by resolution of the _ city 
council, adopted Oct. 11, 1820, bonds of 
the city of Lansing to the amount of 
two hundred twenty-five thousand dollars 
($225,000), belng one hundred fifteen 
thousand dollars ($116,000), water works. 
extension’ bonds and one hundred forty-— 
five thousand dollars ($145,000) electric 
Nght and power extension bonds, lesa 
thirty-five thousand dollars ($35,000), 
amount of bonds solid over the counter, 
were sold to Harris, Small & Lawson; 
and 

Whereas, by seid resolution it was di- 
rected that sald bonds be in the denomi- 
nation of one thousand dollars ($1,000) 
each; and, 


Whereas, it appears that a portion of 
the Thirty-flve Thousand Dollars of such 
bonds sold over the counter were sold in 
denominations less than One Thousand 
Doliars; 

It is hereby resolved, that so much of 
said resolution as directs that all of said 
bonds be in the denomination of One 
Thousand Dollars éach, be and the same. 
is hereby rescinded; 

And it is further resolved that the num- 
bers, denominations and maturities of said 
bonds be as follows: ; 

UNITED STATES OF AMERICA, 
® STATE OF MICHIGAN, 
“ COUNTY OF INGHAM. 
CITY OF LANSING, 

WATERWORKS EXTENSION tas 

NICHE. cc) waters, « ° y axe, olttatee 


KNOW ALL MEN BY THESE PRES- 
ENTS, That the City of Lansing, Ingham 
County, Michigan, acknowledgeg itself. to 
owe, and for value received hereby 
promises to pay to the bearer the #:m 
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DENOMINATIONS AND NUMBERS FOR $115,000 WATER WORKS EXTENSION ~ 
; FIVE PER CENT BONDS 








Ma- 3100 $500 1,000 

turi. Denom. Nos. Denom. Nos. Denom., Nos. * Par value 
ties : 
1922 6 CiltoCfh5ine. & D1lto D5 inc. 7 Mi to M 7 Inc.....e.--...-$ 10,000 
1923 6 C6to C10 ine. 3 D6to D 8 ine. 13 M 8 to M20 inc...........+- 15,000 
1924 4 D9 to D12 ine. 13 M20 to M33 imc.........++2- 16,000 
1925 6 C11 to C15 inc. 15 D13 to D27 inc. 7 M34 to M40 inc...........-. 15,000 
1926 168 M41 to MBB inc... ccc ceees 15,000 
1927 j ba) M56 to M70 inc.. see reeoeheane 15,000 
1928 15 M71 to M86 inc............. 156,000 
1929 2 D28 to D29 inc. 14 M86 to M99 tinc........eeee4 15,000 
$115,000 
TOTALB 

Cl to C15 ine. 15 at $ 100—$ 1,500 
’ D1 to D29 ine 29 at 500— 14,500 
M1 to M99 ine. 99 at 1,000— 99,000 
$116,000 


DENOMINATIONS AND NUMBERS FOR $145,000 BLECTRIC LIGHT BXTENSION 
FIVE PER CENT BONDS 


Ma- $100 * 
turi. Denom. Nos, 
ties 

1924 6 Cl to C5 ine. 1 Di 
1926 
1926 
1927 
(1928 
1929 


$500 x 
Denom. Nos, 


$1,000 
Denom. 


Nos. Par value 
19 M 1 to M19 inc...........++$20,000 
25 M20 to M44 WBiasmracssaeeed 26,000 
25 M45 to M69 tnc............. 25,000 
25 M70 to M94 ino............. 25,000 
25 M95 to M119 ino............. 25,000 


2 D2Z to D 38 Ine. 34 M120 to M143 ine...........+. 25,000 


TOTALS 


am 


e 


Cl to C 6 inc. 6 at $ 100—~$ 500 
D1 to D 3 ine, 3 at 500— += 1,500 
M1 to M143 inc. 143 at $1,000—$143,000 


$145,000 





And it igs further resolved that the form of said bonds be substantially as follows: 


of @aeeeeagneeaescananane *+peoeees Dollars, law- 
fui money of the United States of 
America, on the first day of October, 


A. D. 19...., with interest thereon from 
the date hereof until paid at the rate of 
five per centum per annum, payabie semi- 
annualiy on the first day of April and 
October of each year, on presentation 
and surrender of the annexed Interest 
coupons as they severaliy become due. 
Both principai and interest of this bond 
are hereby made payabie at ..........06; 
@oeeanrmaesresr aes eecrtenateee ave er arer etree ee ene te 
and for the prompt payment of this 
bond, both principal and interest, the 
fuli faith, credit and resources of the 
city of Lansing are hereby irrevocabiy 


bond is one of a series of 148 
bonds of even date and like tenor ex4 
cept as to denomination and date of 
maturity aggregating the sum of $115,000, 
issued for the purpose of purchasing land, 
machinery, and equipment, extending the 
waterworks system and the extension of 
water mains in the city of Lansing, and 
hag been authorized by three-fifths vote 
of the electors of said’city voting thereon 
at a special election held in the said 
city on August 31, A. D. 1920, in accord- 
ance with the provisions of the charter 
of the city of Lansing, adopted by the 
voters of said city at an election held on 
August 27, 1912, and amendments thereto. 

This bond is payable out of the interest 
and sinking fund of said city of Lansing, 
and it ig hereby certifled and recited 
that all acts, conditions and things re- 
quired by law precedent to and in the 


f 

issuance of this bond, exist and have 
been done and performed in regular and 
due time and form as required by law, 
and that the totai indebtedness of said 
city, including this bond, does not ex- 
ceed any constitutionai, charter or statu- 
tory limitation, 

IN WITNESS WHEREOF, the city of 
Lansing, Ingham County, Michigan, by 
its city council has caused thig bond to 
be signed by its mayor and countersigned 
by [ts cierk, and its corporate seal to 
be affixed hereto as of the first day of 
Ocotber, A. D. 1920. 

Gity of Lansing. 
By 
Mayor. 
(Beal) 
Countersigned: ™ 


*#e¢eueeeev een uereeee ste aR eevee 


City Clerk. 
(FORM OF COUPON.) 


NG. jikasas oe iis CS ke 

The city of Lansing, Ingham County, 
Michigan will pay to the bearer hereof 
the BUM OF owe casen ccc cewreesess DOLE: 
lawful money of the United States of 
America, on the first day of .......sceuey 
A, Di TW. sassy OY avr esvass. oe wees, 
being the semi-annual! interest due that 
day on its Waterworks Extension Bond, 
dated October 1, A. D. 1920, Now .....a0e 

Mayor. 


aecetpeoeerp oa Sevpeavaeesee ease ea 


City Clerk. 


oa 
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October 26, 1920. “a 


UNITED STATES OF AMERICA. 
STATE OF MICHIGAN. 
COUNTY OF INGHAM. 

CITY OF LANSING. 

ELECTRIC LIGHT AND POWER 

‘ EXTENSION BOND. 
 -ee er. eee Bs is css 
KNOW ALL MEN BY THESE PRES- 
ENTS, that the city of Lansing, Ingham 
County, Michigan, acknawledges itseff to 
owe, and for value received hereby 
promises to pay to the bearer the sum 
of @seeoeoreeerneeToeaneoenee Dollars, lawful 
money of the United States of America, 
on the first day of October, A. D. 19...., 
with interest thereon from the date hereof 
until paiq at the rate of five per centum 
per annum, payable semi-annually on the 
first day of April and October of each 
year, on presentation and surrender of 
the annexed interest coupons as they 
severally become due. Both principal and 
interest of this bond are hereby made 
payable at 


eeeweoveaeeaceoszv @eeeeee st & OR 


Dette tees 9 and 
for the prompt payment of this bond, 
both principal and interest, the full faith, 
credit and resources of the city of Lan- 
sing are hereby irrevocably pledged. 

This bond is one of a series of 161 
bonds of even -date and like tenor, ex- 
cept as to denomination and date of 
maturity, aggregating the sum of $146,- 
000, issued for the purpose of purchasing 
land, machinery and equipment and ex- 
tending the present municipal lighting 
and power plant and distribution system 
in the city of Lansing, and has been 
authorized by three-fifths vote of the 
electors of said city voting thereon at a 
especial election held fn the said city on 
August 81, A. D. 1920, in accordance with 
the provisions of the charter of the city 
of Lansing adopted by the voters of said 
city at an election held on August 27, 
1912, ang amendments thereto. 

This bond is payable out of the interest 
and sinking fund of said city of Lan- 
sing, and it is hereby certified and re- 
cited that all acts, conditions and things 


@eteoas 


eon eovpeaevpneeea ees eotasee eee aay 


~. required by law precedent to and in the 


fjesuance of this bond, exist and have 
been done and performed in regular and 
due time and form ag required by law, 


- and that the total! indebtedness of said 


city, including this bond, does not ex- 
ceed any constitutional charter or satatu- 
tory limitation. 


IN WITNESS WHEREOF, the city of 
Lansing, Ingham County, Michigan, by its 
city council has caused this bond to be 
signed by its mayor and countersigned 
by its clerk, and its corporate seal to be 
affixed hereto as of the first day of 


October, A. D. 19290. 
City of Lansing. 
. BY 
Mayor. 
(Seal) 
Countersigned: 


eotewmepenweveeeneaaoeeo ee 


City Clerk. 
(FORM OF COUPON) 
so ave d ha i eliayc ie wats 
The city of Lansing, Ingham County, 
Michigan, will pay to the bearer hereof 
the WWE OF Ficwsiceneecccss ccs Dollars, 
lawful money of the United States of 


ee @eae 
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America, on the first day of.....0.s%senee, 
ei ae | ne 
being the semi-annual interest due that 
day on its Electric Light and Power Ex- 
tension Bond, dated October 1, A. D. 1926, 
Bs 6 as 5 bees 


S®rpaweaasteseeoeceeo re @ Of 


evoeoatasesoeoeeueapvuveeease 


Mayor. 


*eveeeeeneevee eraee seaece 


City Clerk. 
Adcpted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Clapi:'am, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Kiock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager—16. 
Nays—None. 


By Ald. Britten— 


Resolved, That the city clerk be and he 
hereby is directed to advertise, as pro- 
vided by law, for sealed proposals for 
grading Weldon street from Mt. Hope ave- 
nue to Edward atreet, and Edward street 
from Weldon street to Moores avenue, in 
accordance with the plans and specifica- 
tions on file in the office of the city en- 
gineer. Proposals to be received ,up to 
cin o’clock p. m., Monday, November 1, 
1926. 

Each proposal to be accompanied with a 
certified check in the sum of one hun- 
dred dollars ($100). Right is hereby reé- 
served to reject any or all bids. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Kiock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager—16. 

Naysa—None. 


PUBLIC IMPROVEMENT I. 


By Ald. Brftten— 
Resolved by the city council of the city 
ot Lansing: 


That it is a public necessity, and it is 
hereby determined to construct a curb 
and gutter in Rumsey avenue from Vine 
street to north one block. 

That the city engineer be and hereby is 
directed to estimate the kind and quantity 
of material to be used therefor, and to 
estimate in detail/the probable cost and 
expense of such work and of the ma- 
terial to be useq therein, and make a 
record thereof in his office, and cause 
to be prepared so far as necessary, 
plans and specifications for such work, 
and to prepare a profile of such por- 
tion of said street and report his deter- 
minfation, estimate and plans to the city 
council at its next regular meeting, or @8 
soon thereafter as possible, as required 
by the charter of said city. 


Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Hddy, Fow- 
ler, Howe, Klock, Leonard, Main, Me- 
Clellan, Redfern, Sanders, Trager—16. 

Nays—-None, 


By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That it is a public necessity, and it Is 
hereby determined to grade and gravel 
Middle street from Isaac street to railroad. 

That the city engineer be and hereby is 
directed to estimate the kind and quan- 





ET EA eT Nl E.R Nip a i 











tity of material to be used therefor, and 
to estimate in detail the probable cost and 
expense of such work and of the materials 
to be used therein, and make a record 
thereof in his office, and cause to be pre- 
pared so fares necessary, plans and speci- 
fications for such work, and ‘to prepare 


@ profile of such portion of said street 


and report his determination, estimate 
and plans to the eclty council at its next 
regular meeting, or as soon thereafter as 
possible, as required by the charter of 
said city. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess,§ 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 
lan, Redfern, Sanders, Trager—l6./ 

Nays—None. 


By Ald. Britten— 

Resolved by the city council Bad the city 
of Lansing: 

That it is a public wae and it is 
hereby determined to construct a curb and 
gutter in east Genesee street from Dor- 
rance, Place to Lesher Place. 

That the city engineer be and hereby 
is directed to estimate the kind and quan- 
tity of material to be used therefor, and 
to estimate in detail the probable cost 
and expense of such work and of the ma- 
terials to be used therein, and make a 
record thereof in hia office, and cause to 
be prepared so far as necessary, plans and 
specifications for such work, and to pre- 
pare a profile of such portion of said street 
and’ report his determination, estimate and 
Plans to the city council at Its next regu- 
lar meeting, or as soon thereafter as pos- 
id as required by tive charter of raid 
city. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe,. Klock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager—16. 

Nays—None. AN 


PUBLIC IMPROVEMENT II. 


By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That the plans and specifications re- 
turned by the city engineer in pursuance 
of the resolution of this council adopted 
October 11, 1920, for constructing a curb 
and gutter \on Lenawee street from Butler 
street to Logan street are hereby adopted. 

That the portion of the city deemed to 
be specially benefited by such improve- 
ment is ali lots, premises and subdivisions 
thereof fronting on or adjoining said Len- 
awee street within the west line of Butler 
gatreet and the east line of Logan street 
and extending back from said Lenawee 
street a distance of 165 feet from each 
side of said street, excepting from said 
described district all public streets, alleya, 
and parcels of land herein described not 
adjoining said sfreet, and rights of way 
of railroads, as are herein included. 

That the estimated expense of said im- 

provement is $1,309. 
That the expense of such improvement 
in public street and alley intersections is 
$62.00 which shall be paid by the city out 
of the general paving fund. 

That 80 per cent of the remainder of 
said estimated expense, to wit, the sum of 
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$1,005.60 shail be defrayed by special as- 
sessment upon the taxable lands and 
premises within the dlatrict heretofore de- 
scribed, in proportion to the benefits ac- 
cruing to each parcel respectively from thg 
construction of such improvement, and 
upon the owners and occupants of the 
houses and lands within -said described 
district to be benefitted thereby, in pro- 
portton asinear as may be to the advant- 
age which each shail acquire by the mak- 
ing of such improvement, and the re- 
malnder of such expense, to wit, $251.40 
shall be paid by the city out of the gen- 
eral paving fund. f 

That the city assessors be and hereby 
are directed to make an assessment roll in 
accordance with this resolution and re- 
turn the game to the city council at its 
next regular meeting, or as soon there- 
after as may be, 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonafd, Main, Mc- 
Cle‘lan, Redfern, Sanders, Trager—16. 

Nays—None. 


By Ald. Britten— 

Resolved by the clty council of the city 
of Lansing: 

That the plans and specifications re- 
turned by the city engineer In purauance 
of the resolutlon of this councii adopted 
April 19, 1920, for paving Pine street from 
St. Joseph street to Isaac atreet are hereby 
adoped. 

That the portion of the city deemed to 
be speclaily benefited by such improve- 
ment is all lots, premises and subdivisions 
thereof fronting on or adjoining said por- 
tion of ‘eaid Pine street within the south 
line of St. Joseph street and the north line 
of Isaac street and extending back from 
Sald Ping street a distance of 166 feet 
from each side of said street, excepting 
from said described district all public 
streets, alleys, and parcels of land herein 
described not adjolning said street, and 
rights of way of railroads, as are herein 
included. 

That the estimated expense of said im- 
provement is $17,707. 


That the expense of such improvement 
in public street and alley intersections is 
34,687.20 which shall be paid by the elty 
out of ,the general paving fund. 

That’ 80 per cent of the remainder of 
said estimated expense, to wit, the sum 
of $10,415.84 shall be defrayed by special 
assessment upon the taxable lands and 
premises within the district heretofore de- 
scribed, in proportion to the benefits ac- 
cruing to each parcel respectively from the 
constructlon of such improvement, and 
upon the owners and occupants of the 
houses and lands within said described 
district to be benefited thereby, in propor- 
tion a8 near as may be to the advantage 
which each shall acquire by’the making 
of such improvement, and the remainder 
of such expense, to wit, $2,603.96 shall be 
_ by the city out of the general paving 
und, 

That the city assessors be and hereby 
are directed to make an assessment roll in 
accordance with this resolution and return 
the same to the city council at its next 
regular meeting, or as soon thereafter ag 


\ 


- 
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October 26, 1920, COUNCIL 


Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mce- 
Clellan, Redfern, Sanders, Trager—16. 
Nayse—None. 


By Ald. Britten— 

Resolved by the city counci! of the city 
of Lansing: 

That the plans and specifications re- 
turned by the city engineer in pursuance 
of the resolution of this council) adopted 
Oct, 11, 1920 for graveling Marcuag street 
from Clemens avenue to Fairview avenue 
are hereby adopted. 

That the portion of the city deemed to 
be specially benefited by such improve- 
ment {ts all lots, premises and subdivisions 
thereof fronting on or adjoining said por- 
tion of said Marcus street within the east 
line of Clemens avenue and the west line 
of Fairview avenue and extending back 
from gaid Marcus street a distance of 185 
feet from each side of said atreet, except- 
ing from said described district all public 
streets, alleys, and parcels of land herein 
described not adjoining said street, and 
rights _ way of railroads, ges are herein 
included, 

That the estimated expense of said im- 
provement is $177.00. 

That the expense of such improvement 
in public streeta and alley intersections is 
$14.16 which shall be paid by the city out 
of the 8th ward highway fund. 

That all of the remainder of said esti- 
mated expense, to wit, the sum of $162.84 
shall be defrayed by special assessment 
upon the taxable lands and premises with- 
in the district heretofore describbd, in pro- 
portion to the benefits accruing to each 
parce! respectively from tH® construction 
of such improvement, and upon the owners 
and occupants of the houses and lands 
within said described district to be bene- 
fited thereby, in proportion as near as may 
be to the advantage which each shall ac- 
quire by the making of such improvement. 

That the city assessors be and hereby 
are directed to make an assessment ro}] in 
accordance with thie resolution and return 
the same to the city council at its next 
regular meeting, or as soon thereafter as 
may be. 

Adopted by the following vote: 

Yeas—Ald. Avery, SBritten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mce- 
Clellan, Redfern, Sanders, Trager—16. 

Nays—None. 


By Ald, Britten— 

Resolved by the city council of the city 
of Lansing: 

That the plan and specifications returned 
by the city engineer in pursuance of the 
resolution of this couneil adopted Oct. 11, 
1920 for graveling Hayford avenue from 
Prospect street \to Kalamazoo street are 
hereby adopted. 

That the portion of the city deemed to 
be.specially benefited by such improvement 
ia all lots, premises and subdivisions there- 
of fronting on or adjoining said portion of 
said Hayford avenue within the south 
line of Prospect street and the north line 
of Kalamazoo street and extending back 
from said Hayford avenue a distance of 
165 feet from each side of said street, ex- 
cepting from said described district all 


Mh 
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public streets, alleys, and pareels of land 
hereln described not adjoining gaid street, 
and rights of way of railroads, ag are 
herein included. 

Thet the estimated expense of sxid im- 
provement is $234. 

That the expense of such tmprovement 
in public streets and intersections is $29.26 
which shall be patd by the city out of tha 
8th ward highway fund. 

That all of the remainder of said esti- 
mated expense, to wit, the sum of $204.75 
shall be defrayed by special assessment 
upon the taxable lands and premises within 
the district heretofore described, tn pro- 
portion to the benefits accruing to each 
parcel respectively from the construction 
of such improvement, and upon the own- 
ers and occupants of the houses and jande 
within said described district to be bene- 
filed thereby, in proportion as near as 
may be to the advantage which each shal] 
acquire by the making of such improve- 
wnent. 

That the city assessors be and hereby 
are directed to make an assessment roll in 


,accordance with this resolution and. re- 


turn the same to the city council at its 


next regular meeting, or as soon thereafter 


ay may be. . 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 

Clapham, Doughty, Dymond, Eddy, Fow- 

ler, Howe, Klock, Leonard, Main, Me- 

Clellan, Redfern, Sanders, Trager—16. 
Nays—None. 


CONSTRUCTION OF SEWERS AND 
. DRAINS, No. II. 


By Ald. Leonard— 

Resolved by the city council of the city 
of Lansing: 

That !t is the intention of said council 
to construct 550 feet of sewer in Porter 
street, extended (from east line of M, C. R. 
R. to Larch street in the 25th sewer and 
drain district, and that the plat and dia- 
gram thereof made and returned by the 
city engineer be received and placed on 


file in the office of the city engineer where 


the same may be found: for examination. 

Further that the city council meet at 
the city councill rooms on Monday,. the Ist 
day of November, 1920, at 7:30 p. m. to 
consider any suggestions and objections 


\ that may be made by parties interested 


with respect to said sewer, and that the 
city clerk publish a notlee thereof in ac- 
cordance with section 275 of chapter 18 
of the charter. 

The premises deemed to be espectally 
benefited by this improvement ts the eaat 
% of lots 4, 5, 6, 7 and 8, block 16, lot 7 
Turner's subdivision of lots 1, 2 and 8, 
block 16, also commencing on the east lina 
of Bast street, 8 rods south of Franklin 
avenue, east to a point 80 ft. west of Case 
street, south 12 rods, west 62 feet, south 
to the south line of Porter street, east to 
the east line of Sheridan street addition, 
south to the south line of Cady Court ex- 
tended, weat to the east fine of East street. 


north to place of beginning, excepting from 


said described district all public atrapta 


and alleys and lands not benefited by batd& 


sewer. r 
Adopted by the following vote: 
Yeas—Ald, Avery, Britten, , Burgess, 

Clapham, Doughty, Dymond, Bddy, Fow- 

ler, Howe, Klock. Leonard, Main, Me- 


ee le 
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Clellan, Redfern, Sanders, Trager—16. 
Nays—None. 


SIDEWALK RESOLUTION. 


By Ald. Eddy— 

Resolved by the city council of the city 
of Lansing: 

That it is a necessary public improve- 
ment and it is hereby determined that 4 
new artificial stone sidewalk five féet wide 
shall be built in front of lot 165 Foster 
farm addition on the west side of Foster 
avenue, owned by Henry Doan, 

Also in front of lot 166 Foster Farm ad- 
dition on the west side of Foster avenue, 
owned by E. C. Burtraw. 

Also in front of lot 167 Foster Farm ad- 
dition on the west side of Foster avenue, 
owned by C. I. Lane. 

Algo in front of lot 168 Foster Farm 
addition on the west side of Foster avenue, 
owned by I. O. Casler. 2 

Also in front of lot 169 Foster Farm 
addition on the west side of Foster avenue, 
owned by C. BD. Clark. 

Algo in front of lots 170 and 171 Foster 
Farm addition on the west side of Foster 
avenue, owned by C. Beson, 

Algo in front of lots 172, 173, 174 Foster 
Farm addition on the west stde of Foster 
avenue, owned by W. W. and Jessie Foster. 

Also in front of commencing at north- 
east corner Baker and Ada streets east 44 
feet, north 4 rods, west 44 feet, south 4 
rods to beginning on the east side of Ada 
street, owned by George Stirm. 

Also in front of commencing 4 rods 
north of northeast corner Baker and Ada 
streets, north 4 rods, east 247 feet, south 
4 rods, west 247 feet to beginning on the 
east side of Ada street, owned by A. W. 
Beamer. 

And that the owner of said described 
lands be and he is hereby required to 
build the same and in accordance with 
the specifications on file in the office of 
the city engineer on or before the 4th 
day of December, 1920. 

That the auperintendent of public works 
is authorized and directed to proceed to 
construct such artificial stone walk in 
front of the above described premises 
after the expiration of said date, upon the 
failurs of the owner or owners of the par- 


cela herein described to construct the same. 


as hereby required; and that the expense 
of constructing the.same shal] be paid out 
of the contingent fund, and city assessors 
are hereby directed to assess the expenses 
of constructing the same against said de- 
scribed land as provided by section five of 
ordinance No. 23, of the revised ordinances 
of the city of Lansing, and chapter 17 of 
the city charter. 

The city clerk igs directed to give due 
noticg hereof by publication of a notice 
of this resolution for three successive days 
as provided by said ordinance No. 23. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager—16. 

Nays—None. 


ORDINANCES. 


The following ordinance introduced by 
Ald. Leonard was read a first and second 


October 26, 1920. 


time by ita title and referred to the com- 
mittee on ordinances, 


An ordinance to amend section 48 of an 
ordinance entitled ‘“‘An ordinance regu- 
lating the manner of making assessments 
for the construction of sewers and drains 
and defining the sewer and drain districts,” 
revised and pagesed May 16, 1913, as 
amended May 17, 1915, as amended July 
12, 1915, as amended May 15, 1916, as 
amended March 8, 1919, as amended July 
7, 1919. . 


The city of Lansing ordains: 

Section 1. That section 48 of an ordi- 
Nance entitled, “An ordinance regulating 
the manner of making assessments for the 
construction of sewers and drains and de- 
fining the sewer and drain districts,” re- 
vised and passed May 18, 1913, as amended 
May 17, 1915, as amended July 12, 1916, as 
amended May 16, 1916, as amended March 


‘3, 1919, as amended July 7, 1919, be 


amended to read as follows: 

Section 48 That the forty-third sewer 
and drain district and known as the 
McCullough street sewer and drain dis- 
trict shall comprise and include the fo1- 
lowing described land and territory; be- 
ginning at the tntersection of the east 
line of Pennsylvania ave. and the north 
line of the Lansing Connecting Railway 
right of way; thence southeasterly along 
the north line of said right of way to 
the north line of the Grand Trunk Ry. 
right of way; thence easterly along the 
north line of the Grand. Trunk Ry. right 
of way to a point 123% feet east of the 
intersection of the north line of the Grand 
Trunk Railway right of way and the east 
line of Dakin st. extended to the south; 
thence northerly on ai line parallel to 
Dakin st. to the center line of Perkins 
at.; thence easterly along the center line 
of Perkins st. to a point 123% feet east 
of the intersection of the east line of 
McCullough st. extended to the south 
and the center line of Perkins at.; thence 
northerly on a line parallel to McCullough 
st. to the center line of Walsh st.; thence 
easterly along the center line of Walsh 
at. to a point 127% feet east of the in- 
tersection of the east line of Lathrop 
st. extended to the north and the center 
line of Walsh st.; thence northerly along 
& line parallel to Lathrop et, to the center 
Hine of Gray st. extended easterly: thence 
westerly along the center line of Gray 
st. tO a point 123% feet east of the 
intersection of the center line of Gray at. 
and the east line of McCullough st. to the 
south line of the Pere Marquette Railway 
right of way; thence westerly along the 
south line of the Pere Marquette Railway 
right of way to the intersection of the 
south line of the Pere Marquette Railway 
right of way with the center line of 
Holmés ast.; thence southerly along the 
center line of Holmea st. to the intersec- 
tion of the center Hine of Holmes st. and 
the center line of the alley north of 
Main ast. extended; thence westerly along 
the center line of said alley and the ex- 
tension of the center line of said alley 
paraliel to Main st. to the intersection 
of said center line and the west line of 
lot 26, block 1, Manufacturer’s Plat No. 
1, extended northerly; thence southerly 
along said west lot line to the north line 
of Main at., thence southerly 
across Main st. to the intersection of 
the south line of Main st. and the west 
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October 26, 1920. 


line of lot No. 9, block 2, Manufacturer’s 
Piat No. 1; thenge southerly along said 
west lot line and said west lot Jine extended 
to the center line of alley south of Main 
at. thence easterly along center iineg of 
axuid alley to a point 135 feet west of 
the west line of Pennsylvania ave. mea- 
sured along sald center line; thence south- 
erly along a line parallel to Pennsylvania 
ave. to the north line of the Lansing 
Connecting Railway right of way; thence 





easterly along the north lin® of Lansing 
Connecting Railway right of way: and 
said north line extended to place of be- 
ginning, 
GENERAL ORDER. | 
Ly 
(Ciaims Allowed.) 
Ciaimant., Endorser. Amount 
Ff. G. Leadiey Eat., H. L. Bancroft $65.00 
Barker-Fowler Electric Co., H. L. 
py ee ee ee re 3.00 
Brown-Gordon Co,, A. Winegar..:. 6.57 
Jarvis Eng. Works, A. Winegar... 4.42 
Dudley Paper Co.,, A. Winegar.... 287.71 
Hawkes Tire & Rubber Co., A. 
AMM Wis va Se we etixe es we tlebecess 3.00 
Brown Engine & Machine Co., A. 
Wimegar .. cecceceer’ Passes ‘ 1,60 
D. C. Hunter, A. Winegar. nifesses SOG. 80 
Hoyt Woodman, A. Winegar.. 145.99 
Young Bros. & Daley, A. Winegar 190.68 
French Lumber & Mfg. Co., A, 
Winegar ibalee mat sats soud + «ck ys Cee 
‘ H, Derhammer et al., A. Winegar 444.30 
Geo, Toman et al., A. Winegar... 700.05 
A. C. Sack et al., A. Winegar....1421.61 
J. GQ Huber, A. Winegar.......... 110.00 
Duplex Sales Agency, A. ‘Winegar 24,23 
John Ryan, A. Winegar.......... 7.80 
F, N. Rounsville, A. Winegar..... q 1.60 
Moerg Boller Works, A, Winegar.. 180.04 
Lansing Co., A, Wimnegar........ $5.72 
McMullen Mach. Co., A. Winegar.. . 40.00 
A. Winegar, A, Winegar....... vow 289 
Milton Shaw, J. ‘A. Humphrey..... 20.00 
American Laundry Co., James A, 
Humphrey § rccuscervesssacveses . 54,64 
Emergency Hospitai, James A. 
OS ee coe 60.22 
Henry Washington, 3 ames A. 
FRUTRPRFOY occ wen tte ccccwsceeas 9.00 
, E. L. Jennings, Agt. M. C., James 
; ee eee eee 2.95 
Michigan State Tel. id James A. ry 
PAWTIAFOR is fv eee ce cetera canes 4.25 
Capital Glass Co. J. A. Humphrey 6.50 
Capital Nat, Bank, J, A. Humphrey 865.00 
e International Pub. ae James A. 
; Humphrey ...: Nvciewe. 26.85 
Lansing Fuel & Gas. i ‘James A. 
ia Humphrey .nccscssrsccnsrenceees 2.26 
, Lansing Fuel & Gag Co., James A. 
4 Humphrey eoeevounecawe ovr tenes arivee 7.52 
y The Crawford Avalanche, James A, 
Humphrey ...cccccccesececesses 10.90 
Marie Urbanski, Geé. R. Pogg. Pee 1.560 
cS 3. Fes. © co Wit wceas. sc... 25.00 
J. F. Crotty, J. A. Parsons........ 13,25 
M. F. Gray, J. A. Parsons........ 2.06 
4 J. A. Parsons, City Clerk, J. A. 
eo a a |e 
J. F. Crotty, J. A. Parsons....... 6,60 
Marjory Fuller, J. A. Parsons..... 39.00 
Alyce C. Rhoads, J, A. Parsons... 60.00 
_ Wm. E. Coates, C. cy Fox........ 2.00 
Sn J. W. Bailey Co., F. H. Presley... 1.94 
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1 
Wm. Clark, A. C. Laycock........ 1.00 
Wm. Clark, A. Seymour.......... 11.60 
City Treas., F. A. Schneider....... 31.00 
R. W. Smith e¢ al, H. L. Bancroft 850.36 
oO. J. &chuon, H. L. Bancroft...... 104.26 
Reo Motor Car Co., H. L. Bancroft 600.00 ) 
DuBois & Hughes, H. L. Bancroft 17.30 \ = 
H. L. Bancroft, H. L. Bancroft.... 18.20 
EB. VanBuren, C. T. Lord,........ 17,11 
J. Stel, C. TB. Loord........ 6.37 
National Grocer Co., C.*T. Lord. oes «S088 Ai 
E. W. Osborn, C, T. Lord......... 14.26 r 
Mich, Butter & Egg Co., C. Tt, Lord 80.58 
Nationa! Biscuit Co., C, T. Lord... 12.30 
Thos. J. Shields, C. T, Lord....... 16.10 
Worden Grocer Co., C. T. Lord.... 7.60 
F. N. Arbaugh Co., C. T. Lord.... 16.33 
Dancer-Brogan Co., C, T, Lord... 3.56 
C. A. Connor Ice Cream Co., C, T. 

Lord a a : We © eo ene eaoneee oe 4.80 I 
Phillips, Eliott _ + 4a ae vss 6a oe | a 
Lansing Creamery Co., C. T. Lord 2,16 q 
N. H. Winans & Sons, C. T. Lord 100.00 § 
Lansing Pure Ice Co., C. T. Lord... 6.53 5 
E. P. Hobart, C. T. Lord......s.. 10.86  s 
G. E. Lawrence & Son, C. T, Lord 61.566 _— 
Capital City Lumber Co., C. T. Lord 2.93 C 
Social Service Center, C. T. Lord... 359.20 q 
Royal Coal Co, C. T. Lord....... . 565.80 ‘§ 
Social Service Center, C. T. Lord.. 60.00 Sg 
J. H. Rose Co., C, T. Lord........ 10.75 ‘| 
A. D. Donnelley &t ail., Jos. Beck.. 609.61 gg 
National Grocer Co., J. Humphrey 31.15  e 
Wynkoop, Hahenbeck, Crawford Pe 

Co., James Humphrey ........ . 37.50 i 
Health Dept., James Humphrey... 11.83 i 
Mich. Ry. Co,, A. Winegar..... ‘ 62 q 
Longstreet Lumber Co., A, Winegar 26.94 é 
Smith-Winchester Co., A. Winegar 89.09 a 
Briggs Co., A. Winmegar........... 80.60 . QD 
F. Burgess et al., O. E. Eckert. ...1350.18 
H. Simmons et al., O. E. Eckert.. 5486.58 
G: Hutchings et al., O. E. Eckert... 770.97 


C. Fitzsimmons et al., O. E, Eckert 566.98 


F, J. Blanding, O. E. Eckert... 9.39 
Lumbert Bros., O. E. Eckert...... 607.21 
Briggs Co., O. E. Eckert...... oe 1342.77 


Young Bros. & Daley, O. E. Eckert 337.39 


Mich. Brass & Iron Co., O. E. 

oy ee re - 74.94 
Brown-Gordon Co.. oO. E. Eckert.. 446.65 
Hoyt Woodman, O. E. —_— . 23.956 
French Lumber & Mfg. i. BE. 

ieee ee cess «50.00 
Brown Machine & Engine ‘Co., O. E. 

ys i ot ea 8.75 
Mich. Bridge & Pipe Co., O. E. 

WEKOTt 2... ccc ccc crete teters . B8.70-° ~ & 
N. ¥. C. R. R. Co., O. E. Eckert... 1.00 — 
Hawkeg Tire & Rubber Co., O. E. 

ON oe eres ae a 2.80 
Reo Motor Car Co., O. E. Eckert. .1699. 84 F 
Mich. Central R. R., O. E. Eckert.. 751.96 ive 
P. M. R. R.. O. E. Eckert........ 163.97 - 
Paragon Refining Co., O. E. Eckert 19. 60 
The Solvay Process Co, O. KE, 

Mert cs” a wee cenececceedirs MED o 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 


Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Me- 
Clellan, Redfern, Sanders, Trager—16. 
Nays——-None. 
Counctl adjourned. 


JUDSON A. PARSONS, - 
City Clerk. 


‘City Clerk’s Office, Oct. 26, 1920. 
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Official Proceedings, Monday, November 1, 1920. 


City Councl; Rooms, 
Lansing, Novy. 1, 1920. 


The city council met,in regular session 
and was calleq to order by Mayor B. A.° 
Kyes. 

Ro}l call: 

Present—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager—16. 

Absent—None. , 

The record of the previous session was 
approved -as printed. 


PETITIONS AND COMMUNICATIONS. 
f 
A petition was received from €. R. 


Holmes asking that an artificial stone 
sidewalk be constructed on the south side 


of St. Joseph st. in front of lots 1, 3, 3J 


4, 5, block 4, Mfgs. Add. No. 1 
’ Referred to committee on sidewalks. 


Melva Thompson applied for permit for 
license for dance hall at 317% N. Wash- 
ington ave,, Maccabee hall. 

Referred to committee on bonds and 
contracts, 


Application for dance hall license at 
No. 45 I, O. O. KF. hall, corner of Kala- 
mazoo and Capitol ave., signed by Mrs. 
Roy Wolverton, of the committee, 

Referred to committee on bonds and 
contracts. 


Cc. 8. Wliicox applied for permit to 
erect a new front at 235 N. Washington 
ave. 

On motion of Ald. Clapham the permit 
was granted. 


Plat to be known as Rosedale was 
offered and referred to the committee on 
streets. 


Jos. Gleason applied for permit to erect 
a buliding on lot 2, block 96, and on 


motion of Ald. st the request was 
granted. 


A communication was received from A. 
T. Vandervoort in reference to the new 
traffic ordinance, 

Received and placed on file. 


APPEALS. 


This being the time set for hearing 
any suggestions, changes or objections 
that may be made by the parties inter- 
ested in the proposed construction of 
sewer in Porter st. extended from east 
line of M. Cc. R. R. to Larch st. 

No objeetions being filed the same was 
considered satisfactory to parties inter- 
ested. 


OPENING OF BIDS 


The following bids were received for 
grading Welden and Edward streets. 

Bid of Farrell Bros. ...........$2,200,00 
Bid of Gohr Bros. ....cceee sate Ae 620.00 
By Aid. Britten— 

Resolved by the city council of the 
city of Lansing: 

That the bid of Gohr ros. for the grad- 
ing of Welden and Edward streets for 
the sum of $1,620.00 being the best and 
lowest bid, that same be and hereby is 
accepted, and be it further resolved that 
the mayor and city clerk be directed to 
execute a contract with the said Gohr 
Bros, in behalf of the city of Lansing, 
according to said bid presented, and spec- 
ificationa on file. 

The above resolution was placed on file 
for one week in office of city clerk in 


accordance with section 92 of city charter, ° 


REPORT OF CITY OFFICERS. 


To the Honorable Mayor and City Council 
of the City of Lansing, i 
Gentlemen: 

The city planning commission at a meet- 


— gee 
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ing held Friday afternoon, October 29, 
3920, unanimousiy passed the following 
resolution. 

By Mr. Bement— 

‘Resolved by the city planning com- 
mission of the city of Lansing that the 
bridge about to be built by the Michigan 
Central Railroad over their tracks at 
Main street be ordered built three feet 
higher than the plans now cali for in 
order to%avoid expensive changes later, 
when general track elevation is started 
by all the railroads in the city. 

Resoived further that a copy of this 
resoiution be transmitted to the city 
council with the recommendation that 
the grade of E. Main street from Hosmer 
street to Beech atreet be established so 
as to provide for raising the bridge over 
the Michigan Central Railroad track three 
feet. 

Resolved further, that this commission 
concurs in the recommendation contained 
in the preliminary report of the city pian- 
ner on ¢he transportation problem in this 
city in which he recommend the elevation 
of the rallroads and the depression of 
the streets _in order to eliminate grade 
crossings. 

A’ copy of said preliminary report is at- 
tached hereto. 

Respectfully submitted, 

CG. E. ECKERT, - 
Secretary. 
Received and placed on file. 


To the Honorable Mayor and City Council 
In accordance with section 146 of city 
charter, I am herewith submitting report 
of uncollected taxes: 
Total amount of roll .......931,026,865.29 


Amount collected to date ... 978,906.07 
Amount uncollected a 47,960.22 


Respectfully submitted, 
FRIEDA A, SCHNEIDER, 
City Treasurer. 
Received and placed on file. 


I submit herewith a letter from the 
state sanitary engineer approving the 
Plan of sewers in the district north of 
Potter Park and making a recommenda- 
tion which has been complied with by 
changing the plan of the outlet. 

Respectfully submitted, 

O. E. ECKERT, 
' City Engineer. 

Received and placed on file, 


October 15, 1920, 
Mr. Otto E, Eckert, 
City Engineer, 
Lansing, Michigan. 
Dear Sir: 

I have examined the proposed plang for 
@& system of sewers in the district north 
of Potter Park and south of the Pere 
Marquette Railroad. These plans have 
been approved. 

The system provides for an outlet from 
a point in Pennsylvania ave, about 200 
feet south of Walsh street to the Cedar 
river. This plan shows that the outlet 
sewer will at no point be within 100 feet 
of the municipal wells of the city of 
Lansing now built. I am of the opinion 
that with a sewer at this distance no 
serious danger to the public water supply 
would be created, but from the fact that 
the use of compressed air will create 
‘a heavier draft on the wells than has 
heretofore been the case it is possible 
that there would be a chance for the 
ground water lying near the surface to 


r 
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November 1, 1920. 


flow down along the casing and gain ac- 
cess to the weil. For this reason it seems 
to me that it would be advisable for ad- 
ditional safety to iay this segment block 
with a 6-inch concrete jacket across the 
property of the water department. 

The safety of the water supply is fur- 
ther protected by the maintenance of 
liquid chlorine treatment at the pumping 
station. It ig possible that the water from 
these wells at times would be of such a 
quality as to not require chiorination, but 
on account of the proximity of the wells 
to the Cedar river it ia highly tmprobable 
that this can be depended upon and it 
-would seem necessary that facilities for 
chlorination shouid_ always be maintained 
at this station and used at all times ex- 
cept when it may be conciusively shown 
that it is temporariily not necessary. 

Very truly yours, ° 

EDWARD D. RIOH, 
State Sanitary Engineer. 


REPORT OF COMMITTEE. 


The committee on publie buildings, to 
whom was referred the communication 
of A. C. Laycock, relative to compensa- 
tion for extra work and overseelng work 
of redecorating of city hall building, begs 
leave to report as follows: 

They find that said Laycock has de- 
voted considerable extra time to the work 
and has been obliged to forego his usual 
vacation on account thereof and we rec- 
ommend that he be allowed the sum of 
one hundred dollars ($100.00) as extra 
compensation, 

E. 8. AVERY, 


G. R. BDDY, 
ELMER CLAPHAM, 
By Ald. Avery— 


That report of committee be adopted. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 
lan, Redfern, Sanders, Trager—16. 

Nays—None, 

The committee on ordinances, to whom 
was referred the ordinance amending Sec. 
48 of ordinance regulating the manner 
of making assessments for sewers and 
drains and defining sewer and drain dis- 
tricts, begs leave to report as follows: 
We recommend that the ordinance be 
Passed. 

JOHN McCLELLAN, 

A. E. DYMOND, 

Oo. CG HOWE, 

Committee on Ordinances. 

Received and placed on file. 


The committee on bonds and contracts 
to whom was referred the application for 
dance hall license at Maccabee hali, 312% 
N. Washington ave. begs leave to report 
as follows: 

We recommend the licence be granted. 

L. B. SANDERS, 
E. D. KLOCK, 
E. 8S. AVHRY., 
Committee. 
By Ald. Sandera— 

That the report of the committee be 
adopted. P : 

Carried, 


The committee on sewers to whom was 
referred the resolution of the board of 
water and electrio Light commissioners 
begs leave to report as follows: 
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November 1, 1920. 


Your committee had a joint meeting 
with the board of water and electric 
light commissioners on Friday, October 
28, 1920. The board retired from the 
meeting after a thorough discuasion re- 
garding the building of the sewerage 
system north of Potter Park. On their 
return to the meeting they reported that 
a motion to reconsider their resolution 
regarding the construction of these sewers 
failed to carry and that therefore their 
position was the same as communicated to 
the city council on October 25, 1920. 

Your committee submits herewith the 
correspondence between the city engineer 
and the board. It will be noted that the 
plana for the sewer were prepared in ac- 
cordance with ‘“2’° in the communication 
from the board dated, 

Inasmuch as this plan is approved 
by the state sanitary engineer and rec- 
ommended by the city engineer and by the 
city consulting engineer on sewerage, 
Colonel W. C. Hoad, we recommend that 
the work proceed as formerly ordered 
by this council, 

Respectfully submitted, 

A. H. LEONARD, 

H, 8. FOWLER, 

E. C. CLAPHAM, 
Received and placed on file. 


BONDS APPROVED. / 


Bo 

The junk dealer bond of Ewald Rach 
as principal with G. ©. Kopletz and Frank 
Preuss a8 sureties, was approved. 
-Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McCliel- 
lan, Redfern, Sanders, Trager—1&. 
Nays—None, 


MOTIONS, RHSOLUTIONS AND 
NOTICHS, 


By Ald. Leonard— 


Resolved by the city council of the 
city of Lansing: 

That sewer and drain resolution No. 4, 
ratifying and confirming the assessment 
roll for a sewer in Mt. Hope ave. from 
Donora street sewer to east 365 feet, also 
a sewer in Mt. Hope ave, from Lyons 
ave. sewer to west 235 feet, be and is 
hereby rescinded. 

Adopted by the following vote: 

Yeas—Aid, Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, E@€dy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 
jan, Redfern, Sanders, Trager—16. 

Nays—None, 

By Ald. Doughty— 

Whereaa act No. 84 ,of public acts of 
1919 makes provision for the number of 
representatives a city may have on the 
board of supervisors, and because of the 
increase in /population ‘and provisions 
of above act, the city of Lansing is en- 
titled to eight instead of seven repre- 
sentatives on such board, now, therefore, 
be it resolved, 

That one more member of this council 
be at this time nominated and elected 
as a Lanaing répresentative on bodrd of 
supervisors. 

Adopted by the following vote: 


Yeas—Aid. Avery, Britten, Burgess, 


Clapham, Doughty, Dymond, Eddy, Fow- 
jer, Howe, Kiock, Leonard, Main, McClel- 
Jan, Redfern, 

Nays~—None, 


Sanders, Trager—16. 
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By Ald. Britten— 
Resolved by the city council of the 


. city of Lansing: 


That the grade of BH. Main street be 
and the same is hereby established as fol- 
lows at the following points: 

On the east line of Beech street, 137.5 
feet above the city datum above the tracks 
of the Michigan Central railroad, 156.10 
feet above city datum, on the west line 
of Hosmer street. 139.76 feet above city 
datum. F. 

Adopted by the following vote: e 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel. 
lan, Redfern, Sanders, Trager—16. 

Nays—None, 


The following resolution was taken from 
the table: 

By Aid. Leonard— 

Resolved by the city council of the 
city of Lansing: ' 

That the bid of E. J. Noyce for the 
construction of sewers north of Potter 
park being the best and lowest bid, tha 
same be and hereby is accepted, and be 
it further resolved that the mayor and 
city clerk be directed to execute a con- 
tract with the said E. J. Noyce in behalf 
of the city of Lansing, according to said 
bid presented and specifications on file, 
By Ald. Britten— 

That the resolution lie on the table one 
week. 

Lost by the following vote: 


Yeas.—Ald. Britten, Howe, Klock, Red- 


fern—4, 

Nays—Ald. Avery, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Leonard, 
McClellan, Sanders, Trager—12, 

Original resolution now before the 
council) it Was, 

Adopted by the following vote: 


Yeas—Ald. Avery, Burgess Clapham, 
Doughty, Dymond, Eddy, Fowler, Leonard, 
Main, McClellan, Sanders, Trager—12, 

Nays—Ald. Britten, Howe, Klock, Red- 
fern—4, 


By &K4ld. Leonard— 

Resolved, that the city clerk be and 
he hereby is directed to advertise, as 
Provided by law, for sealed proposals for 
constructing sewer in the extension of 
Porter street from the M. Cc. R. R.. to 
Larch street In accordance wth the plans 
and apecifications on file in the office of 
the city engineer. Proposals to be re- 
celved up to 4:00 o’clock p. m., Monday, 
Nov. 8, 1920. ; 

Each proposal to be accompanied with a 
certified check in the sum of $100. 

Right is hereby reserved to reject any 
or all bids. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe. Klock, Leonard, Main, McClel- 
lan, Redfern, Sanders, Trager—16. 

Nays—None, 


PUBLIC IMPROVEMENT III. 


By Ald. Leonard— 

Resolved by the city councll of the 
city of Lansing: 

That the special assessment roil for 
constructing a sewer in Mt. Hope ave, 
from sewer in Lyons ave. to west 236 
feét, returned by the city assessors be 
received and placed on file, and the city 
clerk be directed to publish a notice there- 





é 


A collaborative project of the City of 








- 


= 


a District Libraries 


a 


= Cap ital | Ar = 


ry an 


Parke Libra 


ay 
ah 


sing and Forest 


Lar 


Saline 


= 


id Archives 


== ae. § 





« 


- 


\ 


4 COUNCIL PROCEEDINGS 


of by publication in a local newapaper for 
at least five days in accordance with sec- 
tion 251 of the clty charter. 

Resoived further, that the city council 
will eet at the council rooms on Mon- 
day, the 8th day of November, 1920 at 
7:30 «’clock p. ‘m., for the purpose of 
reviewing said assessment roll. 

Adopted by the following vote: 

Yeas—-Ald. Avery, Britten, Burgess, 
Ciapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Malin, McClel- 
lan, Redfern, Sanders, Trager—16. 

Nays—None. 


By Ald. Leonard— 

Resolved by the city council of the city 
of Lansing: 

That the special assessment roll for 
constructing a sewer in Mt. Hope ave., 
from sewer in Donora atreet to east 865 
feet, returned by the city assessors, be 
received and placed on fille) and the city 
clerk be directed to publish a _ notice 
thereof by publication in a local news- 
paper for at least five days in accordance 
with ,section 251 of the city charter. 

Resolved further, that the city council 
will meet at the council rooms on Mon- 
day, the 8th day of Nov., 1920, at 7:30 
o’clock p. m., for the purpose of review- 
ing said assessment roll. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham,. Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 
Jan, Redfern, Sanders, Trager—16. 

Nays—None, 


bUBLIC IMPROVEMENT V. 


Ratifying and Confirming Supplementary 
Roll. 


By Ald. Britten— 


Resolved by the city council of the elty 
of Lansing: 

That the supplementary special assess- 
ment roll for graveling Middie street, from 
St. Joseph street to Main street, as re- 
turned by the city assessor be and the 
Same is hereby ratified ang confirmed, 
and that the mayor be and hereby is 
directeq to affix.within ten days, his 
warrant directing the city treasurer to 
refund to all persons who have paid said 
tax as originally assessed the pro rata 
amount? of difference as shown in said 
supplementary roll, and collect all un- 
Paid tax as shown on said roll on or 
before Dec. 31, 1920. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 
lan, Redfern, Sanders, Trager—16. 

Nays—None, 


(‘By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That the supplementary special assess- 
ment roll for graveling Massachusetts 
avenue, from North street to Whyte 
street, as returned by the city assessor 
be and the same is hereby ratified and 
confirmed, and that the mayor be and 
hereby is directed to affix within ten 
days, his warrant directing the city 
treasurer to refund to all persons who 
have paid said tax as originally assessed 
the pro rata amount of difference as 
shown in said supplementary roll, and 
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collect all unpaid tax as shown on said 
roll on or before Dec. 31, 1920, 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 
lan, Redfern, Sanders, Trager—16. 
Nays—None, 


By Ald. Britten— - 
Resolved by the city council of the city 
of Lansing: 


Thad the supplementary gpecial assess- 
ment roll for graveling Vermont avenue, 
from North street to north city Hmits, as 
returned by the city assessor be and the 
same is hereby ratified and confirmed, 
and that the mayor be and hereby is 
directed to affix within ten days, hia 
warrant directing the city treasurer to 
refund to ell persons who have paid said 
tax as originally assessed the pra rata 
amount of difference as shown in said 
supplementary roll, and collect ail un- 
paid tax as shown on said roll on or 
before Dec. 381, 1920. 

Adopted by the following vote: 

Yeas—-Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 
lan, Redfern, Sanders, Trager—16. 

Nays—None. 4 


By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That the supplementary special assess- 
ment roll for graveling Coleman avenue, 
from Barnes avenue to Moores River 
Drive, ag returned by the city assessor 
be and the same is hereby ratified and 
confirmed, and that the mayor is hereby 
directed to affix within ten days, is 
warrant directing the city treasurer to 
refung to all persons who have paid said 
tax as originally assessed the pro rata 
amount of difference as shown in said 
supplementary roll, and collect all un- 
paid tax ag shown on said roll on or 
before Dec, 31, 1920. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Roughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 
ah, Redfern, Sanders, Trager—16. 

Nays—None, 


ORDINANCES. ; 


Ald. Britten introduced the following 
ordinance which was read a first and 
second time by its title and referred to 


. the committee on ordinances: 


AN ORDINANCE to.amend section one 
of an ordinance entitled, An Ordinance 
to preserve the peace and good order of 
the city of Lansing,” being ordinance 
number ninety-three of the 1918 complia- 
tion of Ordinances of\the City of Lan- 
sing. 

The City of Lansing ordaing; 

Section 1. Section one of an ordinance 
entitled ‘“‘An ordinance to preserve the 
peace and good order of the City of Lan- 
sing,” being ordinance number 98 of the 
1918 compilation of the ordinances of the 
City of Lansing, ig hereby amended to 
read as follows: . 

Section 1. All able-bodied persons, 
who, not having visible means of support, 
are foung loitering or rambling about, or 
lodging or loitering in sheds or barns, or 
in the open air and not giving a good 
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account of themselves; all vagrants, 
gamesters, street beggars, common drunk- 
ards, and all persons who shall make or 
assist in making any disorderly noise or 
improper diversion constituting a breach 
of the peace within said city; all per- 
sons who shall collect in bodies or crowds 
in sata city for unlawful purposes; all 
common prostitutes, all keeperg of bawdy 
houses,\ houses of ill-fame, assignation 
houses, or houses or places for the resort 
of prostitutes within said city; all per- 
sons whether male or female, who: shall 
lodge or remain in any house of {ll-fame 
in said city, or who shall visit the same, 
and there associate or consort with any 
prostitute; all persons who shall directly 
or indirectly solicit any person or per- 
sons in said city to visit any house of {]]- 
fame; all persons who shall designedly 
make any open and indiscreet or obscene 
exposure of his or her person, or the 
person of another, or shall be guilty of 
gross lewdness ahd lascivious behavior; 
all fortune tellers and clairvoyants and 
persons pretending to tell fortunes for 
hire, gain, reward or profit, all persons 
who, for the most part support them- 
selves by gaming or gambling; all per- 
sons who keep in any private or pub- 
lic place any gaming table, eel of for- 
tune, cards, dice box, machine, instru- 
ment or device, for the purpose of gaming 
and all persons who go about with such 
table, wheel of fortune, cards, dice, box, 
machine, inatrument or device, exhibiting 
tricks or gaming therewith; all persons 
who shall be drunk or intoxicated in any 
assembly of people or any atreet, lane, 
alley, highway, park, railroad track, or on 
any railroad or street car, shall be 
deemed disorderly persons. 


SPECIAL ORDER 


The following claims were allowed and 
referred to the city assessor to be spread 
upon the next general tax roll. 

Claimant. ° Endorser Amt. 
Wm. Clark, James A. Humphrey...$9.50 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 
lan, Redfern, Sanders, Trager—1i16. 

Nayse—None. 


GENERAL ORDER. 
Claims Allowed. / 


Claimant HEndoreer Amt. 
Gohr Contracting Co, OQ BB. 
Bekert . . seevaeteaseervreeneoeveeseeoueeon 6.75 


Solvay Process Co., O. BE. Bckert 135.00 
Engineering News Record, 0. BR. 

Eckert .. eetsee aves eevee vn easeon 4.00 
James Fleming, O. E. Bckert .... 8.50 


The Briggs Co., O. B. Eckert ..., 1062.63 


Brown-Gordon Co., O. B. Sckert.. 450.46 
Franch Lumber & Mfg. ©o., O. B, 
Eckert. 2 © eeseenlKarnravresesavene 49.20 


Heller Bros., O. B. Hokert ...... 281,40 
Paragen Refining Co, O, 2B. 
Eckert e « « eerv> eae eeaneseseoeeneoeo 


E. F. Young, O. E, Hekert ...... 647.38 
Rikerd Lumber Co., 0. B. Bekert 20.52 
Worden Grocery Co., O. B, Eckert 1.80 
John F. Crotty, O. B. Eckert.... 139.79 
Dept. Public Works, O. B. Eckert 16.92 


Grand Trunk R. R., A. Winegar 1.81 
Bréwn-Gordon Co., A. Winegar.., 3.94 


A. C. Sacke, et al, A. Winegar.. 1184.14 ; 


a 
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Geo. Toman, et al, A, Winegar.... 
H. Derhamnier et al, A. Winegar 330.09 
F. N. Rounaville, A. Winegar .... 275 
Bishop, Holmes, Hammond and 

Jackson, A. Winegar ....™.. 2109.33 
Barker-Fowler Blec. Co., A. Wine- 

gar. hhh ee 2 a 7.63 
Jarvis Engine & Machine Works, 

A: Winegar @eeteevesrnenseoeseuse 2.70 


D. C. Hunter, A, Winegar ....... 46.75 
Elgin Street Sweeper Co., A. Wine- 

rd gar ores Bie © 62 & 6.0.60 6 6 016 HSB OMS erm earane 84.46 
Paragon Refining Co., A. Winegar 64.36 


The Briggs Co., A. Winegar 7... -60 
Rikerd Lumber Co., A. Winegar 
Hoyt Woodman, A. Winegar .... 67.66 
Dancer-Brogan Co., A, Winegar .. 1.26 
Dept. Public Works, A. Winegar.. 

Young Bros. & Daly, A Winegar.. 
Mich. Central R. R., A. Winegar.. 
John F. Crotty, A Winegar...... 7.85 
Velma Garner, et al., James A, 


Humphrey + Wk ig Gare ee arse nc, SUSE 
Henry Washington, James 4A. 
Humphrey a9 068 «6 oldies scene 9.00 
Mich. State Tel, Co., James A. 
Humphrey ....,..... ee oe 36.00 
L. L. Hunter, James A. Humphrey 140.00 
James Fleming, J ames A. Humph- 
{ee oe takes eee. on 0 -- ale 68.38 
Women's Hospital Agss’n, James A. 
Fivompmrey  ......c ccc ccae cies vr 26.50 


John Crotty, James A. Humphrey, 6.50 


John Crotty, James A. Humphrey 42.36 
The Norwich Pharmaca] Co., James 

A. Humphrey .,......... ooo Mas 1.88 
C. T. Lord, Poor Director, °C, T, 

Lord . ree ee seeceoseese 1149/58 
A. D. Donnelley, et al., Jos. Beck 247.29 
Gladys Parsons, J. A. Parsons.... 12.00 
Angle M. Parsons, J. A. Parsons. . 16.00 
Mina B. Pratt, J- A. Parsons..,... 20.00 
Marjorie C. Fuller, J. A. Parsons.. 15,00 
Archie M. Silsbee, H. H. Campbell 18.05 


J. EF. Crotty, Frieda A. Schneider 90 
City Treasurer, Frieda A. Schneider 9.650 
Allen & DeKleine, Frieda A. Schnei- 

der 2.0 8 2 Oe 8 OOD 6.6 e's gis 8 SS 6 elerdtare bid 2.00 
Geo. Hagamier, F. H, Presley,.. 


R. W. Smith, et al., H. L. Bancroft 648.53 
Rikerd Lum. Co., H. L. Bancroft.. 3.58 
T. J. Shield & Co., H. L. Bancroft $11.30 
Reo Service Sta., H. L. Bancroft.. 4,35 

W. Ellis, H. L. Bancroft.... 10.00 


Eckert ........ tnt oa on esse 540.00 

Gohr Bros. Contracting Co., 6. E. 
icunl PE ee ee 800.00 

Lumbert Bros., O. EB. Eckert...... 368.59 
Leavenworth Commercial Photo 

Service, O. B..Eckert.......... 26.55 
ILumbert Bros., O. E. Eckert..... . 55.10 
C.. Je Pon, GC. oe... 60a be ceed 25.00 
C. Fitzgerald, et al., O. E. Eckert 834.40 
F,. Rurgess, et al., O. E. Eckert.. 983.17 
G. Hutchings, et al., O. BE. Eckert 849.83 
H. Simmons, et al., O;: BE. Eckert.. 696.37 
H. D. Edwards & Co., O. BE. Eckert 95.56 - 
fYenevieve Jessup, . H. Campbell 19.36 

Adopted by the following vote: 

Yeas—Ald. Avery, fritten, Burgess, 


li Clapham, Doughty, Dymond, Eddy, Fow- 


ler, Howe, Kiock, Leonard, Main, Redfern, 
Sanders, Trager.—15. 
Nays—None, 


Council adjourned, city clerk's 
Nov. 1, 1920. 


oe 


office, 


JUDSON A. PARSONS, 
City Clerk, 


726.66 
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Official Proceedings, Monday, November 8, 1920 


City Council Rooms. 
Lansing, Nov. 8, 1929. 

The city council met in regular session 
and was called to order by Mpyor B. A, 
Kyes. 

Roi call. 

Present: Ald, Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager.—16. 

Absent: None, 


The record of the previous gession was 
approved as printed. 


PETITIONS AND COMMUNICATIONS., 


A petition was received from twenty 
property owners asking that curb and gut- 
ter be constructed in Ballard street from 
Franklin avenue to Porter street. 

Referred to committee on streets. 


A communication was received from T. 
Roger Lyons relative to article in the 
State Journal relative to imperfect work 
done by certain election inspectors and 
protesting against the impression given the 
public by said article. 

Received and placed on fite. 


Claim for $14.40 for expenses and fees 
of inspectors summoned to Mason by the 
County Board of Canvasserg was received 


By Ald. Leonard— 
That the claim be placed on the general 
order. Carried. 


An application. was received from W, F. 
Doyle 428 N. Larch street for permission 
to erect a small bullding to be used for 
vending pop corn, confections, etc., on the 
southwest corner of W. Ottawa street, just 
west of the intersection of Ottawa street 
with Washington avenue. 

Referred to committee on streets. 


APPEALS. 
This is the time set for hearing appeals 


on the special assessment roll for sewer 
in Mt. Hope avenue, from sewer in Lyons 
avenue to west 285 feet. 

No appeals. 


This is the time set for hearing appeals 
on the special assessment roll for sewer 
in Mt. Hope avenue from sewer in Donora 
street to east 365 ft.. 

No appeals. 


REPORTS OF CITY OFFICERS. 


The report of the sealer of weights and 
measures for the week ending October 30, 
1920 was received and placed on file. 


To the honorable mayor and city council 
of the city of Lansing: 

Gentlemen: 

I_hereby petition to be allowed to con- 
nect with the sewer in East St. Joseph 
street in front of lot 16, block 4, Manu- 
facturera’s Addition in as much as the 
sewer in the alley in the rear of this 
property is inadequate. 

HORACE S. RECTOR. 

Referred to the committee on sewers. 


To the honorable mayor and city council: 

Gentlemen: 

At a regular meeting of the cemetery 
and park board, Nov. 5, 1920, I was in- 
structed to communicate to you a request 
from the board that you cause, the: tele- 
phone poles on N. Pennsylvania avenue to 
be, removed, 

Very. respectfully; 
J. A. PARSONS, City Clerk. 


Referred to the committee on atreeta. 


To the mayor and city council, Lansing; 

Michigan: 

Gentlemen: 

In re: Matter of Frank Brisbin paving 
tax for Grand avenue. 

This ‘matter was referred to me some 
time ago for an opinion, and I gave an 
oral opinion the week following, but owing 
to the fact that the same appears to be 
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unsettled as yet, I take this opportunity of 
presenting to you a written opinion, ~- 

It appears that the paving tax on this 
_ street that was assessed to Frank Brisbin 
is eighteen feet or thereabouts more front- 
age than was paved in front of this prop- 
erty. The charter of the city of Lansing, 
section 250, provides: ‘‘In case of grading, 
graveling, paving, or other street improve- 
ments, shall be according to foot frontage, 
and shall make out an assessment roll in 
which shall be entered the names of per- 
sons and descriptions of property assessed.” 

It is very clear that no greater assess- 
ment could be levied upon BHrisbin, or any 
other residant in front of whose premises 
pavement had been made, than their ac- 
tual foot frontage. This proposition may 
work a hardship in some instances to the 
individual and in other instances to the 
city, but as long &s it states that, we will 
conform thereto. It appears that in front 
of the Brisbin property there was eighteen 
feet of old pavement that had been butit 
some years ago, which was included in 
the measurement and the tax levied 
against his property. This assessment is 
illegal and void to the extent of that part 
of the pavement on which the last assess- 
ment was made, It has been talked that 
the old pavement had never been paid for. 

That would make no difference, as it could 
' not be apsessed under the present scale for 

building” pavements as Yt ig of different 
quality and built at a time when material 
and labor was much cheaper, and I will 
further state, had it not been paid for, 
‘the city will have to stand, the loss, for if 

they have slept upon their rights for a 
period of over six years and permitted 
the statute of limitations to run against it, 
they would be the one at fault and have 
to bear the same. 

-I advise that the amount assessed 
against Mr. Brisbin, over and above his 
actual frontage that was built during this 
last pavement, be remitted, and that this 
council, by resolution, instruct the city 
treasurer to receive the amount of tax 
upon said Brisbin property, and that the 
game be in accordance with the legal as- 
sessment, and that the amount that has 
been assessed against this eighteen feet 
be re-assessed acainst the assessment dis- 
trict, or if said council in its wisdom 
deems the matter of too small importance, 
it may be paid from the general fund. 

ery respectfully, 
D. G. F. WARNER. 

Received and placed on file. 


To the honorable mayor and city council of 
the city of Lansing: 
Gentlemen: 
I herewith present you with plans and 
estimate of cost for a sewer in Washington 





avenue, from Willow street to Franklin 
avenue. 
Betimated cost .......-.>. $670.20 
City one-sixth ...... ee a 
To be assessed ......-55-> $558.50 


Respectfully submitted, 
. O. E. ECKERT, 
City Engineer. 


Received and placed on file. 
REPORT OF COMMITTEE. 


‘The committee on sidewalks to whom 
was referred the petition for artificial stone 
Bidewalks on south side of St. Joseph. street 
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in front of lot 1, 2, 3, 4 and 5, block 4, 
Manufacturers addition, No. 1, begs leave 
to report aa follows: 

That the request of fhe petitioners be 


granted. , 
a. R. EDDY, 
BH. D. KLOCK, 
5. S. MAIN. 
Committee on sidewalks. 


By Ald. Eddy 

That the report of the committee 
adopted, 

Carried. ° 

The committee on bonds and contracts 
to whom was referfed the applications of 
No. 46 I. 0. O. F. and of Melva Thomp- 
son, for public dance hall licenses, begs 
leave to report as follows: 

We recommend that the 


granted, * 
L. BH. ‘SANDERS, 
E.\ D. KLOCK, 
E. ‘Ss. AVERY, 
Committee on Bonds and Contracts, 


be 


licenses be 


By Ald, Sanders— =a 

That the report of the committee be 
apodted and the clerk authorized to issue 
the licenses. 

Carrigd. a 

The committee on ways and means to 
whom was referred the communication of 
the Lansing Chamber of Commerce retative 
to amending the city chartér so as to pro- 
vide a tax limit, begs leave to report as 
follows: 

We recommend that an amendment to 
the city charter be submitted to the voters 
at the regular election:\in April, 1921, fix- 
ing the limit of the tax to be levied at an 
amount not exceeding seven mills on the 
dollar, exclusive of the pricipal and inter- 
est on the indebtedneas: of the city. 

OSMOND C. HOWE, 
JOHN McCLELLAN, 
w, T. yPWays an 
Committee o ays and Means. 
By Ald. Howe— , 

That the report of the committee be 
adopted, 

Carried, 


The committee on streets to whom was 
referred the plat of Rosedale plat for ac- 
ceptance by the city begs leave to report 
as follqws: % 


We recommeénd that the plat be accepted. 
W. T. BRITTEN, 
F. W. REDFERN, 
0..Cc. HOWR, 
Committee on Streets. 


BY Ald. Britten— 

That thie report of the; committee be 
adopted and the plat of Roseffhle be ac- 
cepted. 

Carried. 


\ 

The committee on ordinances to whom 
wag referred the ordinance, amending or- 
dinance number 93 of the 1918 compilation 
of ordinances begs leave to report as 
follows: ; 

We recommend that the ordinance be 
Passed, 

JOHN McCLELLAN, 
Oo. Cc. HOWE, 
A, E. DYMOND. 

Received —~<. Placed on file, 
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MOTIONS, RESOLUTIONS AND NOTICES 


By Ald. Howe— 

Resolved by the city council of the city 

of Lansing: 
» That the water and electric light board 
be and they are hereby requested to place 
an electric light at the intersection of 
South Genesee Drive and Memphis street. 
Also at the intersection of South Genesee 
Drive and Osborn Road also on St. Joseph 
street between Pennsylvania avenue and 
Jones street. 

Adopted by the following vote: 

Yeas: Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager,—16. 

Nays—None, 

By Ald, Britten— 

Resolved by the city council of the city 
of Lansing: : 

That the bid of Gohr Bros., for the grad- 
ing of Welden and Edward streets for the 
sum Of $1,620.00 being the best and low- 
est bid, that the same bg and hereby is 
accepted, and be it further resolved that 
the mayor and city clerk be directed to 
execute a contract with the said Gohr 
Bros, in behalf of the city of Lansing, ac- 
cording to said bid presented, and speci- 
fications on file, ; 

Adopted by the following vote: 

Yeas: Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, WLeonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager.—16. 

Nays—None, “ = 


By Ald, Howe— 

Resolved by the city council of the city 
of Lansing: 

That the city enginéer be and he ig here- 
by directed to cover Main street from 
Washington avenue to Capitol avenue with 
asphait and to cover Saginaw atreet from 
Washington avenue to Capitol avenue with 
asphalt, the cost of same to be taken from 
the contingent fund, . temporarily, but 
eventually to be charged to paving repair 
fund and an item placed in the 1921 bud- 
get to cover the cost of this repair to the 


Paving. 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 


Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Kiock, Leonard, Main, McClellan, 
Naysa—None. 
The following resolution was taken from 
the table: 


By Ald. Leonard— 

Resolved by the city council of the city 
of Lansing: 

That the city board of health be in- 
structed to procure plans and specifica- 
tions for a detention hospital to conform to 
the bond issue voted by the people at a 
previous election and bonds sold and money 
now in treasury for same. 

Adopted by the following vote: 

Yeas: Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Hddy, Fow- 
ler, Klock, Leonard, Main, McClellan, San- 
ders—-13. 


Howe, Redfern, Trager—3. 


The following resolution was taken from 
the table: 
By Alds, Howe and Redfern 

Whereas the special committee to whom 
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wag referred the investigation of the pur- 
chase for the city’s use of the State In- 
dustrial School property have reported rel- 
ative to the game at this session, stating 
that the buildings on such property could 
be remodeled to provide for the general 
and contagious hospital needs, as well as 
the needg of the organizations working 
for and in behalf of health and social 
conditions of the city; and 

Whereas said committee in their report 
state that they have secured options on 
two descriptions of property, one for $500,- 
000 which covers that portion of the In- 
dustrjal School property taking in all 
buildings thereon, and an option on a 167 
acre tract at $1,135,000; and 

Whereas said committee ’ recommends 
that a special committee and the city at- 


torney be appointed to proceed with plans — 


placing the question before the people to 
be voted on at the next general or spring 
electjon; 

Therefore, be {t resolved, that a special 
committee and the city attorney be ap- 
pointed to investigate conditions, .to.formu- 
late plans, to provide for publicity and 
pubiio hearings on the question, so that 
this council may be advised in. this matter 
by citizens generally and to draw and pre- 
pare all necessary resolutions for the 
placing of the question of the purchase of 
this property before the electors of the 
city of Lansing, to be voted upon at the 
earlies) possible time, either at the gen- 
eral spring election in 1921, or at such 
later date as this council may deem ad- 
visable 


By Ald. Redfern— 

That the resolution be laid on the table 
for one week, 

Carried. 


By Ald. Doughty— 

Resolved by the city council of the city 
of Lansing: - 

That the city engineer be and he hereby 
is directed to repair and cover with as- 
phalt, Larch street from Michigan avenue 
to Kalamazoo street, the cost of same to 
be taken from ¢ontingent fund tempor- 
arily, but eventually to be charged to 
pavement repair fund and included in 1921 
budget. 

Also: 

‘Washtenaw from Washington avente to 
Townsend street. 

St. Joseph street from Pine street to 
Logan street. 

Also Franklin avenue from bridge to 
Cedar street. 

Lost by the following vote: 

Yeas—Ald. Avery, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Klock, 
Redfern, Trager.—10. 

Nays—Ald. Britten, Howe, 
Main, McClellan, Sanders.—6. 


Leonard, 


By Ald. Avery— 

Resolved by the City Council of the city 
of Lansing: _ 

That the city clerk be and he is hereby 
directeq to draw an order on the city 
treasurer in favor of Albert C. Laycock 
for $100 and charge same to 187, the 
Public Works Dept. fund, in payment for 
services in connection with redecorating 
the city hall. 

Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgess, 
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Clapham, Doughty, Dymond, Eddy, Fow- 

Ier, Howe, Kiock, Leonard, Main, Me- 

Clellan, Redfern, Sanders, Trager—16, 
Nays—None. 


By Ald. Doughty— 
Resolved by the city council of the city 
Qf Lansing: 


Whereas, it appears necessary for the 


preservation of peace, health, safety and. 


general welfare that sectiong of clty char- 
ter be revamped, rewritten and amend- 
ments made thereto, now therefore be it 
resolved, that the mayor appoint a com- 
mittee on charter amendments, consisting 
of seven members, not more than three 
of whom shall be members of thig council. 
This committee shall hold meetings at 
least once each week, and report its de- 
liberations and recommendations to the 
city council on or before Feb. 20, 1921. 
Adopted by the following vote: 


Yeas—Ald. Avery, BHBritten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Kiock, Leonard, Main, Me- 
Clellan, Redfern, Sanders, Trager—16. 

Nays—None, 


By Ald. Sanders and Main— 


Resolved by the city council of the city 


of Lansing: 

That the city attorney be directed to 
notify the street railway company to re- 
move, at once, all of the old steel rails 
and ties now lying south of the new 
double tracks, between the old and new 
city Hmits. 

Adopted by the following vote: 


Yeas—Ald. Avery, Britten,— Burgeas, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Me- 
Clelian, Redfern, Sanders, Trager—16. 

Nays—None. 

' 


. By Ald. Fowler, Burgess and Trager— 


Resolved by the city council of the city 
of Lansing: s 

That, whereas the city market is not in 
use for market purposeg during ali hours 
of the day, and 

Whereas, due to parking congestion on 
the business streets it has become ex- 
tremely difficult for farmers who have 
entered the city for business purposes to 
_ a suitable place to park their vehicles, 
and, 

Whereas, the city market was con- 
structed for the purpose of bringing farm 
produce directly to the consumer and to 
induce farmers to come to the city'to do 
business. therefore be it 

Resalved, that the market committee be 
authorized to extend the privilege of 
parking to farmers and others under such 
rules and regulations as they may deem 
best. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager—16, 

Nays—None., 

By Ald, Fowler— 

Resolved by the city council of the city 
of Lansing: 

Whereas, there wag an apparent error 
in the aSsessment roil for paving tax on 
the property of Frank Brisbin on Grand 
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avenue, in this that the said Frank Bris- 
bin was assessed for 18 feet more front- 
age than was actually paved; 

Therefore be it resolved, tHat the city 
treasurer be and ia hereby instructed to 
accept payment of the tax from Frank 
Brisbln in the amount he should have 
actually been taxed, which amount ig the 
amount now on the assessment roll, “less 
the tax for eighteen feet. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, ‘Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Kiock, Leonard, Maln, Mc- 
Ciellan, Redfern, Sanders, Trager—16. 

Nays—Noane. 


By Ald. Leonard— 

Resolved by the city council of the city 
of Lansing: 

That the inspectors and clerks of the 
November 2nd, 1920, election that com- 
menced at the opening of the polls and 
worked straight through with exception 
of the aldermen, be paid time and one- 
half for their services. 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Kiock, 
Leanard, Main, Sanders—11, 

Nays—Ald. Avery, Howe, 
Redfern, Trager-—65. 


McCleilan, 


By Ald. Tragér— 

Resolved bythe city council? of the city 
of Lansing: 

That the action taken on the bill of T. 
Rogers Lyons and others be reconsidered. 

Adopted by the following vote: | 

Yeas—Ald. Avery, Burgess, Clapham, 
Doughty, Dymond, Hewe, McClellan, Red- 
fern, Trager—9. 

Naya — Ald. Britten, Eddy, 
Klock, Leonard, Main, Sanders—7, 


Fowler, 


Matter being before the council Ald. 
Doughty moved that the entire 19 who 
went to Mason be allowed $3.80 each for 
their expenses. 

Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 


ter, Howe, Klock, Leonard, Main, Mc- 
CieNan, Redfern, Sanders, Trager—16. 
Nays—None, 


By Ald, Doughty-—~ 

Resolved by the city council of the city 
of Lansing: 

That Ald. Sanders be nominated and 
elected as a member of the board of 
supervisors according to resolution one 
week ago tonight, 

Adopted by the foilowing vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 


jer, Howe, Kiock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager—16. 
Nays—None., 


By Ald. Leonard: 

That the council aecept the invitation 
of the committee on Armistice Day and 
to meet in a body to take part in the 
parade next Thursday. 

Carried. 
By Ald. McCiellan— 

Whereas, the city council did, by res- 
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olution duly adopted on September 27, 
1920, deciare that it is deemed necessary 
for the use and benefit of the public to 
open a street in block four (4) of the 
A. F. Cowlés subdivision, in the city of 
Lansing, across lots siz, (6), seven, (7), 
eight (8) and nine (9) of said biock four 
(4) between Cowles street and Logan 
street in said city. . 

Whereas, in said resolution it was 
deemed to be necessary for such pur- 
pose to appropriate therefor and take, 
without the consent of the owners thereof, 
certain private property, which was par- 
ticularly described in said resolution as 
follows; to-wit, A 

“The south thirty seven and six tenths 
(37.6) feet in width of lots six (6) and 
nine (9) and the north two and ninety- 
four hundredths (2.94) feet of lots seven 
(7) and eight (8) of block four (4) of the 
A. F. Cowles subdivision in the city of 
Lafising, county of Ingham and state of 
Michigan.” 


And whereas, said city council did in 


sald reaolution direct the city clerk to 
cause notice of said public improvement 
and the pendency of said resolution to be 
given to all persons interested therein, 
that the city council would meet at the 
time and place mentioned in gaid ‘resolu- 


ltion for the purpose of hearing objec- 


tidhns, if, any, to the proposed improve- 
ment to’ the taking of the property in 


* said resolution described, for the purpose 


designated and to every other matter 
and thing in said resolution contained, 
which said notice was duly given by sald 
city clerk, 

And whereas, the persons interested 


. in said resolution have been given an op- 


portunity as aforesaid to be heard by this 
council and no one appearing in opposi- 
tion to said improvement; 

Therefore be it resolved, by said city 
counci] of the city of Lansing, that it is 
a public necessity and it is hereby de- 
termined by said city councii that it s 
Necessary for the use and benefit of the 
public to open a street in block four (4) of 
the A. F. Cowles subdivision, in the city 
of Lansing, acrogs lots six (6), seven (7), 
eight (8) and nine (9), of said block 
four (4) between Cowles street and Logan 
street, in said city, as herein more fully 
described. 

Resolved further, and this council does 
hereby determine that it la necessary for 
such improvement to “appropriate there- 
for, and to take without the consent of 
the owners thereof, private property; to- 
wit, the following described parcels of 
real estate and any and all right, title 
and interest of any and every person 
therein and. to the following described 
lands; to-wit, 

“The south thirty-seven and six tenthe 
(37.6) feet in width of lotsa six (6) and 
nine (9) and the north two and ninety- 
four hundredths (2.94) feet of lots seven 
(7) and eight (8) of block four (4) of 
A. F. Cowles subdivision, in the city of 
Lansing, county ef Ingham and state of 
Michigan.”’ 

Resolved further, that the assessment 
district, as set forth in said resolution 
of September 27, 1920, be and the same 
is hereby ratified and confirmed. 

Resolved further, that the city attor- 
ney be and ia hereby directed to insti- 


~~ 
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tute the necessary proceedings in a court 
of competent jurisdiction to condemn and 
take such private property for the pur- 
pose aforesaid. 

(The question being on the pasasge 
of the resolution, the mayor announced 
that under section 92 of the charter of 
of city of Lansing, the resolution will 
remain on file with the city clerk at 
least one week.) 


< 
By Ald. Britten— 

Resolved, that the city clerk be and he 
is hereby directed to advertize, ag pro- 
vided by law, for sealed proposals for 
grading for paving on Walnut street from 
Issac street to Robert street in accord- 
ance with the plans and specifications on 
file in the office of the city engineer, Pro- 
posals to be received up to 4:00 o’clock 
Pp. m., Monday, Nov. 15, 1920. 

Bach proposal to be accompanied with 
a certified check in the sum of five hun- 
dred dollars. 

Right is hereby reserved to reject any 
or all bids. 

Adopted by the following vote: 

Yeas—-Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager—16, 

Nays—None. 


By Ald. Leonard— 

Resolved; that the city clerk be and 
he hereby is deirected to advertise as 
provided by law, for sealed proposala for 
sewer in Porter street extended from the 
M. C. R. R. to Larch street in accordance 
with the plans and specifications on file 
im the office of the city engineer. Pro- 
posals to be received up to 4:00 o’clock 
Pp. m., Monday, November 15, 1920. 

Each proposal to be accompanied with 
a certified check in the sum on one hun- 
dred dollars. 

Right is hereby reserved to reject any 
or all bids. € 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager—16. 

Nays—None. 


By Ald. Leonard— 

Resolved, that the city clare be and he 
hereby is directed to advertise as pro- 
vided by law,, for sealed proposalas for 
constructing sewer in Washington—ave., 
from Willow street to Franklin avenue in 
accordance veith the plans and sgpecifica- 
tions on file in the office of the ‘city en- 
gineer, Proposals to be received up-to 
4:00 p. m., Monday, November 15, 1920. 

Each proposal to be accompanied with a 
certified check in the sum of $10.00. 

Right is hereby reserved to reject any 
or-all bids. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager—16. 

Nays—None. 


CONSTRUCTION OF SEWERS AND 
DRAINS, Ne _ II. 
By Ald. “Leonard— 


Resolved by the city council of the city 
of Lansing: 
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That it is the intention of said council 
to construct 440 feet of sewer in Washing- 
ton avenue from Willow street to Franklin 
avenue in the 10th and 22nd sewer and 
drain district, and that the plat and dia- 
gram thereof made and returned by the 
city engineer be received and placed on 
file in the office of the c!ty engineer where 
the same may be found for examination; 

Further that the city council meet at the 
city council rooms on Monday, the 15th 
day of November, 1920, at 7:30 p. m. to 
consider any suggestions and objections 
that may be made by parties interested 
with respect to said sewer, and that the 
city clerk publish a notice thereof in ac- 
cordance with section 275 of chapter 18 of 
the charter. The premises deemed to be 
especially benefitted by this improvement 
are lotg 1, to 7, inclusive, block 31, lot 3 
to 8, inclusive, block 32, lots 4 to 9, ‘inclus- 
ive, “block $3, lots 1 to 6, inclusive and lot 
12, block 34, lots 1 to 6, inclusive, block 
41 and lots 8 to 13, inclusive, block 42, 
excepting from said described district all 
Public streets and alleys and lands not 
benefitted by this tmprovement. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager—16, 
Nays—None, 


ORDINANCES. 


By Ald. Britten— 

That the council resolve itself into a 
committee of the whole to consider ordi- 
nances. 

Carried. 


The mayor called Ald. Doughty to the 
chair to preside over the committee of the 
whole. After some time spent in the com- 
mittee of the whole, the committee arose 
and through its ehairman reported that it 
had considered an ordinance amending 
section 1 of a ordinaace to preserve the 
peace and good order of the city of Lan- 
sing, and would recommend that the same 
be passed. 


Councit then resumed regular session. 


By Ald, Britten— 

That council rule No. 23 be suspended 
and that the ordinance amending section 
1 of an ordinance to preserve the peace 
and good order of the city of Lansing, be 
now read a third time. 

Adopted by the following. vote: 

Yeas—Ald. <Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 


ler, Howe, Klock, Leonard, Main, Mce- 
Clellan, Redfern, Sanders, Trager—18. 
Nays—None. 


The ordinance was then read a third 
time as follows: 

AN ORDINANCE to amend section one 
of an ordinance entitled, “An Ordinance 
to preserve the peace and good order of 
the city of Lansing,’ being - ordinance 
number ninety-three of the 1918 compla- 
tion of Ordinances of the City of Lan- 
sing. 

The City of Lansing ordatns: 

Section 1. Section one of an ordinance 
entitled ‘“‘An ordinance to preserve the 
peace and good order of the City of Lan- 
sing,” being ordinance number 98 of the 
1918 compilation of the ordinances of the 
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City of Lansing, ig hereby amended to 
read as follows: 

Section 1. Ali able-bodied persons, 
who, not having visible means of gupport, 
are foung loitering or rambling about, or 
lodging or loitering in sheds or barns, or 
in the open air and not giving a good 
account of themselves; ail vagrants, 
gamesters, street beggars, common drunk- 
ards, and all persons who shall make or 
assist in making any disorderly noise or 
improper diversion constituting a breach 
of the peace within sald city; all per- 
sons who shall collect in bodies or crowds 
in saiq city for unlawful purposes; ali 
common prostitutes, all-keeperg of bawdy 
houses, houses of ill-fame, assignation 
houses, or houses or places for the resort 
of prostitutes within sald city; all per- 
sons whether male or female, who shali 
lodge or remain in any house of ill-fame 
in said city, or who shail viait the same, 
and there associate or consort with any 
prostitute; all persons who shall directly 
or indirectly solicit any person or per- 
sons in gaid city to visit any house of iil- 
fame; all persons who shall designedly 
make any open and indiscreet or obscene 
exposure of his or her person, or the 
person of another, or shall be guilty of 
gross lewdnesa and lascivious behavior; 
all fortune tellers and clairvoyants and 
persons pretending to teli fortunes for 
hire, gain, reward or profit, all persons 
who, for the most part support them- 
selves by gaining or gambling; all per- 
sons who keep in any private or pub- 
lic place any gaming table, wheel of for- 
tune, cards, dice box, machine, instru- 
ment or device, for the purpose of gaming 
and all persons who go about with such 
table, wheel of fortune, cards, dice, box, 
machine, instrument or device, exhibiting 
tricks or gaming therewith; all persons 
who shall be drunk or intoxicated in any 
assembly of ' people or any street, lane, 
alley, highway, park, railroad track, or on 


any railroad or street car, shall be 
deemed disorderly persons. 
By Ald. Britten— 

That the ordinance entitled ‘“‘AA ordi- 


nance to amend section one of an ordi- 
nance entitled ‘An ordinance to preserve 
the peace and good order of the city of 
Lansing’”’ be now passed, 
Adopted by the following vote: . 
Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager—16. 
Nays—None. 


By Ald, Leonard— 

That the council resolve itself into a 
committee of the whole to consider ordi- 
nances, 

Carried. 


The mayor called Ald. Doughty to the 
chair to preside oyer the committee of 
the whole. After some time spent in the 
committee of the whole, the committee 
arose and through its chairman reported 
that {it had conidered an ordinance en- 
titlé6d “An ordinance to amend section 48 
of an ordinance entitled, “An ordinance 
regulating the manner of making assess- 
ments for the construction of sewers and 
drains and defining the sewer and drain 
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districts,” revised and passed May 16, 1913, 
as amended May 17, 1915, as amended 
July 12, 1915, as amended May 16, 1916, as 
amended March 8, 1919, as amended July 
7, 1919, and would recommend that the 
same be passed. 


Council then resumed regular session. 
By Ald. Leonard— 

That council rule No. 28 be suspended 
and the ordinance, amending the ordinance 
relative to sewer and drains be now read 
a third time. 

Adopted by the following vote: ‘ 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow-~ 
ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Redfern, eam Trager-—16. 

Nays—-None., | 

The ordinance under consideration, was 
then read a third time as follows: 


An ordinance to amend section 48 of an 
ordinance entitled “An ordinance regu- 
lating the manner of makling assessments 
for the construction of sewers and drains 
and defining the sewer and drain districts,” 
revised and pagesed ay 16, 1913, as 
amended May 17, 1915; as amended Buly 
12, 1915, as amended May 16, 1916, as 
amended March 8, 19, as amended July 
X, 1919. 


The city of Lansing ordafns: 


Section 1. That section 48 of an ordi- 
.Mance entitied, “An ordinance regulating 
the manner of making assessments for the 
construction of sewers and drains and de- 
fining the sewer and drain districts,” re- 
ised and passed May 16, 1918, as amended 

May 17, 1915. &s amended July 12 1915, as 
amended May 15, 1916, as amended March 
8, 1919, as amended July 7, 1919, be 
amended to read as follows: 


Section 48, That the forty-third sewer 
and drain district and known as the 
McCullough street sewer and drain dis- 
trict shall comprise and include the fo1- 
lowing described land and territory; be- 
ginning at the intersection of the east 
line of Pennsylvania ave. and the north 
line of the Lansing Connecting Railway 
right of way; thence southeasterly along 
the north line of said right of way to 
the north line of’ the Grand Trunk Ry. 
right of way; thence easterly along the 
north line of the Grand, Trunk Ry. right 
of way to a point 123% feet east of the 
intersection of the north line of the Grand 
Trunk Railway right of way and the east 
line of Dakin st. extended to tha south; 
thence northerly on a line purallel to 
Dakin ast.,to the center line of Perkins 
st.; thence easterly along the center line 
of Perkins st. to a point 123% feet east 
of the interséction of the east line of 
McCullough st. extended to the south 
and the center line of Perkins st.; thence 
northerly on a line parallel to MoCullough 
st. to the center line of Walsh at.; thence 
easterly along the center line of Walsh 
st. to a point 127% feet east of the in- 
tersection of the east line of Lathrop 
st. extended to the north and the center 
line of Walsh st.; thence northerly along 
a line parallel to Lathrop st. to the center 
line of Gray st. extended easterly; thence 
westerly along the center line of Gray 
st. to a point 123% feet east of the 
intersection of the center line of Gray at, 
and tfie east line of McCullough st: to the 
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south line of the Pere Marquette Railway 
right of way; thence westerly along the 
south line of the Pere Marquette Railway 
right of way to the intersection 
south line of the Pere Marquette Railway 
right of way with,,the center line of 
Holmes st.; thence southerly along the 
center line of Holmes st. to the intersec- 
tlon of the center line of Holmes at. and 
the center llne -of the alley north of 
Main at. extended; thence westerly along 
the center line of said alley and the ex- 
tension of the center line of said alley 
parallel to Main st. to the intersection 
of said center line and the west line of 
lot 26, block 1, Manufacturer’s Plat No. 
i, extended northerly; thence southerly 
along raid west lot line to the north line 
of Main at., thence southerly 
across Main’ st. to the intersection of 
the south line of Main st. and the west 
ling of lot No. 9, block 2, Manufacturer’s 
Plat No. 1; thence southerly along sald 
west lot line and sald west lot line extended 
to the center line of alley south of Main 
at. thence easterly along center ling of 
said alley to a point 135 feet west of 
the west line of Pennsylvania ave. mea- 
sured along said center line; thence gouth- 
erly along a line parallel to Pennsylvania 
ave. to the north ling, of the Lansing 
Connecting Railway right of way; thence 
easterly along the north -line of Lansing 
Connecting Railway right of way! and 
said north line extended to place of be- 
ginning. 


By Ald. Leonard-— 


That the rules be suspended and that 
the ordinance just read a third time be 
now passed. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Me- 
Clellan, Redfern, Sanders, Trager—16. 

Nays—None. 


SPECIAL ORDER, 
The following claims were allowed and 


referred to the city assessor to be spread 
upon the next general tax roll. 


Claimant. Endorser. Amount 
Wm. Clark, J. A. Humphrey.... $2,900 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 


Clapham, Doughty, Dymond, Eddy, Fow- 

ler, Howe, Klock, Leonard, Main, Mc- 

Clellan, Redfern, Sanders, Trager—16, 
Nays—None. 

r 


GENERAL ORDER. 
(Claims Allowed.) 
Claimant, 


Endorser. Amount. 


5 
Dept. Public Works, A. Winegar.. $51.93 


Dudley Paper Co,, A. Winegar 12.50 
Vandervoort Hardware Co, A. 

AVITIOMAT «Sas bin « sno aie so come 8.25 
Mich. Supply Co., A. Winegar.... 27.21 
Board Water & Electric Light, 

A. Winegar .. ..... Secpeceeve, Sa 
American Railway Express, A. 

VWREUeteA” . ws ene s tae we » s siiean an 9.39 
Reo Service Station, A. Winegar 48.25 © 
Hoyt Woodman, A. Winegar .... 97.91 


of the 


O 
2) 








Young Bros. & Daly, A. Winegar 
Pere Marquette R. R., A. Winegar 
F. N. Rounsville, A. Winegar...... 
R. W. Smith et al, H. L. Bancroft 
M. A. C, Book Buying Aage’n., H. 

L. Bancroft ar SPN see tine’ S Pane 


Page Steel & Wife Co., H. L. Ban- 
eroft... eee ee ass, eins wis 6% 
FP, J. Blanding Co.,H, L. Bancroft 
Silver Lead Paint Co., H. L. Ban- 
A a Sr er eee ae 
H. L. Bancroft, H. Tir Bancroft.. 
Jarvis Engineering Works, H. L. 
Sl is aee 
W. B. Kirby, Sec’y., C. T, Lord.. 
Citz, Tel. Co., C. T. Lord ........ 
Lansing Fuel & Gas Co., 
BOrd . » ao. 
Social Service Center, “ i Lord 
Mich. State Tel. Co., C. T. Lord.. 
Geneve Jessop, H.° H. Campbell. . 
Young Bros. & Daly, O. BE. Eckert 
The Barber Asphalt Paving Co., 
ES) Ss") 
F. N. Rounsvilie, G. E. Eckert. 
W. B. Kirby, Sec’y., O. E. Eckert 
Longstreet Lumber Co., O. EE. 
Bekert .... ae oa i ie 
Dept. Public ‘Works, ‘Oo. 'b. Eckert 
BE. P. Lacure, C. J. Fox ...... 
Margaret Church, J. S. Bennett 
C, T. Lord, C. T. Lord 
Lansing Tent & Awning Co., C. E. 
Wood 


e@eaenpevanan 


s a *e¢@ueproaeecatveranteoazeures 
Woman’ss “aah aha Ass’n., G. 
A ee rer 
Bankers Box Co. Go EP H. Presley 


N. Y. C. R. R. Co., F. H. Presley 
Mich. State Tel. Co., F. H. Presley 
Water & Elec. Light Com., A. 
McDonald .. .......... Tere err 
Peter Oliver et al, cs A. Schneider 
Louis Simons et al, F. A. Schneider 
City Treas., F. A. Sclineider...... 
A. D. Donnelly et ai, Jos. Beck.. 
Olie Gilson, A. Seymour ...... wd 
Har! Nester, A. Seymour ........ 
Earl Nester, A. Seymour ........, 
Gardner Printing Co., A. Seymour 
A. C. Sack et al, A. Winegar,... 
Geo. Toman et al, A. Winegar .. 
H. Derhammer et al, A. Winegar 
Capita; Radiator Co., A. Winegar 
American Laundry, A. Winegar.. 
Thos. J. Shields, A. Winegar.... 
Western Union Tel. Co., A. Wine- 
gar .. 
Lansing Forge Co., 
Lansing Co., A. Winegar eo re 
Gien L. Bush, A. Winegar ....... 
Brenner & Heeb, A. Winegar .... 
Norton Hardware Co., A. Winegar 
J. G. Huber,.A. Winegar ........ 
Salling Hanson Co. J. A. 
a 
A, F. Watkins, J, A. Humphrey. ‘ 
Amer. Laundry, J. A. Humphrey.. 


seanhpnp@ese * ep eens 


Michigan State Telagh°. : a A. 
BUUETOY 00. cece teen cs ccesce 
Lansing Pure Ice Co., a. 
Oe 


§.:A. Jones, J. A. ‘Humphrey.. 

Wendel J, Bixler, J. A. Humphrey 
Amer, Laundry, J. A. Humphrey.. 
Capital Radiator Co, J. A. 


eee 


Humphrey 


eofeeer Ses @aresen 
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+4 Winegar oe 


19.36 
1478.68 


2834.08 
1.52 
137.82 


16.86 
61.65 

7.70 
36.00 
18.42 


6.00 


787.56 
6.38 
1.00 
4.26 


7.49 
119.72 
1429.29 
65.00 
187.59 
53.00 
30.00 
132.50 
368.90 
1189.96 
679.97 
409.38 
4.50 
2.31 
70.17 


2.38 
6.26 
6.00 
21.48 
43.92 
14.25 
8,00 


22.66 
5.07 
26.44 


8.50 
6.25 
3.00 
60.00 
25.72 


8.50 


se 


C, BH. Stabler Co., J. A. Humphrey 62.00 
Exide Battery Station, J. A. 

Humphrey Bere seeeeeonacesraesseese 8.00 
Lansing Creamery Co., J. ‘ 

Humphrey ee vpete see esata nan eeoetange 22.97 
H, Washington, J. A. Humphrey., 9.00 
C. C. Young, J. A. Humphrey.... 60.00 
Milton Shaw, J. A. Humphrey.... 20.00 
Commercial Service Co, J. A. 

ped ty) eee Se ee eel 10.38 
Board Water & Electric Com., J. 

A, TERUG 5 < sre» a ndllesiais aici 4.02 
Cora Minnis, J. A. Humphrey. hes 5.00 
Velma Garner, J. A, Humphrey.. 20.00 
Velma Garner, J. A. Humphrey.. 60.02 
Engineering Dept., J. A. Parsons 19.22 
Republic Sales Co., J, A. Parsons 25.00 
Election Boards, J. A, Parsons... 2917.18 
Myles F. Gray, J. A. Parsons..., +90 
Marjorie Fuller, J. A. Parsona..., 2.00 
J. F. Crotty, J. A. Parsons....... 2.10 
State Journal, J, A. Parsons...... 618.41 
Alyce C. Rhoads, J, A. Parsong.. 38.00 
Fanny Keith, Wm. C. Hinman.... 33.08 
C.J, Week, © dh, Prom cpa cas 26.00 
Norton Hard. Co., O. EB. Heckert.. 6.86 
The Michlgan Supply Co,, O. iB. 

WMcwert  , s i'c04 ad oe WSs pe en EE 16.77 
Hawkes Tire & Rubber Ca., QO. E. 

Mekeret «24 v0 <4 cawG asad ees te Se 2.50 
Miller Coal Co., O. BE. Eckert.... 108.46 
Western Union Tel. Coa, O. E. 

Bicheeet ist iis » bbs alle alll ue ale 3,74 
E. J. Noyce, O. EB. Eckert........ 67.68 
G. T. R. R., O. E. Bekert........ 3.00 
Pere Marquette R. R. Co., O. E. 

Eckert ..... ee a 46.00 
The West Side Fuel Co, O. E. 

Eckert Seepeeoeteetasene es eeanugacses ‘ 12,00 
Atlantic Refining Co, O. BT. 

Moka@rt .. wa sass hs whee eveoee 2701.67 
Lansing Yellow Taxicab Co., O. E. : 

MGwaTt . 4s. Ps es Me tsa dis Os 2.46 
Paragon Refining Co, ©. E. 

Beker 2s cag nis tak. mene 20.50 
Lansing Tent & Awning Co., O. E, 

TORO’ <<... win Ga eee oo eer was 7.86 
The Briggs Co., O. E. Hekert..... 143.52 
Michigan Brass & Iron Co., O. E. 

ee a — Oe 
Heller Bros., O. EB. Eckert. »+- 445.14 
VanDervoort Hardware Co., 'O. E. 

Gekert ..0:+J0ccvnke Wiwhewts ne 93.02 
BE. F. Young, O. E. Eckert. asecaee (BERSEG 
Brown-Gordon Co., O. E. Eckert... 262.60 
Gohr Bros. Contracting Co., O, E. 

WeasE sec cacvvied stuvzcsscmes =OGRpae 
Lumbert Bros., O. E. Eckert..... 198.10 
F, Burgess, et al,, O. E. Eckert.. 1179.08 
G. Hutchings, et al,, O. E, Eckert 746.28 
H: Simmons, et al., O. E. Eckert 932.83 
F , Fitzsimmons, et al, OQ. E, 

Mckert ..cecsscretiavecicduec ss SERGE 
Gohr Bros., O, E. Eckert......... 877.86 
Rikerd Lumber Co., @. E. Eckert 111.97 

Adopted by the following vote: 

Yeas—Aid. Britten, Burgess, Ciapham, 
Doughty, Dymond, Eddy, Fowler, Kiock, 
Leonard, Main, McClellan, Redfern, San- 


ders, Trager—14. 
Nays—Ald. Avery, Howe—32. 
Council adjourned. 


City Clerk’s Office, Nov, 8, 1920, 


November 8, 1920. 


JUDSON A. PARSONS, 
City Clerk. 
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A collaborative project of the City of Lansing and For 















est bid, that same _be and hereby is ac- 

cepted, and be it further resolved that the 

‘mayor and city clerk be @irected to exe- 

cute a contract with the said Gohr Bros. 

Contracting company in behalf of the city 

of Lansing, according to said bid pre- 
“sented, and specifications on file. 

The abwve resolution was placed on file 

for one week in office of city clerk in ac¢- 

cordance with section 92 of city charter. 


The following bid was received for sewer 
in Porter satreet extended from M. C. R, R. 
to Larch .atreet. : 
i Bid of John Bray, $2,450.00. 


By Ald, Leonard— 

That the clerk be directed to re-adver- 
tise for bids to be received on Nov. 22, 
1920. 

Carried. 


REPORTS OF CITY OFFICERS, 


_ The report of the sealer of weights and 
wai measures for the week ending Nov. 13, 
Ay, 1920 was received and placed on file. 


- ™) the honorable mayor and city council 
4 of the city of Lansing: 
a Gentlemen: 
I herewith present you with estimate of 
- - gost for graveling Bartlett street from 
r “North Genesee Street Drive to Snginaw 
» street. 
ki Estimated cost $625.00. 
All to be agsessed. 
Respectfully submitted, 
oO. E. ECKERT, 
City Engineer. 
Received and placed on file. 


To the honorable mayor and city cé6uncil 
of the city of Lansing: 
Gentiemen: 
I herewith report that I have filed with 
,) the city comptroiler an itemized list of the 
artificial stone intersections, approaches 
and alley walk built and repaired during 
the past season, showing the amount which 
has already been charged to the ward 








ts funds, and the amount to be transferred 
from the various funds to the credit of 
it thesidewalk fund, as follows: 
p . Pirst ward ...... 7 ee $124.69 
Second ward ...... Tre eo 209.09 
Third ward ....-..ceeesee+ 80.96 
Fourth ward ......... 78s 5 eed 
Fifth Ward ......:0:, conse L2G 
BIMERICWEEG occ cc ec ccs neccee 177.83 
Beventh ward .....s+6-- ae 80 
* Bighth ward .......+..+++. 647,42 
- Contingent .......6-56622+- 201.68 
ee eee $1,652.63 
_ Respectfully sybmitted, 
; . INEGAR, 


' Supt. of Public Works. 
Recelved and placed on file. 


To the honorable mayor and city council 
of the city of Lansing: 


Gentlemen: 
I repectfully call your attention to the 
! fact that the work now being done by the 
: Street Railway company on Michigan @ve- 
nue east of the M. C. R. R. tracks is not 
of such nature that the portion of the 
street between the tracks and 18 inches 
a optside will be suitable or satisfactory to 
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November 165, 1920 


have a good pavement constructed adja- 
cent to it next summer. 
Respectfully, 
O. BE. ECKERT, 
City Engineer, 


By Ald. Britten— 

That the communication be received and 
placed on file. . % 

Ald. Leonard moved as a substitute that 
the same be referred to the committee on 
streets, 

Carried, 


To the city council,: 
Gentlemen: 


In accordance with a resolution offered 
by Ald. Doughty that sections of the city 
charter be revamped, rewritten and 
amendments made thereto, I appoint the 
following committee: 


ALDERMAN DOUGHTY, 
ALDERMAN McCLELLAN, 
ALDERMAN AVERY, 
Oo. L. McKINLEY, 
BERT J. BAKER, 
ERNEST D. GIBBS. 

B. A. KYES, Mayor. 


Received and placed on file. 


Gentlemen:—-The board of health at a_ 
meeting held Nov. 12th, passed a resolu- 
lution asking that your honorable . body 
enter into contract with the Induatrial 
“Aid Society for rent of their building for 
a detention hospital at the price of $600 
for the year. 

Respectfully, 
J, A. PARSONS, City Clerk. 
By Ald. Burgess— 

That the mayor and city clerk be and 
they are hereby authorized to enter into 
a contract with Industrial Aid society 
for the rent of their building at the 
N. E. corner of Grand ave, and Shiawassee 
street for one year at @ price of $600 for 
the year. 

Adopted by the following vote: 

Yeas—Ald. Avery, Efritten, Burgess, 
Clapham, Doyghty, Dymond, Bddy, Fow- 
ler, Howe, Kiock, Leonard, Main, McClel- 
lan, Redfern, Sanders—15, . 

Nays—None, 


| ‘ 
REPORT OF COMMITTHE. 


The committee on streets to whom was 
referred the petition to construct a curb_ 
and gutter in Ballard street from Porter 
Street to Franklin ave., bega leave to re- 
port as follows: 

We recommend the petition be granted. 

W. T. BRITTEN, 
| BF. W. REDFERN, 
Oo. C. HOWE, 


Committee. 
Received and placed on file. 


The committee on bonds and contracts 
to whom was referred the application 
for dance hall license at 121% BH. Michigan 
ave., I. O. O. F. hall begs ieave to report 


as follows: 
that the license be 


We recommend 
granted, 
L. BH. SANDERS, 
E. D. KLOCK, 
BE. 8 AVERY. 
By Ald. Sanders— 
That the report of the committee. be 
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November 15, 1920 


adopted and the clerk authorized to — 
the Hcenge. 
Carried. 


The committee on city affairs and the 
¢elty attorney te whom waa referred the 
claim for damages by Maude E. Krom- 
enaker, special administrator, for the 
estate of Jacob M. Kromenaker, on ac- 
count of the death of the said Jacob M. 
Kronemaker begs leave to report as fol- 
lows: 

We recommend that the claim - not 


allowed, 
JOHN MeCLELLAN, 
Cc. H. BURGESS, 
E. 8. AVERY, 
Committee, 
D. G. F. WARNER, 


' City Attorney. 
By Ald. McClellan— 
That report of the 
adopted. 
Carried. 


The committee on sewers ;to whom was 
referred the petition of H. 8S. Rector to 
cennect with sewer in‘ E. St. Joseph street 
in front of lot 16, block 4, begs leave to 
report as follows: 

That the same be granted, provding 
petitioner pay an amount hito the city 
treasury equa} to the amount pald by 
other users of this sewer with: equal 


frontage. 
. A. H. LEONARD, 
H. 8. FOWLER, 
ELMER CLAPHAM, 
By Ald. Leonarnd— 
That report of the 
adopted. = 
Carried. : ‘ 


committee be 


BONDS APPROVED 
The dray iicense bond of Edward W. 


Thomas aa principal with Jas. H. Seager. 


and Edward Cahill as. sureties, was ap- 
proved, 


The second hand dealer bond of E. P. 
Leazier as principal with Jas. Murray 


pnd Chas. W, Reck as sureties, was ap- 
® 


roved. 
Adopted by the following vote: 
Yeae—Ald. Avery, Eritten, Burgess, 


Clapham, Doughty, Dymond, Eday Fow- 
ler, Howe, Klock, Leonard, Main, Rcclel- 
lan, Redfern, pen dere—15. 

Nays—None, 


MOTIONS, RESOLUTIONS AND 
NOTICES. 


By Ald. Fowler, McClellan, Clapham and 

Redfern— 

Resolved by the city council of the 
city of Lanalne. 

That the city comptroller be and he 
is hereby directed to transfer the follow- 
ing emounts from the contingent fund to 
the credit of ward funds as follows: 

First ward .....c.cs.00-.5 $500.00 
Second ward ...essecsess $500.00 
Sixth ward ....eeceeeeee oe $500.00 
Seventh ward .........+..$500.00 

I hereby certify that the above amount 

is available for tranafer. 
F. H. PRESLEY, 
. City Comptroller. 

Asiopted by the following vote: 


Yeas—Ald. Avery, Eitten, Burgess, 
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committee be 


Clapham, Doughty, Dymond, Eddy, Fow- 

ler, Howe, Klock, Leonard, Main, McClel- 

lan, Redfern, Sanders—15. . 
Nays—None,. 


By Ald. Doughty ~ 
Resolved by the city council of the 
city of Lansing: 


That the resolution adopted by this 


counct! on Nov. 8, relative to covering 
Main street from Washington ave, to Cap- 
ito) ave., and Saginaw street from Wash- 
ington ave. to Capitol ave. with asphalt, 
be and the same is hereby rescinded. 

Adopted by the following vote: 

Yeas—Ald. Avery, Eritten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 
fan, Redfern, Sanders-—-15. 

Nays—None. as 


¥ 
By Ald. Hoywe— 

That the city engineer be directed to 
resurface with asphalt the brick pave- 
ment on Capitol ave. from Allegan street 
to Washtenaw street. 


Resolved further, that on one-half the 


block Willite paving mixture be used. 

Resolved further, that the cost of the 
work bé charged to the contingent fund 
to be replaced by an item in the 1921 
budget. 

Adopted by the following vote. 

Yeas—Ald. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
> Main, McClellan, Redfern, Sanders, 
Nays—AMa. Avery, Leonard—2, 


By Aid. Fowler— 

Resolved by the city council of the city 
af Lansing: 

“That the city comprtoller be and is 
hereby directed to Oe ce. the various 
amounts to the credit of the sidewalk 
fund, for building intersections, approaches 
and alley walks, as reported this date by 
the superintendent of public works. 
Adopted by the. following vote; j 
Yeas—Ald. Avery, Eritten, ® Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ier, Howe, Klock, Leonard, Main, McClel- 
lan, Redfern, Sanders—15., 

Nays—None. 

j 


By Ald. Howe— $ 


Resolved by the city council of the city 
of Lansing: 

That the resolution - adepred by this 
counc# on Nov. 8th, instructing the. board 
of health to secure plans for a detention 
hiospital be and the same is hereby re- 
scinded. 


By. Ald. Britten— 

That the resolution be laid on the table 
for one week and the committee on health 
confer with the board of health, and re- 
port their findings in the matter to the 
council. 

Carried. 

By Ald. Howe and Redfern— 


Whereas tne special committee to whom 
wag réferred the investigation of the pur- 
chase for the city’s use of the State In- 
dustrial School property have reported rel- 
ative to the same at tnis session, stating 
that the buildings on such property could 
be remodeled to provide for the general 
and contagious hospital needs, as well as 
the needs of the organizations working 


































for and in behalf of health and social 


conditions of the city; and 


Whereas said committee in their report 
state that they have secured options on 
two descriptions of property, one for $500,- 
000 which covers that portion of the In- 
dustrial School property taking in_ ali 
buildings thereon, and an option on a 167 
acre tract at $1,135,000; and 


Whereas said committee recommends 
that a special committee and the city at- 
torney be appointed to proceed with plans 
placing the question before the people to 
be voted on at the next generai or spring 
election; / 


Therefore, be it resolved, that a speciai 
committee and the city attorney be ap- 
pointed to tnvestigate conditions, to formu- 
late plans, to provide for publicity and 
public hearings on the question, so that 
this council may be advised in this matter 
by citizens generaily and to draw and pre- 
pare all necessary resolutions for the 
placing of the question of the purchase of 
this property before the electors of the 
city of Lansing, to be voted upon at the 
earlies} possible time, either at the gen- 
erai spring ejection in 1@21, or at such 
later date as this councii may deem ad- 
visable 


Adopted by the foilowing vote: 
Yeas—Aid. Avery, Britten, Burgess, 
Clapham, Dymond, Eddy, Howe, Kiock, 
Leonard, Main, McCiellian, Redfern, Sand- 
ers, pany 

Nays—Ald. Doughty, Fowler—2. 


To the city council: 

Gentlemen: 

In accordance with a resoiution offered 
by Alderman Redfern and Howe that a 
special committee be appointed for the 
purpose of formulating plans to provide for 
the publicity and public hearings on the 
question of placing before the electors of 
the city of Lansing the purchasing of the 
Industrial school property, I appoint the 
foilowing committee: 

ALDERMAN REDFERN, 

ALDERMAN BRITTEN, 

ALDERMAN HOWE, 

DR. HARRY HAZE, 

"DR, J. G. RULISON, 

J. N. CHURCHILL, 

H LEE BANCROFT, 

D. G. F. WARNER City Attorney. 

B, A. KYES, Mayor. 

Received and placed on file. 


By Ald. Doughty— 

Resolved by the city council of the city 
of Lansing: 

That the city clerk be and he is hereby 
instructed to draw orders on the city 
treasurer in favor of the foliowing named 
Persons for the sum of $38.80 each to pay 
mileage and. witness fee for attending the 
session of the county board of canvassers: 
A. E. Dymond, Charies F. Green, Howard 
L. Green, Helen Blair, E. L. Daymunde, 
Capitola L. Daymude, Elmer Clapham, W. 
E,. Trager, John H. Chase, Louis D. Beck, 
Lillian Schmidtke, Aimeda Daferner, Mary 
Davis, H. W. Link, F. A. Stevens, T. Roger 
Lyons, Nellie D. Wiison, Bert Nutting, J. 


P. Gleason, Mrs. Mabel Kempton, Mrs. 

Loren Keeney, Mrs. Agnes Briggs. 
Adopted by the following vote: 
Yeas—Ald. Avery, Eitten, Burgess, 
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Clapham, Doughty, Dymond, Hddy, Fow- 
ier, Howe, Klock, Leonard, Main, MeClel- 
lan, Redfern, Sanders—15. 

Nays—None, 


By Ald. Fowler— = 

Resolved by the city council of the city 
of Lansing: 

That the superintendent of public works 
be and ia hereby directed to purchase fif- 
teen hundred metai atreet signs from the 
National Colortype Company, Newport, . 
Ky., at their quotation of thirty-five cents 
each f. o. b. Newport, Ky. 


Adopted by the followirg vote: 

Yeas—-Ald, Avery, Evitten, Burgess, 
Ciapham, Doughty, Dymond, Eddy, Fow- 
ley, Howe, Klock, Leonard, Main, McClel- 
ian, Redfern, Sandera—15. 

Nay&—None. 


WBy Ald. McClellan— 


Whereas, the city council did, by res- 
olution duly adopted on September 27, 
1920, declare that it ls déemed necessary 
for the use and benefit of the public to . 
open a street in block four (4) of the 
A. F. Cowles subdivision, in the city of 
Lansing, across lots six, (6), seven, (7), 
eight (8) and nine (9) of said block four 
(4) between Cowles atreet and Logan 


street in sald city. 


Whereas, in sald resolution it was 
deemed to be necessary for such pur- 
pose to appropriate therefor and take, 


_ without the consent of the owners thereof, 


certain private property, whioh was par- 
tlcuiarly described in we “resolution as 
follows; to-wit, 

“The south thirty seven “and six tenths 
(37.0) feet in width of*lots six (6) and 
nine €9) and the north two and ninety- 
four hundredths (2.94) feet of iots seven 
(7) and eight (8) of block four (4) of the 
A. F. Cowles subdivision in the city of 
Lansing, county of Ingham and state of 
Michigan,” 

And whereas, said city council did in 
said resolution direct the city cierk to 
cause notice of said public improvement 
and the pendency of said resolution to be 
given to all persons interested therein, 
that the city council would meet at the 
time and place b wedge 9 in sald resolu- 
tion for the purpose of hearing objec- 
tions,.if any, to the proposed improve- 
ment: to the taking of the property in 
said resolution described, for the purpose 
designated and to every other matter 
and thing in said resolution contained, 
which said notice was duly given by said 
city clerk. 

And whereas, the persons interested 
in said resolution have been given an op- 
portunity as aforesaid to be heard by this 
counoil and no one appearing in opposi- 
tion to said improvement; 

Therefore be it resolved, by said city 
council of the city of Lansing, that it fa 
@ public necessity and it is hereby de- 
termined by said oity council] that it s 
necessary for the use and benefit of the 
public to open a street in block four (4) of 
the A. F. Cowles subdivision, jn the city 
of Lansing, across lots six (6), seven (7), 
eight (8) and nine (9%), of said block 
four (4) between Cowles street and Logan 
atreet, In said clty, as herein more fully 
described. 

Resolved further, and this council does 
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COUNCIL 


hereby determine that {it is necessary for 
such improvement to appropriate there- 
for, and to take without the consent of 
the owners thereof, private property; to- 
wit, the following described parcels of 
real estate and any and all right, title 
and interest of any and every person 
therein and to the following described 
lands; to-wit, 

“The south thirty-seven and six tenths 
(37.6) feet in width of lots six (6) and 
nine (9) and the north two and ninety- 
four hundredths <(2.94) féet of lots seven 
(7) and eight (8) of block four (4) of 
A. F. Cowles subdivision, in the city of 
Lansing, county of Ingham and state of 
Michigan.’’ e 

Resolved further, that the assessment 
district, ae set forth in said resolution 
of September 27, 1920, be and the same 
is hereby ratified and confirmed. 

Resolved further, that the city attor- 
ney be and is hereby directed to inati- 
tute the necessary proceedings in a court 
of competent jurisdiction to condemn and 
take auch private property for the pur- 
pose aforesaid, 

Adopted by the following vote: 

Yeas—Ald. Avery, Eritten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Kiock, Leonard, Main, McClel- 
lan, Redfern, Sanders—16. 

Nays—None, 

By Ald. Britten— 

Resoived by the city council of the city 
of Lansing: 

Whereas proceeding have been com- 
menced to pave Michigan avenue from the 
Michigan Central railroad tracks to east 
city mits, Walnut street from Isaac street 
to Robert street, Center street from Sagi- 
naw atreet to Beaver street and Grand 
avenue from Shiawassee street to Saginaw 
street, an@ jt igs deemed advisable that all 
poles be placed back of the curb line and 
that all house connections with water, gas 
and sewer be performed this fali so that 
trenches may settle before said streets are 
paved, therefore be it resolved. that every 
property owner be notified to have such 
connections with sewer laid for each 
and every premises On said street from 
main sewer to curb line, and that the 
water department and Lansing Fuel & Gas 
company be requested to run services from 
mains to curb line for said premises and 
that the owner of ail pole linea be re- 
quired to piace poles back of curb lines, 
and further resolved that if the work of 
sat house connections be not done by the 
owners of property on said streets before 
November 29, 1920, the city engineer shall 
have the work performed and report back 
the actual! cost to this council for assess- 
ment against the property benefited, 

Adopted by the following vote: 

Yeas—Ald. Avery, Eritten, Burgesa, 
Clarham, Doughty, Dymond, Eddy, Faw- 
ler, Howe, Klock, Leonard, Main, McClel- 
lan, Redfern, Sanders—165, 

Nays—None, 


By Aid. Fowler— 

Resolved by the city council! of the city 
of Lansing: 

Whereas the city council] did on the 11th 
day of October, 1920, pass a resolution de- 
termining it to be a public neresasity to 
purchase or obtain by condemnation pro- 
ceedings a portion of lot 68 of Highland 
Park addition to said city, the same being 


PROCEEDINGS 


s 


a strip of land eighteen feet in width 
across the entire length of said lot and off 
the north side thereof for the purpaqge of 
repairing and straightening North street 
at a point near the alley about half way 
between High street and New York ave- 
nue; and 

Whereas it has~ since: been ascertained 
that said strip of land may be obtained 


. by purchase for the sum of $500.00; 


Therefore, be it resolved, that the city 
clerk be authorized and he is hereby or- 
dered to draw an order on the city treas- 
urer for the sum of $500, said order being 
payable to Jennie D. Parker or order, the 
owner of said property, and said order to 
be delivered to her upon her execution and 
delivery of a warranty deed of the above 
described strip of land said deed, the title 
to the property and tax history to be ap- 
proged by the city attorney. 

Be it further resolved that the city as- 
sessor be requested to provide a descrip- 
tion of an assessment diatrict, to be in- 
corporated in the proper resolution, to be 
introduced at the next regular session of 
this council, or as soon thereafter as may 
be. 

Adopted by the following, vote: 

Yeas—Ald. Avery, Eritten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main,- McClel- 
lan, Redfern, Sanders—1%. 

Nays—None. 


By Ald. Fowler— ; 

Reaolved by the city council of the city 
of Lansing: . ‘ 

Whereas the city keouncn did on the 
8th day of November, 1920, pass a reso- 
lution instructing the city treasurer to 
accept payment of a tax from Frank Bris- 
bin in the amount he should have actually 
been taxed, and whereas through error, 
said resolution stated that he should pay 
the amount of tax now on fhe assess- 
ment roll, less the tax for 18 feet, and 
whereas, when in truth and in fact the 
said Frank Brisbin should pay for but 18 
feet of frontage, the same being the 
amount of pavement actually constructed 
on Grand avenue south of Washtenaw 
street; 


Therefore be it resolved, that the ciry 
treasurer be and is hereby instructed to 


,accept payment of the tax from the said 


Frank Brisbin in the amount he should 
have been actually taxed, which amount 
ig the amount now on the assessment roll, 
less the tax for 48 feet, and the said reso- 
lution of November 8th, 1920, is hereuy 
modified and corrected as above set forth.’ 

Adopted by the following vote: 

Yeas—Ald. Avery, Eritten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Kiock, Leonard, Main, McOlel- 
lan, Redfern, Sandersa—15. 

Neagsa—None, 


By Ald. Leonard— 

Resolved by the city council of the city 
of Lansing: 

Whereas, the city of Lansing did enter 
into an agreement in writing on the 4th 
day of February, 1920, with the American 
By-Product & Chemical Co, for the aant- 
tary disposal of the garbage of the city; 

And whereas, by the terms and condi- 
tlons of said agreement the said Amertl- 
can By-Product & Chemical Co. that not 
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. Clapham, Doughty, 


“next regular meeting, 


later than July 1, 1920, they would have 
& suitable garbage disposal plant of 
suffieient sizeeand capacity to dispose of 
@1l the garbage coilected in said city 
during the term of said agreement, which 
Was ten years, and that the same should 
be conducted in such a manner as not to. 
become a pubiic nuisance or private 
nuigance in any manner or any timéd, and 
further agreed to engage in the business 
of disposing of said garbage in a sanitary 
manner; 

That said company have failed to 
comply with the terms of said argeement 
and have violated and broken said agree- 
ment by failing to comply each and every 
of the foregoing terms and condi‘ions and 
have permitted to accumulate a large 
quantity of garbage, which is in the open, 
being a pile about 40 féet by 50 feet and 
six feet deep, that the same as itn is, 
is both a public and a private nuisance, 
unsanitary and a menace to good health; 

Therefore be it resolved, that the said 
company be granted 30 days in which 
to remedy the evils complained of and to 
comply with their agreement in all things 
and should they fail so to do then said 
agreement, be forfeited and terminated; 
and that the clerk of the city of Lan- 
sing cause a copy of this resolution to be 
served upon said tompany. 

Adopted by the following vote: - 

Yeas—Ald. Avery, Eritten, Burgess, 
Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McCiel- 
lan, Redfern, Sandegs—15. 

Nays—None. d 


PUBLIC IMPROVEMENT I. 


By Ald. Britten— 
Resolved by the city council of the city 
of Lansing: 


That it is a public necessity, and it is 
hereby determineqg to construct a curb 
and gutter on Ballard street, from Porter 
atreet to Franklin ave. 

That the city engineer be and hereby 
is directed to estimate the kind and quan- 
tity of material to be used therefor, and 
to estimate in detail the probable cost 
and expense of such work and for the 
materiais to be useq therein, and make 
a record thereof in his office, and cause 
to be prepared so far ag necessary, pians 
and: specifications for such work, and to 
prepare a profile of such portion of said 
street and report his determination, esti- 
mate and plans to the city council at its 
or as soon there- 
after as possible, as required by the char- 
ter of said city. 

Adopted by the following vote: 

Yeas—Ald. Avery, Eritten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, MecClel- 
lan, Redfern, Sanders—165. . 

\ Nays—None. 


, 


PUBLIC IMPROVEMENT II. 


Ey Ald. Britten—~ 

Resolved by the city council of the city 
of Lansing: 

That the plans and specifications re- 
turned by the city engineer in pursuance 
of the resolution of this council adopted 


~ June t, 1920, for graveling Bartlett street, 


¢ ~* 
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from North Genesee Street Drive to Sagi- 
naw street, are hereby adopted. 

That the portion of the city deemed 10 
be specially benefited by such improve- 
ment is all lotsa, premises and subdivisiuue 
thereof fronting on or adjoining said por- 
tion of said Bartlett street within the 
north Hne of North Genesee Street Drive 
and the south line of Saginaw’ street and 
extending back om said Bartiett street 
a distance of 166 feet from each side 
of said street, excepting from said de- 
scribed district’ all public streets, alleys, 
and parcels of land herein described not 
adjoining said street, and rights of way 
of railroads, as are herein included. 

That the estimated expense of said im- 
provement is $626.00. 

That all of said estimated expense, to 
wit, the sum of $626.00, shall be defrayed 
by special assessment upon the taxabie 
lands and premises within the district 
heretdfore described, in proportion to the 
benefits accruing to each parcel from the 
construction of such improvement, and 
upon the ownerg and occupants of the 
houses and lands within said described 
district to be benefited thereby, in pro- 
portion as near as may be 1o the advan- 
‘tage fvhich each shall acquire by the 
making of such improvement. 

That the city assessors be and hereby 
are directed to-make an assessment roli 
in accordance with thig resolution ang re- 
turn the same to the city council at its 
next regular meeting, or as soon there- 
after as may be. 

Adopted by the following vote; 

Yeas—Ald, Avery, Eritten, Burgess, 
Clapham, Doughty, Dymend, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McCliel- 
lan, Redfern, Sanders— 16. , ‘ 

Nays—None. -, 


= 


PUBLIC IMPROVEMENT IV. 


By Aid. Britten— 

Resolved by the city council of the city 
of Lansing: " 

That the speciai assessment roll for 
opening and extending East Park Ter- 
race, from Young, Stabier and Young's 
Addition. to May gtreet, as returned by 
the city assessor (a&’ amended by the city 
council upon review) be and ‘the same is 
hereby ratified and confirmed, and that 
the mayor be and hereby is directed to 
affix within ten days, his warrant direct- 
ing the city treasurer to collect said tax 
on or before the 30th day of December, 
1920. 


Adopted by the following vote: : 

Yeas—Ald. Avery, Evritten Burgess, 
Clapham, Doughty, Dymond, Eday, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 
lan, Redfern, Sanders—16. 

Naysa—None, 


By Ald. Britten— 

Resolved by the city council of the city 
. Lansing: 

That the special assessment roll for 
opening and extending Princeton avenue, 
from 630 feet north of Daleford avenue 
to Warner street, as returned by the city 
assessor (as amended by the city coun- 
cil upon review) be and the same is 


hereby ratified and confirmed, and that) 
the mayor be and hereby is directed to 
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- affix within ten days, his warrant direct- 
ing the city treasurer to colléct said tax 
on or before the 30th day of December, 
1920. 

Adopted by the following vote: 

Yeas—Ald. Avery; Eritten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow-, 
ler, Howe, Klock, Leonard, Main, eos! 
lan, Redfern, Sanders—16. 

Nays—None. 

By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That the special assessment roll for 
opening and extending Daleford avenue, 
from east line of Englewood Park Addi- 
tion to Grove street, as returned by the 
city assessor (as ‘amended by the city 
council upon review) be and the same is 
hereby ratified and confirmed, and that 
the mayor be and hereby is directed to 
affix within ten days, his warrant direct- 
ing the city treasurer to collect said tax 
on of before the 30th day of December, 
1920. 

_ Adopted by the following vote: 

" Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 
lan, Redfern, Sanders—1i6. 

Nays—None. 


By Ald. Britten— 

Resolved by the city council of the clty 
of Lansing: 

That the special assessment roll for 
grading and graveling Riverview avenue, 
from Main street to Isaac atreet, and 
William agtreet, from Middle street to 
Riverview avenue, as returned by the city 
assessor (as amended by the city council 
upon review) be and the same is hereby 
* ge and confirmed, and that the mayor 

e and hereby is directed to affix within 
ten days, his warrant directing the city 
treasurer to collect said tax on or be- 
fore the 30th day of December, 1920. 

Adopted by the followlng vote: 

Yeas—Ald. Avery, Eritten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 
lan, Redfern, Sandere—16. 

Nays—None, 


By Ald. Britten— 

Resolved by the city council of the city 
of Lansing: 

That the special asseasment roll for 
grading and graveling Climax street, from 
Pennsylvania avenue to Parker street, as 
returned by the city assessor (as amended 
by the city council upon review) be and 
the same’ ig hereby ratified and  con- 
firmed, and that the mayor be and hereby 
is directed to affix within ten days, his 
warrant directing the city treasurer to 
collect said tax on or before the 30th day 
of December, 1929. 

Adopted by the following vote: 

Yéeas—Ald. Avery, Eritten, Burgess, 
Ciapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 
lan, Redfern, Sanders—15. 

Nays—None, 


SIDBWALK RESOLUTION. 
By Ald. Baéay— 
Resolved by the city council of the city 


of Lansing: 
That it is a necessary public Imprave- 


ment and it is hereby determined that a 
new artificial stone sidewa@lk six feet wide, 
shall be built in front of lotsa 1, 2, 8, 4, 5, 
biock 4, Manufacturer’s Add. No. 1, on 
the south side of St. Joseph street, owned 
by C. R. Holmes, and that.the owner of 
Said above described lands be and he 
is hereby required to build the same and 
in accordance with the specifications on 
file in the office of the city engineer On 
or before the 25th day of December, 1920. 

That the superintendent of public works 
is authorized and thrected to proceed to 
construct such artificial stone walk in 
front of the above described premises 
after the expiration of said date, upon 
the failure of the owner or owners of 
the parcels herein described to construct 
the same as hereby required; and that 
the expense of constructing the same snall 
be paid out of the contingent fund, and 
the city assessors are hereby directed to 
assess the expenses of constructing the 
same against said described land as pro- 
vided by section five of ordinance No. 23, 
of the revised ordinances of the city of 
Lansing, and chapter 17 of the city chars 
ter. 

The city clerk is directed to give aus 
notice hereof by publication of a notice 
of this resolution for three successive days 
as provided by said ordinance No. 23. 

Adopted by the following vote: 

Yeas—Ald. Avery, Eritten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, KYéck, Leonard, Main, McClel- 
lan, Redfern, Sanders—16, 

Naya-—Ngpe 


ORDINANCES. 


An ordinanse was introduced by Ald. 
Doughty entitled “An Ordinance to amend 
an ordinance entitled, ‘‘An Ordinance to 
provide for the division of the first, sec- 
ond, third, fourth, fifth, sixth, seventh and 
eighth wards of the city of Lansing into 
one or more election precincts respectively 
and for the appointment of.a board of 
election commissioners’”’ and was read a 
first and second time by its title and re- 
ferred to the committee on ordinances. 

An ordinance to amend section 6 of an 
ordinance entitled ‘An ordingnce to pro- 
vide for the division of the first, second, 
third, fourth, fifth, sixth, seventh and 
ejghth wards of the city of Lansing into 
one or more election precinets respec- 
tively ang for the appointment of a board 
of election commissioners,” said ordinance 
being ordinance No. 38 of the compila- 
tion of 1918. 

Section 1. That section 6 of an ordi- 
nance entitled “An ordinance to provide. 
for the division of the first, second, third, 
fourth, fifth, sixth, seventh, and eighth 
wards of the city into one or more elec- 
tion precincts respectively and for the ap- 
pointment of a board of election commis- 


sioners’’ be amended so as to read as 
follows: . 
Sec. 6, Bilection District No. 1 of the 


Fifth Ward shall @onsist of all. that por- 
tion of the fifth ward lying west of Hos- 
mer street, 

ction district No. 2 of the fifth ward 


shall consist of that portion of the fifth 
ward ing east of the center line of Hos- 
mer street, north of the center line of 


St. Joseph street and east of the center 
ling of Holmes street. 








) 





Blection dlétrict No. 3 of the fifth ward 
shall consist of all that portion of the fifth 
ward lying east of the cefiter line of 


‘Holmes street and north of the Pere Mar- 


quette railroad right of way. 

Blection district No. 4 of the fifth ward 
shall consist of all that portion of the 
fifth ward lying east of the center line of 
Hosmer street, and south of the following 
described line: Commencing at the inter- 
section of Hosmer street and St. Joseph 
street thence east along the center line of 
St. Joseph street to the north line of the 
Pere Marquette rallroad right of way, 
thence along the north line of the Pere 
Marquette railroad right of way to a 
point eight rods east of Regent street. 


GENERAL ORDER. 
(Claims Allowed.) 


Claimant Endorser. Amount, 
R. W. Smith, et al, H. Lee Bancroft $593.75 
Hawkes Tire & Rubber Co., H. Lee 
Bancroft. ......++25 ie my ye . Atm 
Dubois & Hughes, H. Lee ‘Bancroft 86.65 
F. J. Bianding, H. Lee Bancroft 6.67 
H. Lee Bancroft, H. Lee Bancroft 6.52 
Monroe Drug Store, C. H. Burgess 4.50 
A. D. Donnelly, et al., Joseph Beck 188.71 
Geneve Jessup, Harold H. Campbell 15.75 
Harvey & Arthur Lumbert, O. E. 
rr 
Paragon Ref. Co, Q. E. Eckert... 24.50 
Longstreet Lum. Co., O. E. Eckert 29.00 
F. Burgess, et al., O. 
C. Fitzsimmons, et al., 
H. Simmons, et al., O. E. Eckert, .1132.14 
G. Hutchings, et al., O. E. Eckert... 710.05 
Barber Asphalt whadiead Co, O. E. 
ere ie cone ene 0 4448.25 
Atl. Refining Co... oO. E. ‘Eckert. ,. 2647.08 
Gohr Bros. Cont. Co., O. E. Eckert 764.80 


O. E. Eckert 601.85 


Bd. of Examiners of Pheaasas 

eS ee ». 16,00 
F. J. Blanding Co., C: 7) Pox. oo. 10.08 
Allen-Sparks Co., C. J. Fox...... 1.00 
F, J. Blanding Co., J. A. Humphrey 1.02 
any Garner, et al., i A. Humph- 

see obec» SRbree 

Dalton’s Dental Depot, J... Humph- ‘- 

, Ae a ee iy 10.00 
ynkeor- Hallenbeck- evemmteeah, Co., 

Oe A. HUTHPATeY . 2.2. cesses 28.50 
M. A. AtKingon, J. A. Humphrey.. 93.05 
Peter Jorgenson, a, ame Humphrey.. 37.00 
Emil Kraus, J. A. Humphrey.... 7.65 
Cc. J. Rouser Drug Co., J. A. Humph- 

RS ee ee penta. a 86.05 
ym, 2. Blanding Co, J. A. ‘Humphrey 80.72 
Frank S. Betz, J. A. Humpnhrey.. 1,88 
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Capt’! Nat. Bank, J. A. Humphrey 85.00 
Henry Washington, J. A. Humphrey 9.00 
Health Dept., J. A. Humphrey... 8.81 
In. Chemical Co., J. A. Humphrey 450.00 
C. J. Rouser Drug Co., J. A. Humph- 

rey oePwrpaepse rv eteteoavataetPeoanaeenrevppness 164.96 


Franklin Printery, C. T. Lord.... 10.00 
Capital Auto Co., J. A, Parsons.. 25.00 
als A Cook, Geo. ie) Ln 61.37 


Mich. State Tel. Co., F. H. Presley 19.30 
City Treasurer, Frieda A. Schnieder 335.00 
William Clark, Alfred Seymour.... 12.00 
A. C. Sack, et &l., A. Winegar......1049.32 
Geo. Toman, et al.,, A. Winegar..., 731.165 


J. Stahl & Son, A. Winegar........ 12.09 
Mich. Central R. R., A. Winegar,. 5.68 
Duplex Sales Agency, A. Winegar. 77.75 
Page & Harryman, A, Winegar.. 11.00 


Moers Boiler Works, A. Winegar.. 150.00 
Lansing Creamery Co., A. Winegar 12.00 
Bd. of Water & Hi. Lt. Com’s, 


[ee | ae, Fo err oe 9.60 
Auto Dlectric Co,, A. Winegar...... 4.07 
Hawkes Tire & Rubber Co, A. 

WRIROUE oo bik 05 6 hee eed owt Beaks 2.00 
Racine Tire & Rubber Co. A. 

Whim 3nd Gi Gee bests cemeccse STR 


F. J. Blanding Co., A. Winegar... 108.36 
Brown-Gordon Co., A. Winegar.... 
North Side Elec. Shop, A. Winegar 69.14 
Mich. B’dge & Pipe Co., A. Winegar 93,60 
Heller Bros., O., B. Heckert........ $88.10 
Eureka Machine Co., O. EB. Eckert. 146.76 
Allen-Sparks Co., 0. B. Eckert.... 8,62 
Hoad & Decker, O. E. Eckert..... e416 ies 
Chausse Mfg. Co., O. EB. Eckert.... 49. 


Wallace Stone Co., O. B. Eckert.... 48.06 
P. M. R. R. Co., O. EX Bekert..... 56.00 
Novo Engine Co., O. E. Eckert..., 21.85 
F. J. Blanding Co., O, E. Eckert.. 47.16 
Silver Lead Paint Co., O. E. Eckert 10.00 


Young Bros. & Daley, O. B, Eckert.1383.36 
Worden Grocer Co., O. E. Eckert.. 1.80 
Brown-Gordon Co,, O. E. Eckert... 62.40 
Julian Trager, 0. B, Eckert...... 18.60 
Capital City Lumber Co, O. E. 

Bdkaert 0 palate: 6a: ocd deem 2 cs 
A. HE. Dymond and BDlmer Clap- 

ham, J. A, ParsonB......cceeever 
Victor Lundeen, E. S. Avery...... 
Typewriter 8. Co, F. A. Sohneider 
City Treasurer, F. A. Schnelider.... 

Adopted by the following vote: 

Yeas—Ald. Avery, Evitten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 
lan, Redfern, Sanders—16. 

Nays—None. 

Council adjourned, 

JUDSON A. PARSONS, 
City Clerk. 
City Clerk’s Office, Nov. 15, 1920. 
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18.00 
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City Council Rooms. 
Lansing, Nov. 22, 1920. 


The city council met in regular session 


and was calied to order by Mayor B, A. 


yea. 

Ro}ji call: 

Present—Ald. Avery, Burgess, Clapharn, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern,’ Sanders, Trager-—15, 

Absent—Ald, Britten—1, 


The record of the previous session was 
Approved as printed. 


PETITIONS AND COMMUNICATIONS, 


A communication was received from 
Richard: Dougherty & Co. charteped ac- 
countants, offering their services’ to the 
city: as auditors, ; 

Received. and placed on file. 


A communication wag received from 
James A. Humphrey, health officer, giv- 
sad a list of chtldren suffering from some 
congenital deformity which might be rem- 
edied by proper orthopedic treatment, and 
whose parents are indigent. 


Received and placed on file. 


J. W. Curtis presented a claim for 
$15.76 for repairs to his Ford truck 
caused by damages sustained by driving 
into a hole in the street in E,. Michigan 
ave. about 80 feet from Francis ave, 

Referred to committee on city affairs 
and city attorney. 


The Cove Lumber Co. applied for build- 
ing. permit to erect a building on lot 4, 
block 243. . 

On motion of Ald. Clapham, the city 
clerk was directed to issue the permit as 
requested. 


8 Bateman, chairman a committee, 


A communication was Le from W. 
relative to open stairways leading to 
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basements which are dangerous to public 
safetY and particularly to the blind, and 
offering the council information relative 
to properly protecting such stairways. 
Referred to committee on streeta, 


A communication was received from 
Thos. E. White relative to section 4 of or- 
dinanee No. 7 in connection with the 
building known as the Prudden building, 
and calling attention to the fact that no 
action had been taken on: his communica- 
tion of July 12th in*regard to the hous- 
ing code of Michigan. 


Referred to committee on ordinances. 


A communication was received from 
Michigan Coin Lock Co. in regard to 
placing coin locks for pay toilete in com- 
fort stations, 

On motion of Ald, Leonard the com- 
munication was laid on the table.. 


OPENING OF BIDS. 


The fdéliowing bids were received for 
constructing a sewer in the extension’ of 
Porter st, from the M. C. R. R. to Larch 
at. P 
Bid of John Bray ...... «+e - $2,100.00 
By Ald. Lenoard, Fowler and Clapham: 

Resolved by the city council of the city 
of Lansing: * 

That the bid of John -Bray for the 
construction of a sewer in the extension 
of Porter st. from the M. C. R. R. to 


Larch st., be rejected and city engmeer 
‘be authorizea to have work done by day 


labor. 
“Adopted by the following vote: 
Yeas—Ald. Avery, Burgess, Clapharn, 
Doughty, Dymond, Bddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—15, 
Nays——-None. 


REPORTS OF CITY OFFICERS. 


The report of the sealer of weights and 
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measures for the week ending Nov. 20, 
1920, was received and placed on file. 


To the Honorabie the Mayor and City 
Council, Lansing, Michigan: 
Gentiemen— 
Whereas, the city council diq on the 


15th day of November, 1920, direct the 
purchase from one Jennie D. Parker of a 
certain description of property for the 
purpose of straightening and _ repairing 
North st, at a point near the alley about 
half way between High st. and New York 
ave., and by said resolution the city at- 
torney was directed to approve the title 
and tax history tq said property. 
Through a clerical error lot 68 of Hign- 
land Park Addition was mentioned in said 
resolution as the lot which was desired, 
when in truth and in fact the resolution 
should have read lot 29 of block one of 
Handy Home Addition. This error arose 
by reason of the fact that the biue print 
map and letter of the city engineer re- 
ferred to Highland Park subdivision, a 
lot from which subdivision was originally 
Planned to purchase for this purpose. It 
Wag later deemed advisable to abandon 
the original plan and to purchase a por- 
tion of a lot lying diagonally across ‘the 
street, and through an error, as above 
stated, the figures 68 from said blue print 
were taken Instead of 29, which was the 
correct lo? number, 

A resolution correcting this error has 
been prepared and will be introduced at 
this session of the council. 

I have examined the title and tax wha. 
tory, however, to lot 29, block 1, of 
Handy Home Addition, and find the title 
to said property to be in Jennie D. Par- 
ker, and that from the tax history’ thae 
said lot is free and clear from any tax 
liens. I therefore recommend that the 
corrected resolution be passed as intro- 
duced at this session, so that the deal for 
this property may be closed. 

Respectfully, , 
ALLAN R. BLACK, 
Assistant Clty Attorney. 
Recievd and placed on file. 


To the Honorable.Mayor and City Coun- 
cll: = 


Gentlemen— 

I submit herewith for your approval, 
city treasurer’s surety bonds in the sum 
Of $604,600.00, covering the amount of 
state and county: ‘ax plus 10% as re- 
quired by law. 

Respectfully, 
¥F. H. PRESLEY, 
City Comptroller. 
Received and Piacea on file, 


To the Honorable Mayor and City Coun- 
cll of the City of Lansing: 
Gentlemen— 

I herewith submit report of the cost of 
grading Fairview ave. from Elizabeth st. 
to Harton at.: 

Labor i s . gee e acces ccese MOOT INOT 

Printing ... 7.10 


eseesevenvpveue eee eve 





$584.66 
Respectfully submitted, 
A. WINEGAR, 
Superintendent of Public Works, 
Received and placed on file, 


— November 22, 1920 


To the Honorable Mayor and City Cow- 
ceil of the City of Lansing: 
Gentlemen— 
I herewith present you with plans and 
estimate of cost for grading Weldon ave. 


from Mt. Hope ave. to Edward st. and 
laa at. from Weldon ave. to Moores 
st.: 


Estimate of cost . . ..6..+-.$1,905.00 
Sixth Ward Highway ....... 360.00 





To be assessed .. .......$1,705,00 
Reapectfully aubmitted, 
0, E. ECKERT, 
City Engineer, 


Received and placed on file. 
REPORT OF COMMITTEE. 


The committee on public health to 
whom was referred e motion of Ald, 
Howe to rescind a reSolution of this coun- 
cil directing the board of health to pro- 
cure plans for constructing a detention 
hospital, begg leave to report as follows: 

Your committee met with the board of 
health and the matter of constructing a 
detention hospital was thoroughly dis- 
cussed. It was the opinion of the 16 
Prominent physicians in attendance at 
the meeting that the‘ hospital should be 
constructed at once, also expressed them- 
selves as opposed to the purchase of old 
buildings for hospital purposes. We 
therefore recommend that the resolution 
of Nov. 8th ahoulq stand, and that the 
motion of Ald. Howe to rescind the said 
resolution should not be passed, 


W. E. TRAGER, 
A.” H. LEONARD. 
Committee on Health. 
By Ald. Trager— 


That the report of the committee pe 
adopted, : 
Carrled. 


The committee on public buildings to 
whom was referred the resolution of Aid. 
Fowler relative to cost of connecting the 
city heating system with the city hall 
building, begs leave to report as follows: 

Secretary Kirby of the board of water 
and electric lights, estimates cost to make 
connection at $1,300.00, 

BR. 8. AVERY, 
G. R. EDDY, 
ELMER CLAPHAM, 


Committee on Publio Buildings, 
By Ald. Avery—= ~~ v 
That report of committee be adopted. 
Adopted by the following vote: 


Yeas—Ald. Avery, Burgess, Clapham, 
Doughty. Dymond, Eddy, Fowler, Howe, 
Klock, Leonafd, Main, McClellan, Red- 
fern, Sanders, Trager—15. 

Nays—None 


BONDS APPROVED 


The Washington ave, sewer bond of 
John Eray ag principal with Ray B. 
Dungey and J, A. Wilson as sureties, was 
approved. 

The second-hand store bond of Cole & 
Aldrich as principal with Fidelity & De- 
posit Co. as sureties, was approved. 

Adopted by the following vote: 


Yeas—Aid. Avery, Burgess, Clapham, 
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Howe, 
Red- 


Dymond, Eddy, Fowler, 

Klock, Leonard, Main, McClellan, 

fern, Sanders, Trager—15. 
Nays—None, 


MOTIONS, RESOLUTIONS AND 
NOTICHS. 


By Ald. Dymond— 

Resolved by the city council of the city 
of Lansing: 

That the city clerk draw an order on 
the uncollected tax and abatement fund 
for $51.11 In favor of the city treasurer 
to cover an erroneous assessment on lot 
6, block 14, Park Helghts. _ 

Adopted by the following vote. 

Yeas—Ald. Avery, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—15. 

Nays—None, 


By Ald. Main— 

Resolved by the city councll of the clty 
of Lansing: 

That the city clerk be and he hereby 
ia directed to draw an order in favor of 
W. Bunce for $34.42 and to charge same 
to uncollected taxes and abatements fund 
to re-imburse Mr. Bunce for taxes paid 
by him and applied to wrong description 
of property. - 

Adopted by the followirg vote: 

Yeas—Ald. <Avery, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 


fern, Sanders, Trager—16. 

Nays—None, 

By Ald. Clapham— ' 

Resolved by the city council of the city 
of Lansing: 

That. the city clerk draw an order on 
the uncollected tax and abatement fund 
for $10.91 in favor of Jas, R. Dodds for 
an erroneous asseasment on lot 11, bik. 2, 
Hall’s 3rd Addition. Assessment on roll 
was: 

Val. Gen. City High. Total 
$1,100 $19.12 81 $19.83 
Should be 

$500 $8.69 oon $9.02 
Difference: 

$600 $10.43 : .48 $10.91 

Adopted by the following vote: 

Yeas—Ald. Avery, Burgess, @lapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 


fern, Sanders, Trager-——165. 
Nays—None. 


By Aid. Leonard— 

Resolved by the city council of the city 
of Lansing: _ , 

That the city clerk be and he is hereby 
directed to draw an order on the city 
treasurer payable to the city treasurer for 
the sum of $380 for an erroneoug sewer 
connection tax against ea. 10 rode of w. 8 
rods of the e. 40 rods of the a. w. \ of 
the es. e ™% of sec. 8, owned by Chas. 
Donaldson, and charge same to the sewer 
connections to be assessed. : 

Further that the city assessors assess 
the said sum of $30 against the following 
described property: Com, 32 rods east of 
the s. w. % post of sec. 8, north 40 rods, 
east 16 rods, south 30 rods, west 8 rods, 
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south 10 rods, west 8 rods owned by 
Jos. W. Gleagon. 

Adopted by the following vote: 
Yeas—-Ald, Avery, Burgess, 
Doughty, Dymond, Eddy, 
Klock, Leonard, Main, McClellan, 
fern, Sanders, Trager--15. 

Nays—None, 


Fowler, Howe, 
Red- 


By Ald. Howe— 

Resolved by the city council of the city 
of Lansing: 

That the city attorney be and he is 
hereby inatructed to investigate the pro- 
ceedings in regard to the opening of 
Daleford ave. and State st., and especially 
in regard to what action has been taken 
to collect the assessments to be charged 
to the Michigan School for the Blind. 


Adopted bythe following vote: 


Yeas—Ald. Avery, Burgess, Clapham, 
Doughty, Dymond, Hddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—15. 

Naysa—None, 

The following resolution was taken 


from the table: 


By Ald. Howe— ' 

That the resolution adopted by thi 
council Nov. 8th instructing the board of 
health to secure plans for a detention 
hospital be rescinded. 

Lost by the following vote: 


Yeas—Ald; Clapham, Dymond, Howe, 
Klock, Main, Redfern, Sanders—7, 
Nays—Ald. Avery, Burgess, Doughty, 


Eddy, Fowler, Leonard, McClellan, Trager 


By Aid. Leonard— 2 

Resolved by the city council of the city 
of Lansing: 

That the-bid of John Bray for the sewer 


in Washington avenue from Willow street. 


to Franklin avenue for the sum of $386.00 
being the best and lowest bid, that same’ 
be and hereby is accepted, and be it fur- 
ther resolved that the mayor and city clerk 
be directed to execute a contract with the 
said John Bray in behalf of the city of 
Lansing, according to said bid presented, 
and apecificationg on file. 

Adopted by the following vote: 

Yeas—Ald, Avery, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—16. 

Nays—None. 


By Ald. Redfern— 


Resolved by the city council of the city 
of Lansing: 

That the bid of Gohr Bros. Contract- 
ing company for the grading for paving 
Walnut street from Robert street to Isaac 
street for the sum of 80 centa per yard 
and the dirt from Walnut street be placed 
on Robert street for bridge approach with- 
out extra expense being the best and low- 
est bid, that same be and hereby is ac- 
cepted, and be it further resolved that the 
mayor and city clerk be directed to exe- 
cute a contract with the said Gohr Bros. 
Contracting company in behalf of the city 
of Lansing, according to said bid pre- 
sented, and specifications on file. 

Adopted by the following vote: 

Yeas—Ald. <Avery, Burgess, 
Doughty, Dymond, Eddy, Fowler, 


Clapham, 
Howe, 


Clapham, 
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Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—t5. 
Nays—None. 


By Ald. Sanders 

Resolved by the city council of the city 
of Lansing: 

That the expiration of the time for 
paying the special tax for grading and 
graveling Fairveietv ave. from Blizabeth 
gt. to Harton at. be extended to May 31, 
1921. : 

Adopted by the following vote: 

- Yeas—Ald. Avery, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 


Klock, Leonard, Main, McClellan, Red- 


fern, Sanders, Trager—1b. 
Nays—None. 


By Ald. Clapham— 


Resolved-by the city council of the city 
of Lansing: 

- That the superintendent of public works 
be and is hereby directed to gravel 
Eaton Road from Strathmore Road to 
Greenlawn... ave., Greenlawn ave. | from 
Eaton Road to Wayburn Road, Wadyburn 
Road from Greenlawn ave. to Strathmore 
Road, and report cost of same to this 


“ council. 


Adopted by the following vote: 

Yeas—Ald. Avery, Burgeas, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—15. 

Nays—None, 


By Ald. Avery— 

Resolved by the city council of the oity 
of Lansing: 

That the City of Lansing enter into a 
contract with the chigan Coin Lock 
Company for the use of six of their coin 
locks tn the public toilets of the city. 

Adopted by the foltowing vote: 

Yeas—Ald. Avery, Burgess, Clapham, 
Doughty, Dymond, Eddy, Howe, McClel- 
lan, Redfern, Trager—10. 

Nays—Ald. Fowler, Klock, Leonard, 
Main, Sanders—5d. 

By Ald. Redfern~- 

That the superintendent of public 
works is hereby instructed to fil) all holes 
on East Michigan ave, with cinders and 
pack ‘the same and charge cost to con- 
tingent fund. 


Lost by the following vote: 

Yeas—Ald. Burgess, Doughty, Main, 
Redfern—4. 

Nays—Ald, Avery, Clapham, Dymond, 
Eddy, Fowler, Howe, Klock, Leonard, 
McClellan, Sanders, Trager—l1. 


By Ald. Main— 


Resolved by the city council of the city . 


of Lansing: 

That C. M. Belcher be given the privi- 
lege of the gentlemens’ rest room, under 
the direction of the building custodian, as 
compensation for the proper care of said 
rest room. 

Adopted by the following vote: 

Yeas—Ald, Avery. Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—165. 

Nays—None. 


By Ald. Leonard— 
Resolved by the city council of the city 
of Lansing: 
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That the resolution of Ald. Avery to 
procure coin flocks for public toilets be 
rescinded, 

Lost by the following vote: 

Yeas—Ald. Fowler, Klock, Leonard, 
Main, Sanders—6, 

Nays—Ald. Avery, Eurgess, Clapham, 
Doughty, Dymond, Eddy, owe, McClel- 
lan, Redfern, Trager—10. 


By Ald. Fowler—- 


Resolved by the city council of the city 
of Lansing‘ 

Whereas the city councl) did on the llth 
day of October, 1920, pass a resolution 
determining it to be a public necessity to 
purchase or obtain by condemnatien pro- 
ceedings a portion of lot 68 of Highland 
Park Addition to said city, for the pur- 
pose of repairing and atraightening 
North st. at a point near the alley about 
haif way between High st. and New York 
ave.; and 


Whereas on November 16, 1920, the said 
council did pass a resolution directing the 
city clerk to draw an order on the city 
treasurer for the sum of $500, said order 
being payable to Jennie D, Parker, the 
owner of said property which was to be 
— for the above mentioned purpose; 
an H 

Whereas through a clerical error said 
property was erroneously referred to in 
both of sald resolutions da lot 68 of High- 
land Park subdivision, when in truth and 
in fact lot 29 of block one of Handy Home 


‘addition to the said pies | of Lansing was 


the property meant an 
Purpose; and 


Whereas the city atterney has at this 
meeting filed an opinign approving the 
title and tax history of'‘lot 29, block one 
of Handy Home addition as being in 
Jennie D. Parker; 


Therefore, be it resolved, that it ia de- 
termined to be and ina a public neces- 
sity that said North st. should be re- 
paired and atraightened at a point about 
half way between High at. and New York 
avenue by purchase of the north eighteen 
feet off from lot 29, block 1, of Handy 
Home addition to the said city of Lan- 
sing from the said Jennie D. Parker; and, 


Be it further resolved, that the city 
clerk be authorized, and he is hereby 
ordered to draw an order on the city 
treasurer gfor a sum of $500, said order 
being payable to Jennie D. Parker, the 
owner of said property, the sald order 
to be delivered upon her executing and 
delivering a warranty deed of the above 
described strip of land, said deed to be 
approved by the city attorney. 


Be it further resoived, that the res- 
olutions heretofore passed on the lith day 
of October, 1920, and the 18th day of 
November, 1920, containing the erroneous 
desoriptions be and the same are hereby 
rescinded. 

Be it further resolved, that the city 
assessor be requested to provide a des- 
cription of an assessment district to be 
incorporated in the proper resolution, to 
be introduced at the next regular session 
of this council, or as soon thereafter aa 
may be, . 

Adopted by the following vote: 

Yeas—Ald. Avery, Burgess, Clapham, 
Deughty, Dytnond, Hddy, Fowler, Howe, 


wished for said 







A collaborative project of the City of Lansing and Fore i 





arke Library and Archives - Capital Area District Libraries 














November 22, 1920. 


Klock, Leonard, Main, Red- 
fern, Sanders, Trager—16. 


Nays—None, 


McClellan, 


By Ald. Doughty— 


Resolvea py the ctty council of the 
city of Lansing. 
Whereas the Vartous city departments 
and public utility companies are now 
engaged in perfecting all underground 
work preparatory to paving Miohigan ave. 
east and work is seriously handicapped 
by traffic thereon, now, therefore, as a 
measure to safeguard public, be it re- 
solved, that Michigan ave., from east line 
of Hormer street to west line of Clemens 
ave., ‘be closed to traffic and city en- 
gineer be and -he- hereby. is directed to 
Place sufficlént barriers in suitable loca- 
tions to kee -above portion of Michigan 
ave. closed until such time as it shall 
be open to traffic by order of this council. 
“ Adopted by the following vote: 
Yeas—Ald. Avery, Burgess, 
Doughty, Dymond, Eddy, 
Kiock, Leonard, Malin, 
fern, Sanders, Trager—-16. 

Nays—N one. 


By Ald. Redfern— ‘ 
Resolved by the city councll of the city 
of Lansing: 


That the superintendent of public works 
cause North street to be graded and grav- 
eled from High atreet to New York ave. 


Clapham, 
Fowler, Howe, 
McClellan, Red- 


‘. and report back to this council the actual 
cost for ab’sessment. 


Adopted by the followlng vote: 
*Yeas—Ald. Avery, Burgess, 
Doughty, Dymond, Eddy, 
Klock, Leonard, me 
fern, Sanders, -Trager*~16. 
Nays—None, 


Clapham, 
Fowlem Howe, 
McClellan, Red- 


SPECIAL ASSESSMENT ROLL TO 
ACTUAL COST. 


By Ald, Redfern— 

Resolved by the clty council] of the city 
of Lansing: 

That the special assessment roll for 
grading Fairview ave., Elizabeth street 
to Harton street be returned to the city 
assessors for correction to actual cost, 
as reported by the superintendent af 
public works in a communication this 
day, which shall then be returned to this 
council at ita mext regular meeting. 

Adepted by the following vote: 

Yeas—Ald, Avery, Burgess, Clapliam, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—15, 

Nays—None. 


PUBLIC IMPROVEMENT I. 


By Ald. Redfern— 

Resolved by the elty council of the city 
of Lansing: 

That It la a publile necessity, and it l|s 
hereby determined fo grade and gravel 
North street from High atreet to New 
York ave. 

That the city engineer be and hereby is 
directed to estimate the kind and quality 
of material to be used therefor, and to 
estimate in detail the probabie cost and 
expense of such work and of the ma- 
.erials to be used thereln, and make 
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a record thereof in his office, and cause 
to be prepared so far as necessary, plans 
and specifications for such work, and to 
prepare a profile of such portion of said 
street and report his determination, esti- 
mate and plans to the city council at its 
next regular meeting, or as soon there- 
after as possible, as- required by the 
charter of said city. 


Adopted by the following vote: 

Yeas—Ald. Avery, Burgess, Clapham, 
Doughty, Qymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—15, 

Nays—None, 


PUBLIC IMPROVEMENT II. 


By Ald. Redfern— 
Resolved by the city council of the city 
of Lansing: 


That the plans and apecifications re- 
turned by the oity engineer in pursuance 
of the resolution of this council adopted 
October 18th, 1920 for grading Weldon 
ave., from Mt. Hope ave. to Edwards at. 
and Edwardg st., from Weldon ave. to 
Moores st. are hereby adopted. 

That the portion of the city deemed 
to be specially benefited by such’ im- 
provement is all lots, premises and sub- 
divisions thereof fronting on or adjoin- 
ing said portion of said Weldon ave, 
within the north line of Mt. Hope ave. 
and the south line of Edward st. and 


extending back from said Weldon ave, a 


distance of 165 feet from each sidé@ of 
said atreet. 

Also fronting on or adjoining said = 
tion -of said Edward st, within the oat 
line of Weldon ave. and the east line of 
Moores st. and extending baok from sald 
Edward st. a distance of 165 feet from 
each side of sald street, excepting from 
said described district all public. streets, 
alleys, and parcels of land herein described 
not adjoining said street and rights of 
way of railroads, ag are hereln included, 

That the estimated expense of sald im- 
provement is $12,905.00. 

That the expense of such improvement 
in public street and alley interseotions 
is $200, which shall be paid by the city 
out of the sixth ward highway fund. 

That all of the remainder of said estl- 


.mated expense, to wit, the sum of $1705.00 


shall be defrayed by special assessment 
upon the taxable lands and premises 
within the district heretofore described, 
in proportion to the benefits accruing te 
each parcel respectively from the con- 
struction of such Improvement, and upon 
the owners and occupants of the houses 
and lands within said described district 
to be benefited thereby, in proportion ag. 
near as may be to the advantage which 
each shall acquire by the making of such 
Improvement. 

Thet the city assessors be and hereby 
are directed to make an assessment roll 
in accordance with this resolution and 
return the same to the city council at 
ite next regular meeting, or as soon there- 
after as may be. 

Adopted by the following vote: 
Yeas—Ald. Avery, Burgess, 
Doughty, Dymond, Eddy, Fowler, 
Klock, Leonard, Main, McClellan, 

fern, Sanders, Trager-—16. 

Nays—None. 


Clapham, 
Howe, 
Red- 
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SPECIAL ORDER 


The following claima were allowed and 
_ Yeferred to the city assessor to be spread 
upon the next general tax roll, 

Claimant, Endorser Amt, 
Wm, Clark, J. A. Humphrey ......$1.00 
Adopted by the following vote: 
Yeas—-Ald. Avery, Burgess, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—15. 

Nays—None. ; 


GENERAL ORDER. 


Clapham, 


(Claims Allowed.) 


Claimant Enndorser. Amount 


Ernest Runnels, A. Winegar......$ 292.00 
Rikerd Lumber Co., A. Winegar.. 
F. N. Rounaville, A. Winegar.... 
Worden Grocer Co., A. Winegar.. 
Smith-Winchester Co., A. Winegar 
Nationa; Grocer Co., A. Winegar 
Novo Engine Co., A. Winegar.... 
Allen-Sparks, A. Winegar........ 
Capital Electric Supply Co., A, 
Winegar.. *®eseo testa usaaevneaeouaeaneaere 
Jas, B. Clow & Sons, A. Winegar.. 
City Treasurer, F. A. Schneider,, 
City Treasurer, F. A. Schneider.. 


Allen & DeKleine, F. A. Schnelder 


' Dept. of Public Works, C. T. Lord 
Social Service Center, C. T. Lord... 
Social Service Center, C. T. Lord.. 


C. T. Lord.. 
Nationa) Grocer Co., C. T. Lord.,. 
J. Stahl Sons, C. T. Lord........ 


Lansing 

a ay ee, i re 
National Biscuit Co., C. T. Lord. 
The Cornwell Co., C, T. Lord 


Electrical Engineering 


EE. W. Osborn, C. T. Lord........ 
- Mich. Butter & Egg Co., C. T. 
nl 
N. H. Winans Sons, C. T. Lord .. 
iF. N. Arbaugh Co., C. T. Lord.. 
G. E. Lawrence & Son, C. T. Lord 
C. J. Rouser Drug Store, C. T. 
ET See eee 

B. P. Hobart, C. T. Lord . 


eee 


phrey e @#eecneeeseeseteeaesnesevnese 
Milton Shaw, J. A. Humphrey .. 
Grayling Fuel Co. J. A. Hum- 
CE TT re er ene 
Nat’l Grocer Co.,, J. A. Humphrey 
Henry Washington, J. A. Hum- 
phrey. ee © ee oe tPae eames teense steose 
Geo, W. Campbell, J. A. Humphrey 


M. eS. R. R., J. A. Humphrey.... , 
Geo W. Rogers Co., H. L. Bancroft 
Hawkes Tire & Rubber Co, H. i. 
Bancroft .. e weesempensPespeteeonseeaen 
Barker-Fowler Mlectri¢c Co., H. L. 
i eee eee er ee ee 
J. Stahl & Son, H. L. Bancroft.. 
Gohr Bros. Contracting Ca, Otto 
Eckert * « eeeecaevemeeasaeereereragad 
Heller Bros., Otto Bckert........ 
Buffalo Springfield Roller Co., Otto 
OGRE 5. a eden ral is cee ww eee a 
F. N. Rounsville, Otto Eckert.... 
M. C..R. R. Co., Otto Beckert.... 
Eberbach & Son Co.,Otto Bckert 
Peninsular Steel Co., Otto Eckert 
Indianapolis Blue Print & Supply 
Co., Otto Eckert *eensa@eoeoseeesee 8Beee 
Pere Marquette R. R. Co., Otta 
ER OGG.. 0s Rer-w Ge tes iw 
KE. F. Young, Otto Eckert ...... 
The Briggs Co,, Otto Eckert ..... 
Gohr Bros, Contracting Co., Otto 
Eckert . e e eapeecunveouadvereoe@saeseae 
Solvay Process Co., Otto Eckert.. 
The Paragon Refining Co., Otto 
TOORMGE  wekin. ds) eS Oe OF tdi ae 
Longstreet Lumber Co., A. Winegar 
Lansing Creamery Co., C, T. Lord 
Cc. J. Rouser Drug Co., C. T. Lord. 
BH. Van Buren, C. T. Lord,....... 
M. J. & B. M. Buck, C. T. Lord.. 
J. J. Cook, Gcorge R. Pegg.. 
Municipal Court, Phoebe K. Pegg 
Gardner Ptg. Co., Geo. R. Pegg.. 
C. A. Connor Ice Cream Co., C. T. 
Lord .... sean | shies 
Wm. Clark, A. Seymour........0. 
Geneve Jessup, H. H. Campbell 
Alyce C. Rhoads, J. A. Parsons., 
Ira H. Clark, F. H. Presley...... 
The Norwich Pharmacal Co., J. H. 
FUUADTOY ovine 6 vn ass ve ueen ss te 
Geo. Suthff, J. H. Humphrey...... 
Gohr Bros. Contracting Co., 0. E. 
BOD ng a 1s Kpae, eeesaals, addins acsp 308 
F. Burgess, et al., O. BH. Eckert... 
H. Simmons, et al, O. EB. Eckert 
C. Fitzsimmons, et al., O. E. Eckert 
G. Hutchings, et al., Jos. Beck... 
A. Donnelley, Jos. Beck.......... 
R. W. Smith, et al., H. L. Ban- 
GPOTE . 2 os sce w mies Seen bine e,d op ekene one 
Geo. Toman, et al., A. Winegar.. 607,37 
A. ©. Sack, et al., A. Winegar.... 8659.41, 
City Treasurer, H. H. .Campbell.. 2690.82 
Adopted bx the following vote: 
Yeare—Ald. Avery, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Redfern, 
Sanders, Trager.—165. 
Naye—None. 
Council adjourned. 
City clerk’s office, Nov. 22, 1920. 
JUDSON. A. PARSONS, 
City Clerk. 
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Official Proceedings, Monday, November 29, 1920. 


City Council Rooms, 
Lansing, Nov. 29, 1920. 


The eclty council met in regular session 
and was called ta order by Mayor B. A. 
- Kyes., 

Roll cali— 


Present—Ald. Avery, Britten, Eurgess, 
Clapham, Doughty, Dymond, ,Eddy, Fow- 
ler, Howe, Klock, Leonard,- Main, Mc- 
Clelian, Redfern, Sanders, Trager—1». 

Absent—None, 


The record of the previous session was 
approved as printed. 


PETITIONS AND COMMUNICA- 
TIONS. 


 Melva Thompson applied for  publio 
dance hall license at 817% N. Washington 
avenue, for one month, 


Referred to committee on bonds and 
contracts. 


Walter G. Nock applied for public 
dance hall license at 817% N. Washing- 
ton avenue, for the remainder of the fiscal 
year, — 


Referred to committee on bonds and 
contracts. 

John N, Lynch applied for public dance 
hall licenge at Woodman Hall, for one 
month. 

Referred to committee on bonds and 

. eontracta, 


REPORTS OF GITY OFFICERS. 


The report of the city treasurer for the 
month of October, 1920, wag received and 
referred to the committee on auditing, 

-The report of the sealer of weights and 
measures for the week ending Nov. 27, 
1920, was received and placed on file. 

The report of the audit of Board of 
Water and Blectric Light commissioners 
for year ending April 30, 1920, was re- 
ceived and placed on file. 


To the Honorable Mayor and City Coun- 
cil of the city of Lansing: 
Gentlemen: 

Upon request of property owners abut- 
ting on t alley in Englewood Park Ad- 
dition n th of Saginaw street and vue- 
tween Chicago and Wisconsin avenues, we 
find that at the north end of lot 8, 
Englewood Park Addition, . said to be 
ownegd by Rudolph Albright, there is a 
one-story wooden building encroaching 
about 2 4-10 feet and a wife fence about 
five feet on the public alley, 

Respectfully submitted, 


Oo. E. ECKERT, 
City Engineer. 
Received and placed on file. 


REPORT OF COMMITTEE, 


The committee on street railways, to 
whom was referred the matter of dis- 
charging the $10,000 bond dated July 165, 
A. D. 1919, given by the Michigan Uniteg 
Railways Co., as principal, and _ the 
Fidelity and Deposit Company of Mary- 
land as surety, begs leave to report as 
follows: 

They have investigated the work of the 
Michigan United Railways Co. and be- 
lieve the terms of the bond have been 
fully complied with and recommend the 
bond be discharged. \ 


E. §. AVERY, 


A. H. DOUGHTY, 
JOHN McCLELLAN, 


Committea. 
Ald. Avery moved the adoption of the 
report, 
Carried, 


BONDS APPROVED. 


The contract bond of E. J. Noyce for 
eewer in Sewer District No. 43, as prin. 
cipal with The National Surety Co. as 
surety, was approved. 3 

The bond of Frieda A. Schneider, city 
treasurer, as principal, with The Aetna 
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Casualty and Surety Co. “as surety, wae 
approved. : 


The bong of Frieda A. Schneider, city 


treasurer, as principal, with The National 
Surety Co. as surety, was approved. 
Adopted by the following vote: . 
Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—l15, 
Nays—None, 


MOTIONS, RESOLUTIONS AND 
NOTICES 


By Ald. Leonard— 

Resolved by the city council of the 
city of Lansing: 

That the Michigan United Railway Co. 
be requested to maintain and operate 4a 
comfort station at each end of their road 
in the city of Lansing for their employes 
use, 

Referred to the committee on street 
railway. 


By Ald. Avery—- 

Whereas the Michigan United Railway 
company did execute and deliver to the 
city of Lansing its certain bond for the 
sum of $10,000 with the oem and 
Deposit company of Maryland as* surety 
thereon, on the 15th day of July, 1919, 
conditioned upon said Michigan United 
Railways company making certain defi- 
nite extensions of their system, viz, 
double tracking their lines from the old 
to the new city limita on Michigan ave- 
nue and extending a double track line to 
Olds Motor Works, and laying the neces- 
sary tracks off Baker street to relieve 
the congestion morning and evening at 
Reo Motor Car company’s plant; and 

Whereas it appears to this city council 
that all of said improvements have been 
completed by the sald Michigan United 
Rallways company; 

Now, therefore, resolved that the 
Michigan United Railways company as 
principal and the Fidelity and Deposit 
company of Maryland as surety, be re- 
leased and discharged from further lia- 
bility upon said bond. 

- Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, 
Sanders, Trager—15., 

Nays—None, 

PROPOSAL 


To the honorable mayor and city council 
of the city of Lansing: 

I hereby propuse to furnish all the ma- 
terial and do all the work of constructing 
sewer in Porter st. extended from sewer 
in Larch at. to west line of M. C. R. R. 
tracks in the city of Lansing (according 
to plans and specifications on file in the 
office of the city engineer for the sum 
of fourteen hundred dollars $1,400), 

And I hereby agree to enter into a 


contract within (5) days after the award. 


is confirmed by the city council, and to 
complete the work on or before the date 
named in the specifications, and I fur- 
ther agree to complete the work within 
30 working days, and for each and every 


November 29, 1920. 


working day in excess of 30 working days 
required by me to complete said work 
I do: he to the deduction of a 
reasonable amount paid by the city of 
Lansing for necessary inapection from 
any money due me in default of any of 
the conditions to be performed on my 
part, the deposit (or certified check) made 
by me herewith, shall at the option of 
the city of Lansing, be declared absgo- 
lutely forfeited to the city of Lansing, but 
otherwise the said sum (or check) shall 
be returnable to me at the execution of 
the contract. 

Dated at Laneing, Midh., the 29th day 
of November, 1920. 

JOHN BRAY. 

By Ald. Fowler— 

That the same be referred to committee 
on sewers, 

Carried, 


The committee on sewers to whom was 
referred the bid of John Bray, begs leave 
to report as follows: 

We recommend that the oontract be 
awarded to said John, Bray. 

Respectfully submitted, 

A. H,. LEONARD, 
ELMER CLAPHAM, 
H. 8, FOWLER. 
Received and placed on file. 
By Ald. Leonard— 

Resolved by the city council of the 
clty of Lansing: 

That the bid of John Bray for the 
sewer in Porter street extended from 
sewer in Larch st. to west line of M. C. 
R. R. tracks for the sum of fourteen hun- 
dred dollars being the best and lowes 
bid, that same be and hereby is accepte 
and be it further resolved that the mayor 
and city clerk be directed to execute a 
contract with the said John Bray in we- 
half of the city of Lansing, according to 
a bid presented, and specifications on 

ea. 

The above resolution was placed on file 
for one week in office of city clerk in ac- 
cordance with section 92 of city charter. 


“SPECIAL ORDER. 


The following claims were allowed and 
referred to the city assessor to be spread 
upon the next general tax roll. 

Claimant, Endorser Amt. 
Willlam Clark, J. A. Humphrey......$4.50 
Adopted by the following vote: 5 
Yeas—-Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McCiel- 

lan, Redfern, Sanders Trager—16. 

Nays—None. 


GENERAL ORDER 


Claims Allowed 

Claimant Endorser Amt. 
Capitol Trimming & Painting, H. 

Lee Bancroft a eatee-s © aisteter eae. oo 10.50 
Conard & Jones Co., H. Lee Ban- 

croft . pee ope eae soaepe ea tPeoeeevevesa 39.36 
R. D. Spence, H. Lee Bancroft .. 32.00 
H. Lee Bancroft, H. Lee Bancroft 80.00 


J. W. Knapp Co., H. Lee Bancroft 8.69 
R. W. Smith et al, H. Lee Bancroft 288.60 
Vaughans Seed Store, H. Leg Ban- 

61,30 


croft. . seeseeec ee eevee aesneneseeonansg 
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Margaret Church, John 8, Bennett 


‘A. D. Donnelly et al, Joseph Beck 


H, Simmons et ai, O. E. Eckert.. 


|  G. Hutchings et al, O. B. Eckert.. 





- Harland 


“Velma Garner, 


Henry Washington, 


F. Burgess et al, O. HB. Eckert.... 
Cc. Fitzsimmons et al, O. EB. Eckert 
Heller Bros., O. H. Eckert...... 
Gohr Bros. Contracting Co., 0. B. 

RE © fs o.i.0 D0 gS 68 eps Fa aie 
Young Bros. & Daley, O. BE. Eck- 

ert 


eetpeanevereorveevesee Bageeeee*seouavevwe 


7 ‘Paragon Refining Co.,0. BE. Eckert 


Central Welding Co., O. BE. Eckert 
Bartholomew,’ O.  &E, 

Eckert © © ©¢ #@Oeeoeereeerueouseene 
Ripley & Gray, O. EB. Bekert...... 


Mich. Brass & Iron Works, O. BH. 


J ee Pe TTeri eT er Teer 
The Briggs Co., 0. E. Nckert.. 
Solvay Process Co., O. HE. Eckert 
E. F. Young, O. EB. Heckert....., 
Fanny Keith, Wm. C. Hinman.. 
Alva F,. Watkins Co., James A. 

a ee or eee 
Lansing Fuel & Gas Co., James 

Ma EXOWMMNTOF on cccccccecees 
Lansing Fuel & Gas Co., James 

, BGM pnrep. osc ce sass baw os 
BE. D, Spence, James A. Humphrey 
et al., James A, 
Ph Lt. J ee 
James A, 

PROTO gd sted sc dew esas cween 
H. J. Caulkins & Co., James A. 

Humphrey peepee enzeeovupeaenretoosne 
J. A. Parsons, B. A. Kyes....... 


_N. H, Winans & Sons, C. T. Lord 
J. A. Parsons, City Clerk, J. A. 


Parsona @®ekR eee wev naa 
Lawrence & VanBuren 


eae oeoeaepeo eas 


Ptg. Co., 





83.55 
156.71 
562.50 
766.14 
940.68 
708.65 
237.30 


22.60 

2.05 
25.48 
10.00 


1600.00 
3.00 


19.75 
389.36 
100.03 
221.68 

48.49 

21.35 

2.13 


8.338 
7.50- 


224.00 
9.00 
88.11 
_ 12.86 
60.00 


8.91 


COUNCIL PROCEEDINGS 


J. A. Parsons ens esceev oeee ean & 
J. F. Crotty, J. A. Parsons...... 
Aetna Casualty & Surety Co., 

Fi. Breehey cack ciccwvecaes 
Frieda A. Schneider, F. H. Presiey 
National Surety Co., F. H. Presley 
B. A. Kyes, F. H. Presley. 


eeeoenpe 


Gardner Printing Co., Frieda A. 
SOBRSIAGE. ..0squaewes Heusen wane 
Ripley & Gray Ptg. Co., Frieda A. 
Schneider .. Peer) ee 


Geo, Toman, 
A. Winegar, A. Wimnegar......... 
Birney Electric Co., A. Winegar.. 
A. L, Holcomb, A. Winegar... 
Young Bros. & Daley, A. Winegar 
Central Welding Co., A. Winegar 
M, Cc. R. R., A Winegar.. 
D. Cc. Hunter, A. Winegar....... 
Bishop, Holmes, Hammond & 

Jackson, A, Winegar 
Ernest Runnels, A. Winegar.. 
A. C. Sack, et al., A. Winegar... 
Ira H. Clark, F. H. Presley..... 
International Pub. Co., Phoebe 

| ( sree eee ee eee ee 
Geneve Jessup, H. H. Campbell.. 
Victor Lundeen, B. S. Avery..... 
G. moot, A. Winegar.. 

Adopted by the following vote: 
' Yeas—Ald. Avery, Britten, 


see 


see eee e 


*eeeee 


e*@eauetteas eeee? 


1766.28 
638.38 
760.99 

89.60 


71.00 
16.65 
250.00 
16.13 


Burgess, 


Clapham, Doughty, Dymond, Eddy, Fow- 


Mec- 


ler, Howe, Klock, Leonard, Main, 
Clellan, Redfern, Sanders, Trager—16. 
Nays—wNone. 


Council adjourned. 


J. A. PARSONS, City Clerk. 


City Clerk’s Office, Nov. 29, 1920. 








City Council Rooms. 
Lansing, Dec. 6, 1920. 
The city council] met in regular session 
and was called to order by Mayor B. A. 


yes. 

Roll call—Presgent, Ald. Avery, Britten, 
Burgess, Clapham, Doughty, Dymond, 
Eddy, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, Trager 


—t1 . 


Absent—None, 


The record of the previous session was 
approved aa printed. 


PETITIONS AND COMMUNICATIONS 


Declaration, Rule to Plead and Notice 
in the case of Maude A, Kromenaker, HEx- 
@cutrix va. City of Lansing was filed. 


P, L. Stevens applied for license to con- 
duct a public dance hall at 615 River sat. 

Referred to committee on bonds and 
contracts. 


Lee Hopkins applied for dance hall li- 
cense at 629 N. Foster avenue. 

Referred to committee on bonds and 
contracts. 


Geo. H. Terre]l applied for license to 
Conduct a public dance hall at 214% N. 
Washington ave. 

Referred to committee on bonds and 
contracts. 


J. M. Preston asked for the use of the 
city market on Feb. 16, 16 and 17, 192! for 
the Michigan Threshermen’s Ags’n. 

On motion of Ald, Fowler the request 
Was granted. 


A communication was received from Mr. 
and Mrs. J. A. Brown, Fred Brown and L. 
V. Brown thanking the city council for ex- 
pressions of sympathy at the death of 
John A. Brown. 

Received and placed on, file. 


Charles J. Davis’ affidavit in support of 
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Official Proceedings, Monday December 6, 1920. 


claim in the matter of Holmes sat. paving 
tax was received and placed on file. 


A communication was received trom J. 
A. Sullivan, City Clerk of Brockton, Maszs., 
relative to the city council joining with 
them to request congress to take action 
to pass legislation to lower the prjfce of 
coal to the consumer. 

Referred to the committee on Legisla- 
tion, 


A petition was received signed by thirty 
taxpayers to grade and gravel Perkins st. 
from Shepherd at. to Regent st. and Leslie 
st. and Regent at. between G..T. R. R. 
tracks and P. M. R. R. tracks. 

Referred to the committee on atreeta. 


REPORT OF CITY OFFICHRS. 


To the Honorable Mayor and City Council: 

Gentlemen: 

Agreeable to your order I hereby sub- 
mit the following special assessment rolls, 
estimated cost: 

Paving Pine sat. from St. Joseph st. to 
Isaac st. and constructing a curb and 
gutter in Lenawee st. from Butler st. to 
Logan st. 

Respectfully submitted, 
HAROLD H. CAMPBELL, 
Assesgor. 
Received and placed on file. 


Hon, Mayor and Cjty Geuncil, City: 
Gentlemen: 


As we have removed Marshall Truax, @ 
leper, from a tract of land situated near 
Grayling,- Michigan, and have a small 
building, furnished, which is of no use to 
us, I am asking what disposition your 
honorable body wishes made of said build- 
ing and contents, « 


Respectfully submitted, 
JAMES A. HUMPHREY, 


“een, 


. Health Officer, — 


Referred to committee on city affairs, 
e = 
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Hon. Mayor and City Council, City: 

Gentlemen: 

On the occasion of my recent visit to 
Washington, D. C., I sought and obtained 
“an interview with the Surgeon General, 
United States Public Health Service, in 
regard to the disposition of Marshall 
Truax, Lansing leper, and gained the fol- 
lowing information. 

The United States Government is nego- 
tiating for the purchase of the Loulsiana 
Leper Colony in fact all but the final 
papers, which are being held up by some 
slight fiaw in the Louisiana title to the 
property, are prepared. 

Thia colony can take care of one hun- 
dred patients and at the present time have 
ninety-two, so until] the necessary addi- 
tions are made the large majority of the 
three hundred uncared for lepers must 
wait. However, the Surgeon General saw 
our need and made arrangements with the 
Louisiana authorities to take our case at 
once upon payment of $5.00 per day for 
his care until the government finally takes 
over the institution when all expenses will 
stop. This will not be over two or thre@ 
weeks I am assured and by having him 
there we avoid all possibility of failing to 
make him one of the eight to be admitted. 

I have gained the necessary permission 
under certain restrictions, from the United 
State Public Health Service and also from 
various State Health Officers through 
whose state we pass for the transportation 
ef said case, which must be at our ex- 
pense. 

Respectfully submitted, 
JAMES A. HUMPHREY, 
Health Officer, 
By Ald Leonard— 

That the communication be received and 
placed on file and the Health officer be 
directed to transfer Marshall Truax to 
destination. 

Carried. 


REPORTS OF COMMITTEES, 


The committee on gtreets to whom was 
referred the communication relative te 
open stairways leading to basements 
which are considered dangerous to the 
public and especially to the blind, begs 
leave to report as follows: 

_ We recommend that owners place suit- 
able protection at each stairway to pro- 
tect the public. 

W. T. BRITTEN, 

Fr, W. REDFERN, 

Oo. C. HOWE, 

Committee on streets. 

By ‘Ald. Britten— 

That report of the committee be adopted. 

Carried. 

The committee on bonds and contracts 
to whom waa referred the applications for 
public dance ‘hall lHcenses of Melva 
Thompson, Joseph N. Lynch, and Walter 
I. Nock, begs leave to ‘report as follows: 

We recommend that the city clerk 
authorized to issue licenses to the appli- 
cants mentioned. 

L. BE. SAUNDERS, 
E. D. KLOCK, 
E. 8. AVERY. 
<a Committee on Bonds and Contracts. 


By Ald. Sandersa— 
That the report of the committee be 
adopted. 


Carried. 
S 


December 6, 1920. 


BONDS APPROVED. 


The electric sign bond of Peter Markus 
as principal with The Aetna Caaualty &: 
Surety Co., as sureties, was approved. 

The contract for grading Walnut at., 
bond of Gohr Broa. as principal with L. 
J. Bugbee and J. G. Reutter as sureties, 
was approved, 

The contract for grading Welden and 
Edward streets, bond of Gohr Bros. as. 
principal with L. J. Bugbee and J. @Q. 
Reutter as sureties, was approved. 

The sewer in Porter st. contract, bond of 
John Bray ag principal] with B. B. Decke 
and Ray B. Dungey as sureties, was ap- 
proved, 

Adopted by the following vote: 

Yeas—Ald.' Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Bddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClet- 
lan, Redfern, Sanders, Trager.—16, 

Nays—None, 


By Ald, Doughty~— 

Resolved by the city council of the city 
of Lansing: 

That the city engineer be instructed to 
make a detailed study and examination of 
all bridges in the city of Lansing and re- 
port to this council what repairs or 
changes in any of them would prolong 
their life and make them agafe for present 
day traffic. 

Resolved further that detailed pians 
and an estimate of cost be prepared for a 
bridge over the Grand River and N,. Y. 
Cc. R. R. tracks at Kalamazoo street and 
also at St. Joseph street and report to 


‘this counci] as soon as possible, and that 


the city engineer be and he is hereby 
authorized to employ’ such assistance as 
he d@ems neceasary and to charge the 
cost of same to the bridge fund. 
Adopted by the following vote: 
Yeas—Ajd. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 


ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager—18. 
Nays—None. 


By Ald. Leonara€d— 

Resolved by the city council of the 
city of Lansing: 

That the bid John Bray for the 
sewer in Porter street extended from 
sewer in Larch st. to west Hine of M. C. 
R. R. tracks for the gum of fourteen hun- 
dred dollara being the best and lowest 
bid, that same be and hereby is accepted 
and be it further resolved that the mayor 
and city clerk be directed to execute a 
contract with the said John Bray in be- 
half of the city of Lansing, according to 
said bid presented, and specifications on 
file. 

Adopted by the following vote: 

Yeas—-Ald, Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
fer, Howe, Klock, Leonard, Main, Mc- 
Glellan, Redfern, Sanders, Trager-—-16. 

Nays—None, 


By Ald, Leonard— J 

Resolved by the city council of the 
city of Lansing: 

Whereas, our boys responded to the 
call of their country in the time of dire 
need, and fought bravely for democracy, 
and by their conduct showed to the world 
that our.country was all it is represented 
to be, and more; and 
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more than two years have 
ceased and our 
boys have returned to their homes and 
taken up the walks of private life; and 

Whereas, the city of Lansing gained 
an enviable reputation during war times, 
a reputation which was heralded not only 
across our continent, but across the great 
waters to foreign countries, for ita hustle 
and energy in the support of all war 
Measures; and 

Whereas, as yet we have done nothing 
to signify our appreciation and respect 
for the boys who so bravely served their 
country and: responded to the call of the 
flag; 

Therefore, be it resolved, that the mayor 
appoint a committee of five to take some 
action and means| whereby something may 
be started and dohe to show our apprecia- 
tion to these conquering heroes. 


Adopted by the following vote: 


Whereas, 


Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager—16. 

Nays—None., 

By Ald. Leonard— 
Resolved by the city council of the 


city of Lansing: 

That the mayor appoint a committee of 
three members of this body to draft 
suitable resolutions commending the work 
of .the Lansing football team, also to 
make arrangements for a complimentary 


‘banquet for said team. 


Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow.- 


ler, Howe, Klock, Jeonard, Main, Me- 
Clellan, Redfern, Sanders, Trager—16. 
Nays—None. 


Mayor appointed as such committee Ald. 
Leonard, Burgess and Doughty. 


By Ald. Fowler— 

Resolved by the city council 
city of Lansing: 

That the superintendent of public works 
be instructed to proceed with the prelim|- 
nary work necessary to enable the public 
departments of the city to obtain gravel 
from the pit In the property purchased for 
park and gravel pit purposes and known 
as the Bancroft park property and to 
charge the cost, if any, to the contingent 
fund, 


of the 


.By Ald. Britten— 


That the resolution lie on the table 
for one week. 


Carrted. 
GENERAL ORDER 
Claims Allowed 
Claimant Endorser Amt. 
R. W. Smith et al, H. Lee Ban- 

EME tA A sb ein) Be. cewn on of 3TE.33 
City Treas., H. Leg Bancrof...... 194.19 
Athletic Assn, M. A. C., H, Lee 

en 6 a a en 24.00 
Reo Service Station, H. Lee Ban 

ON, ee Carew ty’ acai Niwas «alk deg 48 3.90 
Smith Florai Co., H. Lee Bancroft 6.00 
H. Lee Bancroft, H. Lee Bancroft 6.58 

‘Freeman Hardware Co., H. Lee 

Bancroft ... @eneasoeseovnete ene sasn 32.62 
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Vandervoort Hdwe Co., H. Lee 
Bancroft . Se aha alate Sites a 
A. D. Donnelly et al, oseph Beck 
Mich. Children’s Home _ Society, 
Blanche Bennett .........eece. 
Margaret Church, John 8S, Bennett 
Geneve Jessup, Harold H. Camp- 
bell .. eseeteoaeceoesovoeoeovoe+seteeveeeaunteoeaeeae 
Markham Sales Co., Harold Camp- 
bel). . 


eeoeovet*@oeeseeoveeaeseenectanwev 8 


Michigan Brass & Iron Works, 
O. E. Eckert ....... ee . 
Butler Construction Co., 0. E. 

er 
8. E. Jones, O. E. ‘Eckert ——— ate 


Wm. E. Coates, O. E. Eckert..... 
Young Bros. & Daley, O. BE. Eckert 
West Side Fuel Co., O. B. Eckert 
Worden Grocer Co., O. BE. Eckert 
Vandervoort Hardware Co., O. E. 

Eckert . om ee eae 
Hoyt Woodman, ‘O E. ‘Eckert «ogee 
The Briggs Co., O. E. Eckert.... 
Bd. of Water & Electric Light 

Commissioners, O, E. Eckert.. 
Mich, Supply Co., O. E. Eckert.. 
Heller Bros, O. E Eckert........ 
John Bray, O. E. Eckert.........., 
Gohr Bros. Construction Co., O. B. 

TRGIRGTE. os « 6 vcmess osc 
E. J. Noyce, 0. E. Eckert oak daa ane 
Gohr Bros, Construction Co., O. B, 

Eckert .... 
Norton Hardware ‘Co.,. O. EB. Eckert 
Dept Public Works, O. E. Eckert 
Paragon Refining Co., O. E. Eckert 
F. Burgess et al, O. E. Eckert.... 
Geo. Hutchings et al, O. E. Eckert 
C. Fitzsimmons et al, O. E. Eckert 
Allen-Sparks Co., C. J. Fox ...., 
Hawkes Tire & Rubber Co., C. J. 

Fox . ee £0 mane Ce 
Dr. James A. Hemphrey, James A. 


i tt | i er ee: olgiace 
American Laundry Co., James A. 
Humphrey .. we 
Cc. E. Stabler & Son, James A, 
PRs a ee 
Exide Battery Station, James A 


FEGMIBNTOY . oct sanccrsts i 
Lansing Creamery Co. James 
EPUMIDNTSy . «sei edeeal 
Commercial Service Co, James “A. 
Humphrey . caener 
Industrial Aid Soctety, James A, 
Humphrey. . .. “ 
Henry Washington, 
Aiumiphrey . « «) sHeswadvess «mien 
J, E. Johnson, James A. Humphrey 
A. M. Emery, James A, Humphrey 
National Grocer Co., James A. 
MUMDEVEY . . ise @ecte ms jie apap 
Heaith Dept., James. A. Humphrey 
Mich, Tel Co., James A. Humphrey 


James 4A, 


Velma Garner, James A. Humphrey 


Grand Union Tea ite 
Pe) ne ae 
Milton Shaw, James. A, Humphrey 
Lansing Fuel & Gags Co., C. 4T. 


Lord . é é oun 
Bd. of Water & ‘Blectric Light 
Commissioners, C. T. Lord .... 
Cc. T. Lord, a director, C. T, 
Lord . 4. 4 wna oie SU ole neh anc «.@ ace 
Bludeau, Siebert. & Gates, a A. 
og pl re ae jouene 
Briggs Co., J. A. “Parsons. oie abacans 
Briggs Co., J. A. Parsons.......+. 
Norton Hardware, J. Ay Parsons... 
J. Stahl & Son, J. A Parsons.... 
Mich State Tel. Co., J. A. Parsons 


James A. 


ee¢e ee 


29.06 
169.46 


473.33 
6.75 


4.95 
4.65 
59.25 


200.00 
13.00 
2.00 
261.51 
33.35 
1.80 


"848.00 
3487.52 


896.00 


136.75 
-8.19 
25.48 
974.83 
1162.19 
920.38 
9.20 


3.75 
166.10 


59.03 


79.965 
4.60 


27.44 
40.27 


150.00 


a 
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Briggs Co., J. A. Parsone ........ 147.76 Remiggton Typgwriter Co. A. 
South Lansing Hardware Co, J. A. WinGees 25 “eli esta rebacdecdss 30,00 
PArBOnS . . cesscescvescnssecans 29.13 Thos. J. Shields & Co, A. Winegar 12.05 
Young Bros. & Daley, J. A. ‘Parsons 22.00 Freeman Hardware Cc, A. Winegar 60 
Briggs Co., J. A. Parsons ........ 44.265 Bd. of Water & Blectric Light 
Mich. Supply Co., J. A. Parsona.. 2.18 Commissioners, A. Winegar .... 8.90 
Alyce C. Rhoads, J. A. Parsons... 16.00 West Disinfecting Co., A. Winegar 23.76 
J. George Hagamier, J. A. Parsons 1243.76 Gardner Printing Co., A. Winegar 8.76 
Mich, State Tel. Co., F. H, Presley 6.30 Duplex Sales Agency, A. Winegar 82.96 
J. F. Crotty, J. A. Parsongs....... 16.65 Dept. Public Works, A. Winegar 49.53 
Longstreet Lumber Co, J. A. Mich, Central R. R., A. Winegar.. 336.09 
a a severe 299.40 Dudley Paper Co, A, Winegar..... 64.76 
Ernest Kabelitz, O. ‘R. ‘Eekert. ’ 100.00 Longstreet Lumber Co., A. Winegar 4.85 
Municipal Court, Phoebe K. Pegs 4,20 F, N. Rounsville, A. Winegar..... 1.92 
William Clark, Alfred Seymour.. 10.00 Rikerd Lumber Co., A. Winegar.. 3.33 
Olie Gillson, Alfred Seymour ..... 60.55 Allen-Sparks Co, A. Winegar..... 15.16 
Barl Nester, Alfred Seymour.. 119.50 Republic Motor Sales Co., A. 
Earl Nester, Alfred Seymour.... 15.00 Winerar e > ® @#e Be teaeseseaset ate ear 6.67 
William Beden, James A. Hum- McHenry & Corr, A Winegar..... 286.96 
Cais 0 x Hiss 0 os bg doce Pe 60.00 D. E. Nipp, O. BE. Eckert ....».../ 309.00 
A. C. Sack et al, A. Winegar.. 725.83 B. D. Spence, Alfred Seymour.... 18.80 
Geo Toman et al, A. Winegar.. 619.98 Mich. Supply Co., Alfred Seymour 2.59 
Vandervoort Hdwe. Co., A. Wine- Dept. Public Works, O. E. Eckert 145.73 
EE eee eee 4,10 Adopted by the following vete: 
French Lumber Co., A Winegar.. 16.90 Yeas—Ald. Avery, Britten, Burgess, 
Dept. Public Works, A. Winegar.. 5.56 Clapham, Doughty, Dymond, Eddy, Fow- 
Paragon Refining Co., A. Winegar 19.60 ler, Howe, Kiock, Leonard, Main, Mce- 
Mich. Supply Co., A. Winegar.... 29.93 Clellan, Redfern, Sanders, Trager—16. 
Norton Hardware Co., A. Winegar 4.95 Nays—None. 
Allen & DeKleine Co., A. Winegar 12.80 ‘ 
Duplex Truck Co., A. Winegar.... 17.60 Council adjourned 
A. M. Darling Coal Co., A. Wine- ° JUDSON A, PARSONS, 
Bl o> i ciene.-2 a 0 « + omaiacumellibile 2.20 City Clerk. 
Birney Blectric Co, ‘A. “Winegar.. 6.00 - 


* 


City Clerk’s office, Deo. 6, 1920 
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Official Proceedings, Monday, December 13, 1920. 


City Counc}! Rooms, 
Lansing, Dec. 18, 19290. 


The city’ counci] met in regular session 
and was called to order by Mayor B. A. 
Kyes. 

Roll call: 

Present—Ald. Avery, Britten, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Matin, McClellan, Redfern, San- 
ders, Trager—16. 

Absent—Ald, Burgess—t1. : 

The record of the previous session was 
approved as printed. 


PETITIONS AND COMMUNICATIONS. 


Capital Lodge No. 45, I. O. O. F., ap- 
plied for dance hall license, and on 
motion of Ald. Sanders the licénse was 
granted. 


H. H. Mittenthal applied for public 
dance hall license at Woodman Hall, cor- 
ner Shiawassee street and Washington 
avenue. 

Referred ot committee on bonds and 
contracts. 

he : 

A. W. Randall applied for license to 
conduct a pool room at 60¢ BE, Kalamazvo 
street, 

Referred to committee on bonds and 
contracts. 


Peter I. Ponto applied for permit to 
alter interior and build new front at 232 
&. Washington avenue. 

Referred to committee on fire depart- 
ment. 


A communication was received from 
Frank S, Kedzgzie, President of Michigan 
Agricultural College, «stating the desir- 
ability of having Jerome street graveled. 

Referred to the committee on streets. ‘ 


A communication was received from the 
Executive Committee of the Chamber of 


Cemmerce requesting that the city coun 


cil cause Jerome street to be graveled. 
Referred to committee on streets. 


A communication was received from 28 
persons protesting against the slurring 
and insinuating manner in which the 
State Journal has used the word “Greeks” 
in its articles regarding the ice cream 
situation, stating that many of them had 
fought in the U. S. army during the late 
war, and protesting against reflections 
being cast upon them all because of some 
grievance that might be had against some 
particular one. 


Referred to.the State Journal. 


Fr. B. McKibbin Co. applieq for permit 
to build on lot 1, block 136. 

On motion of Ald. Clapham the permit 
was granted. 


A communication was received from 
Henry Baldauff requesting the privilege 
of constructing a boat house west of 
Logan street, opposite the city property. 

On motion of Ald. Fowler the same was 
referred to the third ward aldermen. 

A petition signed by 33 residents to 
cause concrete asphalt pavement to be 
constructed on South Allen street, from 
Michigan avenue to Marcus street was re- 


celved, e 


REPORTS OF CITY OFFICERS. 


The report of the sealer eof weights and 
measures for the week ending Dec. 11, 
1920, was received and placed on file. 


To the City Council: . 
Gentlemen: In compliance with a reso- 
Tation offered by Ald. Leonard and passed 
by the city cowneil, Dec. 6th, that the 
mayor appoint a committee of five, to 
take some action and means whereby 
something may be done to show our ap- 
preciatl and respect for the boys who 
served overseas, the mayor appoints as 
such committee, Ald. Leonard, Ald. Avery, 
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Ald. Clapham,.A. J. Hager, E. B. Ram- 


sey. 
B. A. EYES, Mayot. 

Received and placed on file. 
Hon. Mayor and City Council: 

Gentlemen: I herewith submit to your 
honorable body the following special 
assessment rolls estimate cost: 

Graveling Marcus street from Clemens 
avenue to Fairview avenue, 

Graveling Eartlett street from Saginaw 
street to N. Genesee Street Drive. 

Graveling Hayford avenue from Prospect 
atreet to Kalamazoo gtreet. 

150 feet sewer in Hayford avenue from 
sewer north of Kalamazoo street. 

Total actual cost: 

Grading Fairview avenue from Eliza- 
beth street to Horton avenue. : 
-Graveling Glenn atreet from Logan 
street west end of Glenn street. 

Respectfully. 
J. S. BENNETT, Assessor. 
Recelveg and placed on file, 


To the Hon. Mayor and City Council: 

Gentlemen: I hereby submit for your 
approval the special assessment roll, esti- 
mated cost for grading Weldon avenue 
from Mt. Hope avenue to Edward street, 
and Edward street from Weldon avenue 
to Moores avenue. 


Respectfully, 
HAROLD H. CAMPBELL. 
Received and placed on file. 


REPORT OF COMMITTEE. 


The committee on bonds and contracts, 
to whom was referred the application of 
H. H. Mittenthal for license. to conduct 
a public dance at the Woodman Hall, 
begs leave to report as follows: 

That said license be granted upon pay- 
ment of the full license fee of $50. Said 
dance to be conducted under the rules and 
regulations prescribed by the police de- 
partment as required by the ordinance. 

L. BE. SANDERS. 
B. D, KLOCK. 
H. 8S. AVERY. 


By Ald. Sanders— 

That the report of the committee be 
adopted. 

Carried. 


The committee on bonds and contracts, 
to whom was referreq the applicaticna 
for dance hall license filed by FP. Lk. 
Stevens, Lee Hopkins and Geo. H. Terrell, 
begs leave to report as follows: ; 

We recommend that license be granted 
to Geo. H. Terrell, and no licenses be 
granted to P. L. Stevens and Lee Hop- 
kins, inasmuch as the locations of thetr 
halls are in the residence district, 

: L. E. SANDERS, 
BR. D. KLOCK, 
H. S. AVERY, 
Committee on Bonds and Contracts, 
.By Ald, Sanders: 

That the report of tHe committee be 
adopted. 

Carried. 


The committee on city affairs and city 
attorney to whom was referred the claim 
of J. W. Curtis for $15.76 on account of 


. 


December 13, 1920. 


demage to his Ford truck begs leave to 
report as follows: 

We recommend that the claim be al- 
lowed at the sum of $16.76 and the clerk 
be authorized to draw an order on the 
contingent fund for that amount. 

JOHN McCLELLAN, 
E. 8. AVERY, 
Committee on city affairs. 
D..G. F. WARNER, 

City Attorney. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Main, McClellan, Redfern, Sanders, 
Trager—14. 

Nays—None. 


The committee on streets to whom was 
referred the petition to grade and gravel 
Perkins street from Shepar street to 
Regent astreet and Leslie and Regent 
streets between P, M. R. R. and G. T. 
R. R., begs leave to report as follows: 

We recommend that the petition be 
granted, 

Respectfully, 

W. T. BRITTEN, 
EF. W. REDFERN, 
QO. C. HOWR, 
Committee on atreets. 
By Ald. Britten— 


That report of committee be adopted. 
Carried. } ‘ 


BONDS APPROVED. 


The electric sign bond of F. N. Ar- 
baugh Co. as principal with H. C. Ar- 
baugh and F. E. Baker as sureties, was 
approved. 

The canyassers bond of Phillips & Val- 
entine as principal with National Surety 
Co. as surety, was approved. " 

Adopted by the following vote: 

Yeas—Ald. Avery, Britlen, Clapham, 
Doughty. Dymond, Eddy, Fowler, Howe, 
Klock, Main, McClellan, Redfern, Sanders, 
Trager—1 4. 

Naya—None, 


MOTIONS, RESOLUTIONS AND 
NOTICES. 


By Ald. Howe— 

Resolved by the city council of tha city 
of Lansing: 

That the water ang electric light board 
be and they are hereby requested to Place 
an electria street light at the corner of 
Saginaw and Bartlett streets. 

Adopted by the following vote: 

Yeas — Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Main, McClellan, Redfern, Sanders, 
Trager—14, 

Nays—None. 


i. 
By Ald. Doughty— 

Resolved by the city council of the city 
of Lansing: 

That the city clerk be and he Is hereby 
directed to draw an order on the city 
treasurer for $5.00, payable to L. J. Myers, 
and charge to the fund for uncollected 
taxes and abatements, 
scavenger tax on Lot 299, Excelator Land 
Co., and the city assessors are hereby 
directed to reassess said gum of $5.00 
against Lot 417, Excelsior Land Co. plat, 

Adopted by the following vote: 

Yeas — Aid, Avery, Britten, Clapham, 
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Doughty, Dymond, Eddy, Fewilevr, Howe, 
Klock, Main, , Redfern, Sanders, 
Trager—14, 

Nays—Nonhe. 


By Ald. Avery— 

Resolved by the city council of the city 
of Lansing: 

That in addition to the committee of 
five appointed by the mayor, to do some- 
thing to show our. appreciation for the 
boys who served overseas, that the mayor 
appoint three ladies to act on this com- 
mittee; that they may also take part in 
showing their appreciation to the boys 
who so bravely served in the late war. 

Adopted by the following vote: 

Yeas — Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Main, McClellan, "Redfern, Sanders, 
Trager—14. 

Nays—None. 


Mayor appointed as such committee: | 


Mrs. Robt. Briggs, Mrs. Marshal Graham 
and Mrs. R. W. Cooper. 


By Ald. Sanders— 

Resolved by the city council of the city 
of Lansing: 

Whereas, there is now pending before 
the present, session of congress the question 
of providing an adequate bonus for re- 
turned soldiers, sailors and marines who 
participated in the late World War; and 

Whereas, it ig the sense of this coun- 
cil thas, said soldiers, sailors and marines 
have not as yet been adequately com- 


‘pensated for the great sacrifices made on 


their part; 

Therefore be it resolved, that this coun- 
cil approve and respectfully endorse this 
matter of bonus legislation for seldieis, 
sailors, and marines who served in the 
said late war; 

Be it further resolved, that the city 
clerk be requested to forward a copy of 
this resolution to the Hon. Patrick H. 
Kelley, member of congress from this dis- 
trict. 

Adopted by the following vote: 

Yeas — Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Main, McClellan, Redfern, Sanders, 
Trager—l14, 

Nays—None. 


The following resolution was taken from 
the table: 


By Ald, Fowler— 

Resolved by the city council of the city 
of Lansing: 

That the superintendent of public works 
be instructed to proceed with the prellm- 
inary work necessary to enable the pub- 
lic departments of the city to obtain 
gravel from the pit in the property pur- 
chaseq for park and gravel pit purposes 
and known as the Bancroft park property 
and to charge the cost, if any, to the 
contingent fund. 

Ald. Fowler asked permigsion to witn- 
draw the resolution before the council, 
and same was granted, 


By Ald. Fowler— 

Resolved by the city council of the city 
of Lansing: 

That the city engineer be directed to 
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test out the hill at the south end of 
Bancroft park for gravel ang charge the 
cost to the contingent fund. Estimated 
oost $50. 

Adopted by the following vote: 

Yeas — Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Main, McClellan, Redfern, Sanders, 
Trager—14., 

Nays—None, 


At this point Rev. F. W. Corbett and 
Ex-City Attorney 8. H. Rhoads, being 
present upon request, they addressed the 
council, 


By Aid. Doughty— 


That Reév. Corbett or any member of 
the Lansing Ministerial Association be 
granted the privilege of a seat inside the 
railing, and also that they be invited at 
all times to discuss matters that come 
before this council. 

Carried. 


By Ald. Main— 

Resolved by the eity council of the city 
of Lansing: 

That the board of health be directed to 
investigate the advisability of construct- 
ing temporary structures for isolation 
Purposes on land now owned and to be 


used for hospital purposes, and report ~ 


their recommendations to this egouncil, 

Adopted by the fullowitng vote: 

Yeas — Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Kiock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—ti5, 

Nays—None. 


Ey Ald. Britten— 

Resoilveq by the city council of the city 
of Lansing: 

That the eity attorney be instructed to 
direct the Pere Marquette Rallroad Co. ‘to 
place their crossings at Hosmer atreet and 
Holmes street in a safe conditlon for the 
full width of the pavement, and that a 
copy of this resolution be served on the 
company. 

Adopted by the followiag vote: 

Yeas — Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—165. 

Nays—None. 


By Ald. Leonard— 

That the committee on public lighting 
and some good electrician, whom they 
may select to investigate the poor light- 
- on the streets and report to the coun- 
c 

Carried. 


GENERAL ORDER, 


Claims Allowed. - 
Reo Motor Car Co., O. B. Eckert... $5.66 
Miller Coal Co., O, E, Eckert.... 422.26 
Capltal Clty Lumber Co., O. ‘EB, 


Eckert -*e eo*#@#@eoeoevetveateeeoweeeeoeeeaee 7.20 
Amer. Express Co., O. E. Eckert 43 
Briggs ‘Co., O. E. Eckert........ 82.91 


Paragon Refin. Co., 0. B. Eckert 1.96 
Hoad & Decker, O, E. Eckert.... 1047.08 
Gohr Bros. Contracting Co., O. EB. 

J) ee i er 6.76 
Ree Dere, FAFOR. oa 0c cw tveee Sn ec cvs 68.80 
E. F. Young, O. E. Eckert. «Raw 86.25 
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Lawrence & VanBuren, O. 2. 
Hekert ae etueceveeewheooapuevoeenperaeoe 
Electric Light and Water Board, 
= O. EB. Eckert pespGhepeo ever tues ona 
- Michigan Brass & Iron Co., O. E. 
Eckert 2.0 ccccse nv eeccccenens 
 Lumbert Bros, O. E. Eckert...... 
Lumbert Bros,, O. E. ae: ss 
ge Gohr Bros, Contracting Co., O. E. 
Bekert .. 0 wseeess ‘<a 
 F Burgess et al, O. EB. Heckert... 
 C, Fitzsimmons et al, O. E. Eckert 
H. Simmons et al, O. E. Eckert.. 
Velma Garner et al J. A. 
Le ee eee ee 
A. D. Crosby, J. A. Humphrey... 
c. J. Rouser, J. A. Humphrey..,. 
Geo. Sutliff, de A. Humphrey.. @. 
Lansing Pure Ice Co, J. A. 
. Humphrey ....... i 
Board Water and Blectric "Light, 
e i UT OM ko ciee bee eugene s 
Krauss, J. A. Humphrey... 
ak! Hanson Company, J. A. 
' Humphrey ..... 
i M. A. Atkinson, 
Sorenson Bros., J. A. Humphrey.. 
é Central Drug Store, James A. 
’ Humphrey ........ eins nan t 
A. M. Lewis, J. A. ‘Humphrey... 
Peter Jorgensen, J. A. Humphrey 
Wm. Clark, J. A. Humphrey..... 
Gregory, Mayer & Thom, J. A. 
Humphrey eosveaeereearsHevnsesnnte 
fF. J. Blanding, J. A. Humphrey.. 
©. J. Rouser, J. A. Humphrey... 
Mrs. Esther Galvin, J. A. Humph- 
rey weeds eo nee eee sr mae eenteeaes 
L. W. Hulett, J. A. Humphrey... 
- J. A. Humphrey, J. A. Humphrey 
H. Washington, J. A. Humphrey 
Cc. C. Young, J. A. Humphrey.... 
Michigan State Telephone Co., J. 
A. Humphrey 
. R. W. Smith et al, 
ic croft eeretoenetae 
| Geo, Toman et al, 
—_ A, C. Sack et al, A. -‘Winegar. aoe 
7 ¥. J. Blanding, A. Winegar...... 
American Rallway Express Co., 
A. Winegar . aes 
D. C. Hunter, A. Winegar 
_ - Birney Electric Co., A. Winegar.. 
The Auto Electric Co., A. Wine- 


gar ae es. *e@eoa@oeeveaeoeaet¢ 


Board Water and " Blectric Light, 


» 


@en@teoeae 


eeeevev @O@#epeepeareerpes 


H, L. Ban- 
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J. A, Humphrey " 


oh * 


- , 


Se WE iy 1920. 


AL Winpder oo ae eee 194.48 
W. J. Porter, A. Winegar........ 
Reo Serviée; Station, Py Winegar.. 
John Ryan, A. Winegar..........- 
T. J. Shields, A. Winegar........ 
Fred R. McDonell, A, Winegar. ae 
Elgin Street Sweeper, A.’ Winegar 
Central Welding Co., A. Winegar 
Olds Motor Works Band, H. L. 
Bancroft eer e¢see Ceo eetruneeeaese 
Geo. E. Lawrence & Son, H. Lt 
Bancroft Vv. oeepepevnrenewmaeaepean 
American Forestry Assn., H. L, 
pe On ee ea ie 
Bert Eckert, H. L. Bancroft..... 
Davia C. Wallace, H. L. Bancroft 
Fanny Keith, H. H.’Campbell.... 
City Treasurer, F. A. Schnelder.. 
Franklin Printery, F. A. Schneider 
City Treasurer; F. A, Schneider... 
City Treasurer, F. A. Schneider.. 
Allen & DeKleine Co, F. A. 
SOMOS 2. abe dodecsecvcawans 
American Savings Pank,: F. A, 
Poe i ee ree 
Nina B. Pratt, F. A. Schneider. : 
Reba A. Helmreich, F, A. Schnei- 
der ee eeepPonpeeeoeoe ease eager oe tee eos et 
C. Tp. Lord, al T. TTA: £ ae ¢ cle o 0 
Citizens Tel. Co., Cc. 1. Lord. eee 
Mich. State Tel. Co., C. T, Lord.. 
A. D. Donnelley et al, C. T. Lord 
Hillsdale St. Baptist Church, J. 
A. Parsons ee ee ee 
Main St. Methodist Church, J. A. 
PPOVEOTiN |. c SMa ss 0 © cuncetanwae ata 
M. F. Gray, J. A. Parsons....... @ 
Board of Water and Electric 
Light Com., A. McDonald...... 
BS. B. Janes, C, Fe BOB vcs cicsay ccs 
Lillian M. Doyle, F. H. Presley.. 
Alien & DeKleine,‘ FE. H. Presley. 
Mich, State Tel. Co., F. H. Pres- 
ley “s aes eerste ereseneneeeveean 
Wm. Clark, A. Seymour 
Adopted by the following vote: 
Yeas — Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Main, Leonard, Redfern, Sanders, 
Trager—14. : i 
Nays—None. 
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6.16 
$6.82 
128.00 
2.50 


500.00 
43.50 
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4.10 


6.00 
52.62 


$1.08 
20.97 
6.36 
8.00 
142,21 


25:00 
26.00 


2.60 
67.66 
836.00 


14.10 
8.00 
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Councll adjourned. 
JUDSON A, PARSONS, 
City Clerk. 
City Clerk's Office, Dec, 18, 1920. 
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Official Proceedings, Monday, December 20, 1920. 


City Council Rooms. 
Lansing, Dec. 20, 1920. 


The city counci) met in regular session 
and was called to order by Mayor B. A. 


Kyes. 

Roll call—Present, Ald. Avery, Britten, 
Burgess, Clapham, Doughty, Dymond, 
Eddy; Fowler, Howe, Klock, Leonard, 
Main, McClellan, Sandera Trager—165. 

Absent—Ald. Redfern—1l. 


The record of the previous session was 
approved as printed. . 


PETITIONS AND COMMUNICATIONS 


Frank A. Stolte applied for building 
permit to construct passage-way between 
Masonic Temple and aqjoining building 
on the south, 

On motion of Ald. Clapham, the permit 
was granted. 


A communication was received from 
Congresaman=P. H, Kelley acknowledging 
receipt of resolution of this counci] rela- 
tive to bonus for service men, 

Received and placed on file. 


A communication was received from the 
Young Womens’ Christian Association ask- 
ing that the property recently purchased 
by them, described as 8S, 88 feet of W. 


70 feet of lots 7 and 8, block 117, be ex-. 


empt from taxation and that the Decem- 
ber tax now assessed against this prop- 
erty be canceled. 

Referred to committee on -ways and 
means, 


Howard Newsom, 1838 Sterling ave., 
filed a claim for $5.25 cast repairing car, 
claimed to haye been damaged by driv- 
ing into water ditch on Dec, 19, 1920. 

Referred to committee on city affairs 
and city attorney. 


A communication was received fron: 
teacher of community civics of the high 
chool, stating that five students from the 
tlass would attend the meetings of the 


city council to to their class 
methods pursued. 

On motion of Ald. Howe, the courtesy 
of the floor was granted to any of the 
boys who may attend. 

The Bond Temp orchestra applied for 
license to conduct a public dance hall 
at the Oddfellow hall, corner Capitol 
ave. ang Kalamazoo street. 

Referred to committee on bonds and 


contracts. 


A petition was received signed by 16 
taxpayers’ to gravel Clark estfréet from 
Sheridan street to Saginaw street. 

Referred to committee on streets. 


report 


REPORTS OF CITY OFFICERS 


The report of the city treasurer for the 
month of November, 1920 was received 
and referred to the committee on auditing, 

The report of the sealer of weightss 
and measures for the week ending Dec. 
18, 1920 was received and placed on file. 


To the honorable mayor and members of 
the council, 

Lansing, Michigan. 

Gentlemen: 

Sometime ago the matter was referrel 
to me in relation to Daleford ave. and 
State st. I have taken some pains to 
investigate the matter and find the fol- 
lowing conditions to exist. 

Qn January 24th, 1916, the city council 
received from the board of control of 
‘the School for the Blind a petition to 
vacate a portion of Rogers street lying 
south of Warner street and also a 
portion of Maple street lying west of 
a point 50 feet west of the _  inter- 


y, section of the west line of Moores sub- 


division with said Maple street. The 
said petition offered to grant and con- 
vey to the city a strip of land 30 feet 
in width, beginning 20 rods east of the 
center line of Logan st. in said city, and 
thence running east to the west iine of 
Moores subdivision, adjoining a 20 foot 
alley on the north side of Englewood 
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Park addition, for the purpose of widen- 
ing said alley and making a pub‘is street 
thereof, to be known as Daleford ave. 
The petition.was represented and agreed 
to get authority from the state legis- 
lature to convey these lands tu the city 
for sqid purpose, viz, the strip of lund 
60 feet in width, beginning of the south 
iins of Maple street, thence running south 
along the east line of said atreet to the 
ling of Englewood Park addition, and 
thence running north along the weat line 
of said land to Warner street, for the 
purpose of extending Princston ave., from 
Engiewood Park to Warner' street and 
further, that they will authorize the city 
to take immediate possession for the 
Purpose of said street extensicn, 

February 7th, 1916, the committee re- 
ported that the board should] be granted 
the right to close Rogers street. The 
committee recommended that the atreet 
should be vacated. March 6th, 1919 a 
copy of the resolution of the board of 
contro) of the School for the Blind was 
received and referred to the committee 
on atreet, as of the meeting of February 
27th, 1916, said resolution being prac- 
tically the same as the proposal in their 
petition of March 13, 1916. 

March 13th, 1916, the city passed a 
resolution accepting property offered fcr 
said purpose, and impliedly authorized 
the vacation of Rogers and Maple streets. 
This appeared to be all the record made 
of or concerning the said street, or any 
part thereof, and it wilt be observed 
that the same is still incomplete, for in 
order that the full rights to the preperty 
pass to the city, that is the property turn- 

over or undertaken to be turned 
Over, by the School for the Blind, 
would necessitate an act of the legisla- 
ture or the state board of auditors, at 
least, and it is very doubtful if the under- 
taking that was made to vacate Rogers 
and Maple streets, coupled as it is with 
another resolution, is legal or sufficient. 

Respectfully yours, 

D. G. F. WARNER, 
City Attorney. 
Received and placed on file 


To the “honorable mayor and city council 
of the city of Lansing: 
Gentlemen: 

In remodeling the police roomg on the 
sécond floor of the city hall for the health 
and engineering departments, it will be 
necessary to move the gas testing appa- 
ratus. 

The Michigan Public Utilities Commia- 
sion has investigated the service ren- 

dered by the gas company and no tests 
have been made by the city since the 
Public Utilities commission has had -con- 
trol of the situation. 

I respectfully ask for instructions re- 
garding this gas testing apparatus. 

Respectfully submitted, 
O. E. ECKERT, City Engineer. 
By Ald. Howe— 

That the communication be referred to 
the committee on public buildings and 
city attorney. 

Carried. 


To the honorable mayor and city council 
of the city of Lansing: 
Gentlemen: 


Complying with your instructions I 
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have investigated the possibilities for 


gravel at the gouth end of Bancroft park. 


Five holes were put down at points 
shown on the attached sketch. No. 1 
hole showed 10 feet of clay and then 
water and sand. No. 2 hole showed five 
feet of clay, then 18 inches of sand and 
gravel, then five feet of clay. No. 3 
hole showed 12 feet of clay. No. 4 and 
5 holes showed eight feet of clay. With 
such a heavy covering of clay it would 
nét Pay: to attempt to develop a gravel 
pit at the south end of the park. 

Respectfully submitted, 
Q. E. ECKERT, City Engineer. 

Received and placed on file. 


To the honorable mayor and city council 
of the city of Lansing: 
Gentlemen: 

The civic committee of the Lansing 
Engineer’g club respectfully submits the 
attached information that it collected 
from interested citizens of Lansing, re- 
garding the proposed new building code. 

Respectfully, 

A. N. BATEMAN. 

QO. E. ECKERT. 

GEORGB J. THOMAS. 
Referred to committee on ordinances. 


Hon, Mayor and City Council: 
Gentlemen: 

Pursuant to your resolution of Decem- 
ber 18th the Board of Health at a 
recent meeting referred the matter of 
providing more room for contagious dis- 
eases for the coming winter to the hos- 
ital committee who reported as follows: 

Investigations as to the cost of port- 
able buildings found it not advisable to 
purchase a building of this sort for thia 


purpose because of the cost of light, heat 


and water. But would ask the city 
council to authorize the Board of Health 


‘to rent a guitable dwelling at a cost not 


to exceed $60 per month and provide the 
necessary equipment and attendants. 

Respectfully submitted, | 

GEO. O. FULLER, 
Chairman Hospital Committee. 
By Ald. Doughty— 
. That the recommendations of the hos- 
pital committee be concurred in. 
Carried. 


REPORT OF COMMITTEE. 


The committee on bonds and contracts, 
to whom was referred the appHcation 
for pool room ‘license by A. W. Randall, 
bega leave to report as follows: 

We recommend that the license be not 
granted, 

L. BE. SANDERS, 
BE. .D. KLOCK, 
E. §. AVERY, 
Committee on Bonds and Contracta. 
By Ald. Sanders— 

That the report of the committee be 
adopted. 

Carried. 


The committee on ordinances, to whom 


was referred the ordinance introduced by, 


Ald. Doughty relative to amending the 
ordinance dividing the city into election 
districts, begs leave to report as follows: 
We submit herewith a substitute ord ~ 
nance which provides for additional ele: 
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tion districts in several, wards of the city i 


of Lansing, and recommend that the sub- 
stitute ordinance be passed. 


JOHN McCLELLAN. 
Oo. Cc. HOWR. 
ad A. E. DYMOND. 
Committee on Ordinances. 
Recelved and placeg on file. 


The committee on streets to whom was 
referred the petition to gravel Jerome 
4treet, begs leave to report as follows: 

We recommerd that two hundred and 
fifty doilars be transferred from the con- 
tingent fund to seventh ward highway 
fund to help keep in repair Jerome street. 


Oo. Cc. HOWE, 
Ww. T. BRITTEN, 
Committee on Streets. 
By Ald. Britten— 


That the report of the committee be 
adopted. f 

Adopted by the following vote: 

Yeas—Ald. Avery, MBritten, Burgess, 
Clapham, Doughty, Hddy, Howe, Main, 
McClellan, Sanders, Trager—11, a 

Nays—Ald. Dymond, Fowler, Kiock, 
Leonard—4. : 


The committee on streets to whom was 
referred the petition to pave Allen street 
from Michigan avénue to Marcus street, 
begs leave to report as follows: 

We recommend that the petition be 
returned for more signatures. 
=... 


W. T. BRITTEN, 
Oo. C. HOWE, 
Committees on Streets. 
By Ald. Britten— 
That the report of the committee be 
adopted. 
Carried. 


The committee on fire department to 
whom was referred the application of 
Peter I. Ponto for building permit, begs 
leave to report as follows: 

We recommend that_the application be 
granted. 


BLMER CLAPHAM, 

A. H. DOUGHTY, 

Oo. C. HOWE, 

Committee on Fire Dept. 


Ey Ald. Clapham— 

That the report of the committee be 
adopted and the city clerk authorizeq to 
issue the permft, 

Carried. 


The committee to whom wag referred 
the matter of investigation of the high 
cost of living, begs leave to report as 
follows: 

In comparison of the average prices for 
the necessities of life in the public eat- 
ing places in other cities of the state 
with the average prices of the same com- 
modities in the public eating places in 
Lansing; and in noting the gredt num- 
ber of peaple out of employment or work- 
ing a iless number of hours of the day, 
and noting the wages of men having 
been materially reduced, and feeling con- 
fident that the high cost of the necessi- 
ties of life along all Unes is rapidly 
making conditions unbearable to the citi- 
zens of Lansing, and to avoid the neces- 
gity of a boycott as recommended in other 
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cities of the state, we recommend the 
following: F 

1. That the prices of foods as offered 
in the public eating places be materially 
reduced, 

* That the public be invited to meet 
with the different business men at such 
a time and place that may be suggested 
at a liater date to discuss the present 
prices for the necessities of life. 

8. Upon investigation of prices of ma- 
terials of all nature, your committee finds 
that the average ‘prices in Lansing are 
abnormally high and that they have not 
decreased in proportion to the cost of 
production, and in proportion to the 
prices as offered the producer. We there- 
fore recommend that a material decrease 
in the prices of all commodities along all 
lines be made gpeedily and in reasonable 
time, 

Respectfully submitted, 
’ Ww. T. BRITTEN, 
BE. & AVERY, 
_ Cc. H. BURGESS, 
Committee. 


' By Ald, Britten— 


That the report of the committee be 
adopted. 
Carried. 


BONDS APPROVED. 


The dray bond of Fred Bell as prin- 
cipal with M., C. LeBeau and W. H. 
Dodge as sureties, was approved. 

The peddier bond of Jos.°N. Otto as 
principal with National Surety Co. as 
surety, was approved. 

The dray bond of C. E. Sheele as prin- 
cipal with Ray Dean and W. S. Rob- 
bins as sureties, was approved. 

The junk dealer bond of J. B. Path- 
finder as principal with Fred Robinson 
and Fred Miller ag sureties, was approved, 

The dray bond of Roy Burne as prin- 
cipal with C. R. Holly and E. M. Cole 
as sureties, was approved. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 


ler, How Klock, Leonard, Main, Me- 
Ciellan, nders, Trager—16. 
Nays—None. | 
MOTIONS, RESOLUTIONS AND 
NOTICES. 


By Ald. Howe— 

Resolved by the city council of the city 
of Lansing: 

That the city forester be and he is 
hereby instructed to prepare skating rinks 
in several parts of the city and on the 
east side of the public market, as soon as 
the weather permits. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Ciapham, Doughty, Dymond, Eddy, Fow- 


ler, Howe, Klock, Leonard, Main,* Me- 
Cleilan, Sanders, Trager—16. 
Nays—None. 


By Ald. Leonard— 

Resolved by the city council of the cfty 
of Lansing: 

That the Gold Star League be given the 
privilege of decorating the Honor Roll 
tablet located on the west side of the city 
hell. 

Adopted by the following vote: 

Yeas—Ald. Avery, SBritten, Burgess, 





¢ 
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Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Elock, Leonard, Main, Mo- 
Clellan, Sanders, Trager—165. 
Nays—None. 


By Ald. Howe— 

Resolved by the clty council of the city 
of Lansing: 

That the mayor -be and he is hereby 
instructed to ascertain the actual run- 
ning time of street cars on the city lines 
in order to determine how nearly the 
street car company is maintaining its 
schedule on the various Hnes and report 
the same to this council from time to 
time. 

Adopted by the followlng vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Sanders, Trager—16. 

Nays—None. 


By Ald. Leonard— 


Resolved by the city councll of the city . 


of Lansing: 

Whereas, on the 15th day of November, 
last, this council adopted a resolution to 
the effect that the American, Bi-Product 
and Chemical company was not comply- 
ing with the conditions of the contract 
heretofore made and entered into by and 
between said company and the c¢ity of 
Lansing and by the terms of said resolu- 
tion the said American Bi-Product and 
Chemical company had thirty days in 
which to remedy the evils complained of 
in said resolution, and to comply with the 
terms and conditions of the said contract, 
and that upon the failure of sai@ com- 
pany so to do within said time, that said 
contract and the agreement be forfeited 
and terminated; and 


Whereas, more than thirty days have 
elapsed since said resolution was adopted, 
and since notice of the same was served 
upon the American Bi-Product and Chem- 
ical company, and the sai@ company has 
fatied to remedy the evil existing and so 
complained of, and have failed in many 
Ways to perform the said contract, not 
only in the matters complained of in said 
resolution, but by their failure to pay 
the city the amount due it; 


Therefore, be it resoited, that the con- 
tract and agreement referred to in said 
resolution, and herein referred to, between 
the said American Bi-Product and Chemil- 
cal company, be and the same is hereby 
forfeited, and terminated, and all con- 
tract relations between the said city and 
said company referred to in said emia 
be at an end. 


Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonar@, Main, Mc- 
Clelian, Sanders, Trager-—16. 


Nays—None. 


‘By Aid. Dymond— 

Resolved by the city council of the 
eclty-of Lansing: 

That the city clerk be and is hereby 
requested to notify the Michigan Railway 
company: to stop their conductors from 
‘ changing the cash register from the rear 
of the car until they have reached the 
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end of the run, it being darfgerous as well 
as very annoying to the public. 


Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Dymond, 
Eddy, Fowler, Howe, Klock, Leonard. 
Main, McClellan, Sanders, Trawer.—1%. 

Naya—Ald, Burgess, Doughty.—2. 


By Ald. Main— 
Resolved by the city council of the city 
of Lansing: 


Whereas, the Lansing Ministerial Asso- 
clation has directed one of its members 
to be in attendance at the regular sessions 
of the city councll, 


And whereas, the council has officlally 
recognized such actlon of the Association 
by inviting such member to a seat inside 
of the council ratl, and to participate in 
the @iscussions of this body. 


Therefore, be it resolved, That sald 
member of the Ministerial Association be 
designated the Councl]l Chaplain, and at 
the opening of the councll sessions imme- 
diately following the salutation of the 
United States flag, that the body remain 
standing with bowed heads while the 
Chaplain offers a brief Invocation. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Me- 
Clellan, Sanders, Trager—15. . 

Nays—None. 


By Ald. Fowler: 

Resolved by the city council of the city 
of Lansing: 

Whereas the city of Lansing did on the 
22nd day of November, 1920, authorize 
the purchase of certain property on North 
street, between High street and New York 
avenue, for the putfpose of straightening 
said street; and 

Whereas, the same is now deeded to 
the city, and that by reason and on ac- 
count of the same there is a surplus of 
land on the north side of said street that 
is not necessary or needed for highway 
and street purposes, which strip of land 
not needed, as aforesaid, is described as 
“A strip of land 384 feet in width abut- 
ting on the south side of lotsa 18, 19 and 
20 of block 1, of Ballard’s addition to 
the city of Lansing, and extending from 
the alley westward to High street.” 

Therefore, be it resolved, that said 
strip of land be, and the same is hereby 
vacated as to street purposes, and the 
north line of North street between New 
York avenue and High street be one con- 
tinuous straight line, except as broken by 
the alley. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Hddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mce- 
Clellan, Sanders, Trager—165,. 

Nays—None. 


By Ald. Fowler— 

Resolved by the city council of the city 
of Lansing: 

Whereas, a special committee was ap- 
pointed by this council to investigate -and 
determine the matterg in relation to the 
sale and distribution of government food 
supplies, and Nto especially investigate r.. 
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to the funds that were received by those 
in charge of the same; and 

Whereas, said committee made its re- 
port to this council on September 26th, 
1920, and by the terms and conditions of 
said report the committee found that said 
moneys had been collected by said com- 
mittee and retained by them, and that 
others working in connection therewith 
also received and retained money from 
the said fund. That said committee rec- 
ommended that all the money referred 
to, and received by the said committee 
and others emploved in connection there- 
with be returned to the city treasurer; 
and 

Whereas said report did not undertake 
to define the legal status in relation to 
the obligation of said parties to make 


the return to the city treasurer, but left | 


it in a condition that people might as- 
sume that it was either a moral obliga- 
tion or a legal obligation, and as the 
same now stands it appears as though 
this council wag neglecting its duty to 
lerve it in the condition in which it ig; 
and 

Whereas the money referred to has not 
been refunded, or any part thereof, to 
th, city treasurer, and no further action 
taken in regard to the sald report; 

Therefore, be it resotved, that the city 
attorney be and is hereby itetructed to 
commence proceedings agrrinst the parties 
referred to in said resolution, and under- 
take to collect the amount so retained 
by them. 


Pv Ald. Howe— 

That in this resolution the name of 
Ald. Redfern be omitted aa to collection 
to be mede by-the city attorney. 

Amendment lost by the following vote: 

Yers—Aid. Avery, Burgess, Howe, Main, 

Sanders.-——5, 

@ Nays—Ald. Britten, CiIapham, Doughty, 
Pvmond, Eddy, Fowler, Klock, Leonard, 
Trager.—9, — 


The original motion now being before 
the council it was adopted by the fo'low- 
ing vote: 

Yeas—Ald. Britten. Clapham, Doughty, 
Fowler, Howe, Klock, Leonard, waren 
8. 

Nays—Ald. Avery, Burgess, Siemens, 
BHady, Main, Seanders.—6., 


PUBLIC IMPROVEMENT TTI. 
By Ald. Britten— 

Resolved by the city council of the city” 
of Lansing: 

That the special assessment roll for 
constructing a curb ang gutter on Lena- 
wee street from Butier street to Logan 
street, returned by the city assessors be 
received and placed on file, and that the 
city clerk be directed to publish a no- 
tice thereof by publication in a local 
newspaper for at least five days in ac- 
cordance with section 261 of the city 
charter. 

Resolved further, that the city coun- 
cil wii! meet at the council rooms on 
Monday, the 27th day of December, 192u, 
at 7:30 o’clock p. m., for the purpose of 
reviewing said assessment roll. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
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Clapham, Doughty, Dymond, Eddy, Fow- 


ler, Howe, Klock, Leonard, Main, Me- 
Clellan, Sanders, Trager—165. 
Nays—None. 


By Ald, Britten— 

Resolveq by the city council of the city 
of Lansing: 

That the special assessment rol] for pav- 
ing Pine st. from St. Joseph st. to Isaac 
st., returned by the city assessors be re- 
ceived and placed on file, and the city 
clerk be directed to publish a_ notjce 
thereof by publication in a local news- 
paper for at least five days in accordance 
with section 251 of the city charter, 

Resolved further, that the city council 
will meet at the council rooms on Mon- 
day, the 27th day of December, 1920, at 
7:30 o'clock p. m., for the purpose of 
reviewing said assessment roll. 

Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Sanders; Trager—15. 

Nays—None. 

By Ald. Britten— 


Resolved by the city council of the city 
of Lansing: 

That the especial assessment roll for 
grading Weldon avenue from Mt. Hope 
avenue to Edward street and Edward 
street from Weldon avenue to Moores ave- 
nue, returned by the city assessorg be re- 
ceived. and placed on file, 
clerk be directed to publish a notice 
thereof by publication in a local newa- 
paper for at least fiVe days in accord- 
ance with section 251 of the city charter. 

Resolved further, that the city counail 
will meet at the council rooms on Mon- 
day, the 27th day of December, 1920, 
at 7:30 o’clock p. m., for the purpose of 
reviewing said assesament roll. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 


ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Sandets, Trager—1i5. 
Nays—None. 


~ 
By Ald. Britten— © 


Resoived by the city council of the city 
of Lansing: 

That the special assesament roll for 
graveling Marcus street from Clemens 
avenue to Fairview avenue, returned vy 
the city assessors be received and placed 
on file, and the city clerk be directeg to 
publish.a notice thereof by publication 
jn a local newspaper for at least five days 
in accordance with section 251 of the colty 
charter. 

Resolved further, that the city coungil 
will meet at the council rooms on Mon- 
day, the 27th day of December, 1920, at 
7:30 o'clock p. m., for the purpose of 
reviewing said assessment roll. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, HBddy, Fow- 
ler, Howe, Klock, Leonard, Main,--Me- 
Clellan, Sanders, Trager—15. 

Nays—None. 


By Ald, Britten— 
Resolved by the city council of the city 
of Lansing: 


and the city” 
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That the special assessment roll for 
graveling Hayford avenue from Prospect 
street to Kalamazoo street, returned by 
the city assessors be received and placed 
on file, and the city clerk be directed to 
publish a notice thereof by publication in 
& local newspaper for at least five daya 
in. accordance with section 251 of the city 
charter. 

Resolved further, that the city council 
will meet at the council rooms on Mon- 
day, the 27th day of December, 1920, at 
7:30 o’clock p. m., for the purpose of 
reViewing sald assessment roll. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Sanders, . Trager—15. 

Nays—None. 


By Ald. Eritten— 

Resolved by the city councl!i of the city 
of Lansing: 

That .the special assessment roll for 
graveling Bartlett atreet from Saginaw 
street to North Genesee Street Drive, 
returned by the city assessors be re- 
celved and placed on file, and the city 
clerk be difected to pubiish a notwe 
thereof by publication in a local news- 
paper for at least five days in accordance 
with section 251 of the city charter. 

Resolved further, that the city coun- 
cil will meet at the council rooms on 
Monday, the 27th day of December, 1920, 
at 7:30 o’clock p. m., for the purpose of 
reviewing said assessment roll. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, °Howe, Klock, Leonard, Main, Mc- 
Clellan, Sanders, Trager—15. 

- Nays—None. 
» 


By Ald. Leonard— 

Resolved by the city council of the city 
—-of Lansing: 

That the special assessment roll for 
constructing a sewer in Hayford avenue 
from sewer north of Kalamazoo street to 
south 150 feet, returned by the city as- 
seasors ge received and placed on file, and 
the city clerk be directed to publish a 
notice thereof by publication in a loca) 
newspaper for at least five days in ac- 
cordance with section’ 251 of the city 
charter. ' 

Resolved further, that the city council 
will meet at the council rooms on Mo.- 
day, the 27th day of December, 1920, at 
7:80 o’clock p. m., for the purpose of re- 
viewing sald assessment roll. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mc- 
Ciellan, Sanders, Trager+15. 

Nays—None. 


PUBLIC IMPROVEMENT V. 


By Ald. Britten— _— 

Resolveq by the city council of the city 
of Lansing: 

That the supplementary specTal assess- 
ment roll for graveling Glenn street from 
Logan street to west end of street, as 
returned by the city assessor be and the 
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game is hereby ratified and confirmed, and 
that the mayor be and hereby is directed 
to affix within ten days, his warrant di- 
recting the city treasurer to refund to all 
Persons who have paid salq tax as ori- 
ginally assessed the pro rata amount of 
difference ag shown in said supplementary 
roll, and collect all unpaid tax ag shown 
on said roll on or before January 31, 19206. 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burkesa, 
Claphatn, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Sanders, Trager—-15. 
Nays—None. 


By Ald, Britten— 

Resolved by the city council of the city 
of Lansing: 

That the supplementary special assess- 
ment roll for grading Fairview avenue 
from Elizabeth street to Harton -avenue, 
as returned by the city assessor be and 
the same is hereby ratified and confirmed, 
and that the mayor be and hereby is 
directed to affix within ten days, his war- 
rant directing the city treasurer to re- 
fund to all persons who have paid said 
tax as originally assessed the pro rata 
amount of difference as shown in said 
supplementary roll, ang coliect all un- 
paid tax as shown on said roll on or be- 
fore May 31, 1920, 

Adopted by the following vote: 

Yeas—Ald, Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mc- 


Cieilan, Sanders, Trager—15, 
Nays—None. 
ORDINANCES. 


By Ald, Doughty— 

That the council resolve itseif into a 
committee of the whole to consider ordi- 
nances. 

Carried. 4 

The mayor called Ald. Leonard to the 
chair to preside over tne committee of 
the whole. After some time spent in the 
committee of the whole, the committee 
arose and through ita chairman reported 
that they had considered the substitute 
ordinance recommended by the committee 
on ordinances relative to dividing the 
various wards of the city into voting pre- 
cincts and providing for a board of elec- 
tion commissioners and would recommend 
that the ordinance be passed. 

Councl!l then resumed regular session. 


By Aid. Doughty— 

That rule No. 38 be suspended and the 
proposed amendment to the ordinance 
providing for the division of the various 
wards into voting precincts and for the 
appointment of a board of election com- 
missioners be now read a third time: 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 


ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Sanders, Trager—1i6. 
Nays—None, 


Said ordinance was then read a third 


time as follows: 

An Ordinance to amend sections i, 4, 
5, 6, 7 and 8 of an ordinance entitled “An 
Ordinance to provide for the division of 
the firat, second, third, fourth, fifth, sixth, 
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seventh and eighth wards of the city of 
Lansing into one or more election pre- 
cincts respectively and for the appoint- 
ment of a board of-election commission- 
ers,” said ordinance being Ordinance No. 
88 of the compilation of 1918 as amended 
Sept, 23, 1918, as amended Aug. 2, 1920. 
The City of Lansing Ordains: 4 
Section’ 1. That sections 1, 4 5, 6, 7 
and 8 of an ordinance entitled “An Ordi- 
nance to provide for the division of the 
first, second, third, fourth, fifth, sixth, 
seventh and eighth wards of the city of 
Lansing into one or more election pre- 
cincts respectively and for the appoint- 


ment of a board of election commission- 
ers’ be amended so ag to read as fol- 
lows: 


Sec. 1. The first and second wards of 
the city of Lansing are hereby divided 
into three election districts or voting pre- 
eincts which shall be designated as ‘'Btec- 
tion District Number One,” “Election Dis- 
trict Number Two,” “Election District 
Number Three” in each ward respectively; 
the fifth and seventh wards shall be 
divided into four election districts or vot- 
ing precincts which shall be designated 


as” “Election District Number One,” 
“Election District Number Two,” “Elec- 
tion District Number Three,” “Blection 


District Number Four” in each ward re- 
spectively; the third ward aghail be 
divided into six election districts or vot- 
ing precincts which shall be designated 


as “Election District Number One,” 
“Blection District Number Two," ‘“Elec- 
tion District Number Three,” ‘Election 


District Number Four,” ‘Election District 
Number Five,” and “Election District 
Number Six’ of the Third Ward; the 
fourth ward shall be divided into five 
election districts or voting precincts 
which shall be designated “Election Dis- 
trict Number One,” ‘Election District 
Number Two,” “Election Distrieot Nutz- 
ber Three,” “Blection District Number 
Four” and “Election District Number 
Five” of said ward; the Sixth Ward shall 
be divided into eight election districts 
or voting precincts which shali be desig+ 
nated ‘Election District Number One,” 
“Election District Number Two,” ‘“Elec- 
_tion District Number Three," ‘Election 

District Number Four,” “Blection Dis- 
trict Number Five,” “Election District 
Number Six,’’ “Hlection District Number 
Seven,” “Election District Number Eight’ 
of sald ward; the’ elghth ward shall com- 
prise one election district or voting pre- 
cinct. 

Section 4. Election precinct No. 1 of 
the Thira Ward shali consist of all that 
portion of the Third Ward lying within 
the following described boundaries: Com- 
mencing at the intersection of Washing- 
ton avenue and Washtenaw street, thence 
west on Washtenaw street to tenter line 
. of Townsend street, south on Townsend 
street to center line of Lenawee atreet, 
west on Lenawee street to center line of 
Walnut street, south on Walnut street to 
Grand River, and along Grand River to 
center line of Washington avenue, north 
on Washington avenue to place of begin- 
ning. 

Election District No. 2 of the Third 
Ward shall consist of all that portion of 
the Thirg Ward bounded on the north by 
Washtenaw street on the west by Logan 
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street, On the south by Lenawee street 
and on the east by Townsend street, — 
Election District No. 8 of the Third 
Ward shal! consist of all that portion of 
the Third Ward bounded on the north 
by Lenawee street, on the west by Syca- 
more street, on the south by Grand River 
and on the east by Walnut street. 
Election Distriet No. 4 of the Third 
Ward shall consist of all that portion of 
the Thirq Ward bounded on the north by 
Lenawee street, on the west by Logan 
street, on the south by Grand River and 
on the east by Sycamore street. : 
Election District No. 6 of the Third 
Ward shall consist of all that portion of 
the Third Ward lying west of Logan 
street and north of St. Joseph street. 
Election District No. 6 of the Third 
Ward shall consist of all that portion of 
the Third Ward lying west of Logan 
street and south of St. Joseph street, 
Sec. 6. Election District No. 1 of the 
Fourth Ward shall consist of that. por- 
tion of the Fourth Ward described as fol- 
lows: Commencing at the intersection 
of Knollwood avenue extended and the 
Grand River, south on Knollwood ave- 
nue and Knollwood avenue extended to the 
intersection of Maple st. extended thence 
east on Maple street to center line of 
Capitol avenue, thence south on Capitol 
avenue to center line of Jefferson street, 
thence east on Jefferson street to the 
Grand River, thence northerly and north- 
westerly along the Grand River to the 


- place of beginning. 


Election District No, 2 of the Fourth 
Ward shall consist of all that portion of 
the Fourth Ward described as follows: 
Beginning at the intersection of Shia. 
wassee street and Pine street, north on 
Pine street to the center line of Sagi- 
naw street, thence east-on Saginaw street 
to the center line of Capitol avenue, 
thence north on Capitol avenue to the 
center line of Jefferson street, thence east 
on Jefferson street to the Grand River, 
thence southerly along Grand River to 
the center line of Shiawassee _ street, 
thence west to the place of beginning. 

Blection District No, 3 of the Fourth 
Ward shall consist of all that portion of 
the Fourth Ward lying south of Saginaw 
street and west of Pine street. 

Election District No. 4 of the Fourth 
Ward shall consist of all that portion 
of the Fourth Ward described as follows: 
Beginning at the intersection of Knoll- 
wood avenue extended and the Grand 
River, south on Knollwood avenue and 
Knollwood avenue extended to the cen- 
ter line of Maple street extended, thence 
east to the center line of State satreet, 
thence south on State street to the cen- 
ter line of Daleford avenue, thence east 
on Daleford avenue to the center line of 
Grove street, thence south on Grove 
street to the center line of Bluff street, 
thence east on FPiuff street to the center 
line of Pine street, thence south on Pine 
street to the center line of Saginaw street, 
thence west on Saginaw street to the 
west city limits, thence west along the 
west city limits to the north city ilmits, 
thence east along the north city limits to 
the place of beginning 

Election District No. 5 of the Fourth 
Ward shall consist of all that portion of 
the Fourth Ward described as follows: 
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Beginning at the jntersection of Sagi- 
naw street and Capitol avenue, thence 
north on Capitol avenue to the center 
line of Maple sitreet* thence west on 
Maple street to the c@ter line of State 
atreet, thence south on State street to 
the center line of Daleforg avenue, thence 
east on Daleford avenue to the center 
Hne of Grove street, thence south on 
Grove street to the center line of Bluff 
street, thence east on Bluff street to cen- 
ter line of Pine street, thence south on 
Pine street to the center ilne of Saginaw 
stret, thence east on Saginaw street to 
the place of beginning. 

Sec. 6, Blection District No. 1 of the 
Fifth Ward ghali consist of all that por- 
tion of the Fifth Ward iying west of 
center line of Hosmer street. 

Eiection District No. 
Ward shall consist of that portion of the 
Fifth Ward lying east of the center line 
of Hosmer street, north of the center line 
of St. Joseph street and west of the cen- 
ter line of Holmes street. 


Election District No. 3 of the Fifth 
Ward shall consist of all that portion of 
the Fifth ward tying east of the center 
line of Holmeg street and north of the 
Pere Marquette railroad right of way. 


Election District No. 4 of the Fifth 
Ward shail consist of all that portion 
of the Fifth Ward lying east of the cen- 
ter line of Hosmer street, und south ‘of 
the following described line: Commencing 
at the intersection of ‘Hosmer street and 
St. Joseph street, thence east along the 
center line of St. Joseph street to the 
north line of Pere Marquette railroad 
right of way, thence along the north line 
of the Pere Marquette railroad right of 
way to a point eight rodg east of Regent 
atreet. 

Section 7. Election District No. 1 of 
the Sixth Ward shal! consist of all that 
portion of the Sixth Ward lying north of 
St, Joseph sat. 

Election District No. 2 of the Sixth 
Ward shal! consist of all that territory 
in the Sixth Ward lying west of the cé:a- 
ter line of Washington ave., east of the 
center line of Toda ave. and Woodlawn 
ave., and north of Mt. Hope ave. 

Election District No. 8 of the Sixth 
Ward shall consist of a)! that portion of 
the Sixth Ward lying east of the center 
line of Washington ave. west of Ceda: 
st., south of the Grand Trunk R. R. and 
north of Mt. Hope ave. 


Election District No. 4 of the Sixth 


Ward shall consist of all that portion of 


the Sixth Ward bounded by the follow- 
ing Hne: Commencing at the intergec- 
tion of Cedar River ang Cedar st., south 
to center, line of Baker st., east on Baker 
st. to center line of Linval st., south on 
Linval st. to center line of Mt. Hope 
ave, east on Mt. Hope ave. to east city 
lim{ts, north to Cedar River, and along 
Cedar River to point of beginning. 
Election District No. 6 of the Sixth 
Ward ghall consist of all that portion of 
the. Sixth Ward lying west of Beal ave. 
Election District No. 6 of the Sixth 
Ward shall consist of all that portion of 
the Sixth Ward described as follows: 
Commencing at the intersection of Grand 
River and Woodlawn ave., extended south 
to Todd ave., continuing south on Todd 
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ave, to center line of Mt. Hope ava, 
east on Mit. Hope ave. to center line of 
Washington ave, south-westerly along 
Washington ave. to south city Hmits, west 
on south city Nmits to center line of Beal 
ave., north oh Beal ave. to Grand River, 
east along Grand River to point of begin- 
ning. * 

Election District No. 7 of the Sixth 
Ward shall f consist of all that portion 
of the Sixth Ward lying east of the cen- 
ter line of Cedar st., west of center line 
of Linvail ave., south of center line of 
Baker st. and all south of center line of 
Mt. Hope ave. and east of center line of 
Washington ave. 

Election Distirct No. 8 of the Sixth 
Ward shal! conaist of all that portion of 
the Sixth Ward lying south of the center 
line of St. Joseph st., north of the Grand 
Trunk R. R., east of the center’ line of 
Washington ave., and west of center line 
of Cedar st. 

Sec. 8. ‘Election District No. 1 of the 
Seventh Ward shall consist of all that 
portion of the Seventh Ward lying north 
of the center line of Saginaw st. 

Election District No. 2 of the Seventh 
Ward shall consist of all that portion of 
the’ Seventh ,Ward lying west of the cen- 
ter line of Pennsylvani&é ave. and south 
of center line of ShiawWasbee sat. 

Election District No. 8 of the Seventh 
Ward shall consist of all that portion of 
the Seventh Ward lying east of the cen- 
ter line of Holmes st, and south of the 
Industrial School lands, 

Election District N& 4 of the Seventh 
Ward shall consist of ali that portion of 
the Seventh Warqg described ag follows: 
Commencing at the ifttersection of Grand 
River and Shiawaasseé st., east to center 
line of Pennsylvania f&ve., south to center 
line of Michigan ave., east to center line 
of Holmes at., north to Industriel School 
land, east to the edat ward line, north to 
center line of Saginaw st., extended, west 
to Grand River, south along Grand River 
to Shiawassee st. 

By Ald. Doughty— 

That the ordinance entitled “An Or- 
dinance te provide for the division of the 
first, second, third, fourth, fifth, sixth, 
seventh and eighth wards of the city of 
Lansing into one or more election pre- 
cincts respectively and for the appoint- 
ment of a Board of Election Commission- 
ers,” be now. passed. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
jer, Howe, Klock, Leonard, Main, Mc- 
Clellan, Sanders, Trager—16. 

Nays—None. 

Ald. Doughty gave notite that at a 
future _meeting he would introduce an 
ordinance to provide for using funds of 
city for pttrpose of providing first cost 
of installation and connection of sewers 
and waterworks on and to property in 
the city used solely for dwelling house 
purposes, : 

SPHCIAL ORDER. 


The following claims were allowed and 
referred to the City Assessor to be spread 
upon the next general tax roll: 

Claimant. Endorser. Amt. 
Wm, Clark——J. A. Humphrey ..3 56.06 

Adopted by the following vote: 
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of veee-caia: Avery, Britten, Burgess, Franklin Printery, F, H. Presley 5.50 
: en. Doughty, Dymond, Eddy, Fow- Lansing Fuel & Gas Co.,, A. Mc-  — 
jer, Howe, Klock, Leonard, Main, Mc- a eee eee rs ere 
Cleilan, Sanders, Trager—16. Reba A. Helmreteh, Freida A. — 
Nays—None. Schnelder se@teeoe#evevmeeoeteanesevoe sep be 81.36 
: Donna §S. Call, Frieda A, Schnelder 86.78 | 
* GENERAL ORDER. City Treas., Freda A. Schneider... Ba 
State Journal Co., J. A. Parsons... 295.9 
Claims Allowed. Alyce C. Rhoads; z A, Parsons.... 164.00 
Claimant. Endorsed. Amt. J. A. Parsons, J. A. Parsons.... 10.25 
_R. W. Smith et al, H. L. Bancroft.$316.00 2. Washington, J. A. Humphrey... 9.00 
: F. N. Rounsville, J. A. Humphrey’ 1.98 
E. C. Atkins & Co., ZH, L. Bancroft 2,26 International Pub, Co., J. A. Hum- 
oO. J. Schuon, H. L. Bancroft..... 60.09 phrey ° a 4.00 
EB. C. Atkins & Co., H. L. Bancroft 4.97 intact Mess Ce a ee 
Young Bros, & Daly, H. L. Bancroft aoe hae Stamp Co., J. A. 4.00 
. Burgess, et al, O. E. Seckert... 920.81 dian ees bogs 40 cal ; 
G. Pitestmmon, at al, 0, H Bokert $78.21 Semon? Biever & Thom Co. % A We 
‘Gohr Bros. Contracting Cb., O. E. P. H. Mallen Co. J. A. Humphrey 8.76 
Eckert ebaer setae eseneeeeatee at ons 772.80 Capital Nat’l Bank, ali. A, Humphrey 8H. 00 
E. J. Noyce, O. HE. Meckert......4631.84 F. J. Blanding Co., J. A. Humphrey 18.74 
The Auto Electric Co., O. E. Eck- P. E. Johnson, J. A."Humphrey.. 384.00 
ert Pee es eae tenes avnvoenereseeseronn 10.60 Mich. State Tel. Co., di A. Hume 
Young Bros, & Daly, Oo. E. Eckert 21.47 phrey =e aleMSeeye © aus a ay es 6 66 bel ele 4. Rae Une 5.05 
Hoyt Woodman, 0. E. Eckert. ot eer 83.54 International Pub, Co., J. A. Hum- 
The Briggs Co., O. BE. Eckert.... 593.381 i as | cotecceee Sem 
Longstreet Lum, Co., O. BE. Eckert 2.88 The Auto Electric Co., J. A. Hum- 
F. J. Bianding Co., O. E. Eckert.. 15.61 REGEN. xing dunt bcs Pe 





Geo, Toman, et al., A. Winegar.... 660.03 
A. C. Sack, et al., A. Winggar..,. 687.30 


A, F. Burdick p@eoneeoevpeae tase een oe 2.00 
Paragon Ref. Co., A. Winegar.... _ 19.60 
Cylinder Reclaiming Co,, A, Wine- 
gar seen eos tes pate nvaeeeottiovresveaue d 22.60 
Barker Fowler Co., A. Winegar.. 1.02 
Rep. Motor Sales Co., A. Winegar 8.07 
_  Rikerd Lumber Co,, A. Winegar.. 8,80 
A. Emery, A. Winegar.......... 5.50 
Young Bros. & Daly, A Winegar.. 3.36 
Brown-Gordon Co., A. Winegar.. 2.63 
A. D. Donnelley, et al, Jos. Beck 144.46 
Wm. Clark, Alfred Seymour.,.... 7.00 
_J. J. Cook, Geo. R. Pem@........ 92.14 
Woman’s Hosp. Ass’n, G. Holden 699.72 





Health Dept., J. ‘A. Humphrey... 
Milton Shaw, J. A. Humphrey.. 
Citizens Tele. Co., F. H. Presley... 287.68 
Municipal Court, Phoebe K. Pegg 
McHenry & Corr, EH. 8. Avery. .. 1658. 50° 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten,. Burgess, 
Clapham, Doughty, Dymond, Hddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mec- 
Clellan, Sanders, Trager—15. 
Naysa—None, 
Council adjourned. 
City Clerk’s Office, Lansing,* Dec. 20, 


1920. 
J. A. PARSONS, 
Clerk. 
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City Council Rooms, 
Lansing, Dec. 27, 1920. 
The city Council met in regular session 
and was called to order by Mayor BA. 
K yes. 
Roll call: 
Present—Ald. Britten, Burgess, Clap- 
ham, Doughty, Dymond, Eddy, Fowler, 
aowe, Kiock, Leonard, Main, McClellan, 
Sanders, Trager—14. 
Absent—Ald. Avery, Redfern—32. 
The record of the prévious session was 
approved as printed. 


= 


PETITIONS AND COMMUNICATIONS. 


The Fraternal Order of Goagies applied 
for dance hall at corner of Washington 
avenue and Shiawasgee street (Eagle 
Hail). 

On motion of Ald. Sanders the clerk, 
was instructed to issue the license as re- 
quested. 


A petition was recelveg from nine prop- 
erty owners on Hiil street to clean 
Moshier street and make it passable as 
a public thoroughfare. 

- Referred to committee on streets. 


APPBALS. 
oe 
This ia the time set for hearing appeals 
on the special assessment roll for curb 
and gutter in Lenawee atreet, from Butler 
street to Logan street. 
No appeais. 


\ This is the time set for hearing appeals 


te 


on the special assessment roll for paving 
in Pine street, fromh St. Joseph street to 
Isaac street. 

No appeala. 
. This is the time set for hearing appeals 
on the special assessment roll for grading 
Weldon street, from Mt. Hope avenue to 
Edward street, and Hdward street from 
Weldon street to Moores avenue. 

No appeals. 
+ This is the time set for hearing appeals 


Z . 
. : 
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on the special assessment roll for gravel- 
ing Marcus street, from Clemens avenue 
to Fairview avenue. 

No appeals, 

This is the time set for hearing appeals 
on the special assessment roll for gravel- 
ing Hayford street, from Prospect street 
to Kalamazoo street. 

No appeals. 

This is the time set for hearing appeals 
On the special assessment roll for gravel- 
ing Bartlett street, from Saginaw street 
to North Genesee Street Drive. 

No appeals, 

This is the time set for hearing appeals 
on the special assessment roll for sewer 
in Hayford avenue, from sewer north of 
Kalamazoo street south 150 feet. 

No appeals. 


REPORT OF CITY OFFICERS. 


To the honorable mayor and city council 
of the city of Lansing: 
Gentlemen? 

The F. B. McKibbin Co. have filed a 
bond in the sum of $600 for the,comple- 
tion of the grading of streets in their 
plat South Gardens No. 2, and request that 
the plat be approved. 

. Respectfully, 
O. B. ECKERT, 
City Engineer. 
Referred to committee on streeta. 


To the honorable mayor and city council 
of the city of Lansing: 
Gentlemen: 

As there are nearly $4,000 remaining 
in the truck fund of the department of 
public works, I dm asking permission 
from your honorable body to buy a new 
truck for the hauling of cinders and other 
work of the department, as the expense 


_ ls 30 great of keeping up the old one that 


we are now using. 
Respectfully, 
A. WINEGAR, 
Supt. of Public Works. 








— 


— —_, 


= = 








a 


project of the City of Lansing and Forest Parke Library and Archives - Capital Area District Libraries — 


_— 

















ait. _ 


A collaborative 








Referred to the committee on ways and 

means. 2 

The honorable mayor and city council, 
Lansing, Mich. 

Gentlemen: 

Referring to resolution passed by the 
council at the session of December 20th, 
directing the city attorney to commence 
proceedings against three aldermen and 
the writer to recover money paid to us 
from the proceeds of the Government Food 
sales, would say, that regardless of the 


»-outcome of the first suit instituted, I will 


deposit with the city treasurer to the 
credit of the contingent fund, the amount 
Paid me—$50. 

I do not care to contest this suit for the 
reason that it was given me by the com- 
mittee without any request or suggestion 
from me, and I took it without any 
thought that it was illegal, but that it 
was pay for extra hours of service. 

Upon the payment of this $50 to me I 
gave my deputy, Mr. J. E. Pratt, $25, for 
the reason that he was obliged to put in 
many extra hours in the comptroller’s 
office during the time that I was attend- 
ing to matters in connection with the sale. 


Respectfully, 


EF. H. PRESLEY, 
City Comptroiler. 


Received and placed on file, 
-REPORT OF COMMITTEE. 


The committee on streets, to whom wae 
referred the petition to grave! Clark street, 
from Sheridan street to Saginaw street, 
begs leave to report as follows: 

We recommend ‘that the ‘petition he 
granted. 

W. T. BRITTEN, 
Oo. Cc. HOWE, 
Committee on Streets. 
By Ald. Eritten— 

That the report of the committee be 
adopted. a 

Carried. 


The committee on ways and means, to 
whom was referred the communication 
from the Young Wecmen’s Christian Aspo- 
ciation relative to canceling taxes on the 
property recently purchased by them, and 
described as s 88 feet of w 70 feet of lots 
7 and 8, block 117, begs leave to repurt 
as follows: ‘ 

We recommend that the taxes referred 
to be remitted and that the city clerk be 
directed to draw an order on the city 
treasurer for the sum of $159.60 and 
charge same to fund for uncollected taxes 
and abatements. 


oO. C. HOWE, 

W. T. BRITTEN, 

JOHN McCLELLAN, 
Committee on Ways and Means. 


By Ald. Howe— 

That the committee report be adopted 
and the city clerk is hereby directed to 
draw an order on the city treasurer for 
the sum of $169.60, and charge same to 
the fund for uncollected taxes and abate- 
ments. 

Adopted by the following vote: 

Yeas—Ald. Britten, Burgess, 
Dymond, Eddy, Fowler, Howe, 


Clapham, 
Klock, 


COUNCIL PROCHEDINGS 


“day of February, 


December 27, 1930. 


Leonard, Main, McClellan, Sanders, Trager 


—18. 


Nays~Ald. Doughty—41, 


The committee on bonds and contracts, 
to whom was referred the application of 
the Bon Temp Orchestra for dance hall 
license at the Odd Fellow Hall, corner 
Capitol avenue and Kalamazoo street, begs 
leave to report as follows: 

We recommend that the 


a license be 
granted, 


a 


L. E. SANDDRS, 
E. D. KLOCK, 
Committee on Bonds and Contracts, 


By Ald, Sandera— 

That the report of the committee be 
adopted. 

Carried. 


BONDS APPROVED. 


The Secretary of Board of Water and 
Electric Light Commission bond of Willis 
B. Kirby as principal with Fidelity ana 
Deposit Co. as suréty, was approved. 

Adopted by the foHowing vote: ~ 

Yeas—Ald. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Sanders, 
Trager-—14. 


. Nays—None. 


MOTIONS, RESOLUTIONS AaND 
NOTICES. 


By Ald. Britten-+ 

Resolved by the city council of the city 
of Lansing: 

That the special assessment roll for 
paving Pine street from 8st. Joseph street 
to Isaac street, as returned by the city 
assessors be and the same is hereby ratt- 
fied and confirmed. 

Whereas it is deemed necessary to ne 
for the interests of the said city ang the 
taxpayers within the assessment distrtct 
heretofore created for such tmprovement 
that the aforesaid assessment be extended 


-and paid in“ flve equal annual payments, 


therefore, 

Resolved further, that such special as- 
sessment be divided into five equal annual 
installments, one-fifth to be paid on or 
before 28th day of February, 1921, one- 
fifth on or before the 28th day of Febru- 
ary, 1922, one-fifth on or before the 28th 
1923, one-fifth on or 
before the 28th day of February, 1924, 
and the-remaining one-fifth on or before 
the 28th da@y of February, 1926, together 
with interest thereon at the rate of stz 
per cent per annum from the,28th day 
of February, 1921. * 

It is further resolved, that the mayor be 
and he is hereby directed to affix within 
ten days his warrant directing the city 
treasurer to collect said tax in accordanve 
wth this resolution and the charter of 
saiq city. 


Adopted by the following vote: 


Yeas—Ald. Britten, Burgess, Claphain, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Sande.a, 
Trager—14. 

Naysa—None, 
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Olaime "A ices 
Endorser. — 





Claimant. 





_ Barker-Fowler Co., O. EK. Eckert.. 
_ Moores- Weed Co., 0. EB. eight ae 
~ John Eray, O. BE. Eckert......... 
 C Fitzsimmons et al, O. E. Bokert 
Hall Lumber Co., O. B. Eckert... 
F. Burgess et aj, O. E. Eckert.... 
- Geo. Toman et al, A Winegar.... 
; A. C. Sack et al, A. Winegar.... 
E KF. N. Rounsville et al, A. Winegar 
National Grocer Co., A. Winegar. 
- Worden Grocer Co.,, A. Winegar.. 


 Thoman Milling Co., A, Winegar.. - 


‘Elgin Street Sweeper Co., A Wine- 
_ gar @asee@anesevpeteseeoeesessevesepe oe 
- Burroughs Adding Machine Co., 
J Frieda A. SGMMOIGET. 4. ce sccees 
Burroughs Adding Machine Co.,, 
Frieda A. Schneider. aeaWMeoeuarniae 
City Treas., Frieda A! Schneider 
_ A. D. Donnelley et al, Jos. Beck. 
_ Harrison Moore, Phoebe K,. Pegg 
 R. W. Smith et al, H. L, Bancroft 
iH, Lee Hancroft, H. L. Bancroft... 
_E. A. Zimmerman, H, L, Bancroft 
Velma Garner et al, James A. 
ih Humphrey oe ee eet vaseeseveraes 
Wynkoop, Hallenbeck, Crawford 
J Co,, James A, Humphrey....... 
Mrs. Esther eres James A, 
_- Humphrey .. . eg 
 H, Washington, J. ik “Humphrey. i 
Dr. Austin Burdick, James A. 
. MMMM TOR 24 rssetocorvast tenes 
ua National Grocer Co., James A. 
——s Blumphrey on ccscecerccccsonae 


aoe eee 










Amount 
The Briggs Co, O. BE. Eckert....$3985.382 


4.29 
1,00 
1300.00 
677.53 
188.11 
739.10 
528.46 
643.10 
4.60 
6.75 
46.46 
6.90 


831.80 
6.45 
$43.00 
32.60 
129.21 
7.00 
271,28 
6.51 
57.00 
224.00 
32.75 


50.00 
9.00 


30.00 
28.95 


Lansing Fuel & Gas Co., J anies . = 
Humphrey a¢ eoeonpeaszaeneee ven oas 1.63 
Lansing.Fuel & Gas Co., James A. 


MMESENSIETO 8g cue nw end ob Cia bin 8.75 
Mich. Butter & Egg Co., C. T, 

Lord ee Seeseevptcuceeeceeaeseeeoeteoeseeaeeveene 53.10 
National Grocer Co., C. T. Lord... 989.15 
Edington Rug Co., C, T. Lord.... 74.00 
Mills Dry Goods Co,., C. T. Lord.. 4.00 
J. Stahl & Son, C. T. Lord........ 7.19 
G. E. Lawrence & Son, C. T. Lord 380.79 
WwW. W. Armstrong & Co. Cc. T. 

Lord ols aed Eso ey 1.44 


Thos. J. Shields & Co., Cc. T. Lord ~ 56. ti 


Cc. J. Rouser Drug Co, Cc. T, 


Lord .. .. Was Gh ap oat 11.23 
F. N. Arbaugh "Co.. Cc. T. Lord... 6.80 
N. H. Winans Sons, C. T. Lord.. 60.00 
Cc, A. Connor Ice Cream Co., C. T r 

Lord * ore eer ee en eeneoseseneosenenee 8.45 
BR D. Underhill, C. T. Lord...... 24.90 — 


Lansing Pure Ice Co., C. T. Lord 8.15 
Dancer-Brogan Co., C. T. Lord.... 40 
Lansing Electric Eng. Co., CG. TT, 

Lord s¢ OG Ss 6 6. 8 6058 Shes eee 
Worden Grocer Co., C. T. Lord.. 11.90 
Lansing Creamery Co., C. T, Lord .68 


Social Service Center, C. T. Lord 610.50 


Social Service Center, C. T. Lord 16.48 
BH. VanBuren, C. T. Lord........ 6.65 
Adopted by the seHowing vote: ° 
Yeas—Ald. Britten, Burgess, Clapham, 


Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Sanders, 
Trager—14. 

Nays—None. 

Council adjourned. 

JUDSON A. PARSONS, 
City Clerk. 
City Clerk’s Office, Dec. 27, 1920. 





















PROCEEDINGS 


City Council Rooms. 


Lansing, January 8, 1921. 

‘The city council met in regular session 
and was called to order by Mayor B. A. 
Kyes, 
. Roll cali—Present, Ald. Avery, Britten, 
Burgess, Clapham, Doughty, Dymond, Ed, 
dy, Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders, Trager—16. 

Absent—None. 

The record of the previous session was 
approved ag printed. 


. PETITIONS AND COMMUNICATIONS 


J. C, Shaw petitioned to~have the pool 
room license issued to Calvin I. Dell, 
transferred to J. C. Shaw and L. J. 
Baron, who have purchased said pool 
room. 

Referred to committee on bonds end 
contracts, 

Ivan VanderHeyden applied for license 
to conduct a publio dance hall al Lieder- 
krantz hall on N. Grand ave. 

Referred to committee on bods and 
contracts. " 


Geo. H. Turrell applied for livense to 
conduct a public dance hall at 214% N. 
~ Washington” ave., Trades hall, 

Referred to committee on hda and 
contracts. 

Notice ef suit and declaration by Chas. 
J. Davia in the’ circult court waa filed, 
said suit being in regard to Holmes street 
paving tax paid by Mr. Davis under pro- 
teat. 

Referred to city attorney. 


ment Co, asked for permission to in- 
stall a board sign inside of ands to be 
»fastened to the iron rail located around 
the stairway of basement of City Na- 
tional Bank Bldg. gn south side of said 
bullding. 

On motion of Ald, Howe, permissiorn was 
granted. 
Chas. A.. Ferguson appiled for licotse 
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to loan money under the provisions of 
Act. No. 228 of the Public Acts of the 
State of Michigan for the year 1915, and 
filed a bond in the sum of one thousand 
dollars as required by said law. 

Referred to committee on bonds and 
contracts. 


REPORTS OF CITY OFFICERS 


The report of the sealer of weights 
and measures for the week ending Dec, 
31, 1920 was received and placed on file, 


To the Honorable mayor ahd city council 
of the city of Lansing, 
Gentlemen:, 

I herewith present you with an estimate 
of cost for gravelling Clark street from 
Sheridan street to Saginaw atreet. 





Estimated cost ....es2:: f svutedt $306.00 
7th Ward Highway Fund......... 33.88 
To be assessed aoeoote voccveceeQne tune 


ee 
Respectfully submitted, 
O. E. ECKERT, 
City Bngineer, 
Received and placed on file. 


To the Honorable mayor and city coun- 
cil of the city of Lansing, . 
Gentlemen: 

Your city planning commission, on Dec. 
22, 1920, passed the following resolution: 
By Mr. Bement— 

“That this commission recommends that 
al] poles on Michigan ave., from the 
M.~ C, R. R, to Clemens st. be ordered 
removed and that only -irom poles sup- 
porting trolley lines be used on: this 
atreet,’’ 

Respectfully submitted, 

Oo. E. ECKERT, : 
y Secretary. 

Referred to committee on atreets and 
city attorney. 


REPORT OF COMMITTEHS 


The committee on city affairs to whom 
was referred the claim of D. M, Putnam 
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for $15.00 damage to his car, begs leave 
to report as follows: 

We recommend that the aum of $15.00 
be paid to Mr. Putnam. i 
JOHN McCLELLAN, 

Cc. H. BURGESS, 
BH. S. AVERY, 
Committee on city affairs, 


By Ald. McClellan— 

That the report of the committee be 
adopted and the city clerk be and he 
is hereby directed to draw an order ‘on 
the city treasurer in the sum of $15.00, 
payable to D. M. Putnam, and charge 
same to the contingent fund. ; 

Adopted by the following vote: 

Yeas—Ald. Avery Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow-~- 
ler, Howe, Klock, Leonard, Main Mo> 
Clellan, Redfern, Sanders, Trager—16. 

Nays—None. 


The committee on public Nghting to 
whom was referred the matter of atreet 
lighting begs leave to report as follows: 

Your committee has conferrei with the 
management of the electric Iight and 
water department regarding the com- 
plaints about street lighting and your 
committee believes that the street light- 
ing service has improved in the last 
few weeks and that it will continua to 
improve. 

We believe that the board of water and 
electric light commiasioners appreciate 
the seriousness of the light and power sit- 
uation and that if present intentions ara 
speedily followed, the light and power 
demands of the oity will be met. 

Respectfully submitted, 


A. E. DYMOND, 
H. S&S. FOWLER, 
E. D. KLOCK, 

0. E. ECKERT, 


By Ald. Dymond— 
That report of committee be adopted, 
Carried. 


The committee on ways and means, 
to whom was referred the matter of pur- 
chasing -a new truck for the asauperin- 
tendent of public works, begs leave to re- 


**port as follows: 


We recommend that no new truck be 
bought at this time. 
Oo. C. HOWE, 
Ww. T. BRITTEN, 
JOHN McCLBi.IAN, 
Commiitee. 


By Ald. Howe— 
That report of committee be adopted. 
Carried. 


The committee of public buildings to 
whom was referred the matter of gas 
testing, begs leave to report as follows: 

That the space in the basement of the 
city hall at the west end of the main 
corridor, formerly used for storing jan- 
itor supplies, be ‘used for a laboratory 
and that the space under the mair stair- 
way to be enclosed by tile walls to provide 
storage for janitor suppies. 


That the remains of the old water power 
elevator engine be removed from the build- 


-ing and sold, and that the city eagineer 


be directed to carry out these recom- 
mendations and charge the cost of the 
same to the contingent fund, same to be 
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replaced by an item i nthe 1921 budget. 
Respectfully submitted, 
BH. 8S. AVERY, 
G. R. EDDY, 
BLMER CLAPHAM, 
By Ald. Avery— 
That-report of committee be adopted. 
Carried. 
By Ald. Leonard-—— 
That the recommendations of the com- 
mittee be carried fnto effect. 
Adopted by the following vote: 
Yeas—Ald. Avery Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main Mec- 
Clellan, Redfern, Sanders, Trager—16. 
Nays—None, 


The committee on streets“to whom wag 
referred the petition cof R. F. Doyle, 
requesting privilege of operating a pop 
corn stand on southwest corner of W. 
Ottawa st, at the intersection of Wash- 
rg ave., begs leave to report as fol- 
ows: 

That he be granted the privilege at 
amount of regular street venders’ licenge 
at pricg of $41.67 for balance of fiscal 
year, for this special locaticn. 


W. T. BRITTEN, 
0. C. HOW®, | 
Committee, 
By Ald. Britten— 
That report of committee be adopted. 
Lost by the following vote. 
Yeags—Ald. Britten, Howe, Trager—3, 
Nays—Ald. Avery, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Klock, 
Leonard, Main, McClellan, Redfern, San- 
ders—13. 


BONDS APPROVED. 


The electric sign bond of Loya; Order 
of Moose as principal with U. 8. Fidelity 
& Guaranty Co., as surety, was approved. 


The dray of Ross McGee, as prin- 

cipal with A. Laughlin and A. B. 

Chase, as sureties, was approved. 
Adopted by the following vote: 
Yeas—Ald. <Avery Britten, Burgess, 

Clapham, Doughty, Dymond, Eddy, Fow- 

ler, Howe, Kiock, Leonard, Main Me- 

Clellan, Redfern, Sanders, Trager—16. 
Nays—None. 


MOTIONS, RESOLUTIONS AND 
NOTICES. 


By Ald. Main— 

Resolved by the city council of the city 
of Lansing: 

That this council condemns as unjust, 
illegal and ill-advised the action of the 
local grocers, preventing the sale of 
bread at a lower price than that which 
they are able to collect from a long suf- 
fering public. - 

At a time when men are out of ern- 
ployment, when wages are coming down, 
when the prices of all honest merchants 
are being reduced {t is deplorable that 
arty combination of men should take 
action that will hold to an unnecessarily 
high level the prices of the necessities 
of life, As long as the oombination 
against the lowering of the price of bread 
is maintained this council advises house- 
wives, as far as possible, to do their own 
baking. ‘ 


q 
ey 


i 
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By Aki. Avery— 


That the resolution lie on the table for 


one week and that the public and all 
interested be invited to be present at 
that time. 

Adopted by the following vote: 

Yeas—Aid. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, McClellan, Redfern, 
Sanders, Trager—14, 

Nays—Ald, Leonard, Main—2. 


By Ald. Doughty— 

Resolved by the city council of the oity 
of Lansing: 

Whereas, the hoard of htalth is now 
conducting a clinic to render surgical aid 
to crippled children of school age, and 
younger, now therefore be it 

Resolved, that there be and hereby is 
created a fund to be placed under health 
department budget to be expended by or- 
der of boarg of health, to defray cost of 
conducting aforesaid elinic, 

Resoived further, that all sume donated 
or credited to such fund shaii not be 
transferred to any other fund or ysed 
for any other purpose. = 

Adopted by tne following vote: 

Yeas—Ald. Avery, : Burgess, Clapham, 
Doughty, Dymond, Bddy, Fowler, Elock, 
= Main, Redfern, Sanders, Trager 

Nays—None. 


By Ald. Redfern— 
Resolved by the city councfl of the cit# 
of Lansing: 
That the plat of South Gardens No. 2 
be approved and adopted. 
Adopted by the following vote: 
. Yeas—Ald, Avery, rgesa, Clapham, 
| Doughty, Dymond, Eddy, Fowler, Klock, 
ak Tan Main, Redfern, Sanders, Trager 
Naya—None, 


By Ald. Main— 

Resolved by the city council of the city 
of Lansing: 

That the city clerk be and he is hereby 
directed to draw an order on the city 
treasurer for the sum of $3.50, payable 
to R, A. Johnson, to pay an erroneous 
scavenger tax against lot 60, Leslie Park 
Sub., and the city assessors are heréby 
directeq to re-assess said sum of 38.50 
against lot 67, Ulrich Sub. of out lot A, 
~ef Leslie Park Sub. 

Adopted by the following vote: 

Yeas—Ald. Avery, Burgess, Clapham, 
Doughty, Dymond, Bddy, Fowler, Klock, 
oe Main, Redfern, Saridera, Trager 

Nays—None. 


PUBLIO IMPROVEMENT I. 


By Ald. Redfern— 

Resolved by the city council of the city 
of Lansing: 

That it is a public necessity, and it is 
hereby determined to gravel Clark strees 
from Sheridan street to Saginaw street. 

That the city engineer be and hereby 
is directed to estimate the kind and quan- 
tity of material to be used therefor, and 
to estimate in detail the probable cost 
and expense of such work and of tne 
materials ;o be used therein, and make a 
record thereof in his office, and cause 
to be prepared so far as necessary, plang 
and apecifications for such work, and 






































to prepare a profile of such portion of 
said street and report his determination, 
estimate and plans to the city counoil 
at its next regular meeting, or as soon 
thereafter as possible, as required by the 
charter of said city. 

Adopted by the following vote: 

Yeas—Ald. Avery, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Klock, 
Leonard, Main, Redfern, Sanders, Trager 


. —13. 


N a 


PUBLIC IMPROVEMENT IV. 
By Ald. Leonard— 
Resolved by the city “council of the city 
of Lansing: 


Tha? the special assessment roll for - 


constructing a sewer in Hayford avenue, 
from sewer north of Kalamazoo street to 
south 150 feet, as returned by the city 
assessor (as amended by the city coun- 
cll upon review) be and the same is 
hereby ratified and confirmed, and ‘that 
the mayor be ang hereby is directed to 
affix within ten days, his warrant direct- 
ing the city treasurer to collect said tux 
on or before the 30th day of April, 1921. 

Adopted by the following vote: 

Yeas—Ald. Avery, Eurgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Klock, 
Leonard, Main, Redfern, Sanders, Trager 
—13, 

Naya—None. 


By Ald. Redfern— 

Resolved by the city councli of the city 
of Lansing: 

That the special assessment rol! for 


graveling Bartlett street from Saginaw: 


street to North Genesee Street Drive, aa 
returned by the city assessor (as amended 
by the city councif upon review) be and 
the same is hereby ratified and con- 
firmed, ang that the mayor be and hereby 
is directed to affix within ten days, his 
warrant directing the city treasurer to 
collect said tax on or before the 30th day 
of April, 1921. 

Adopted by the following vote: 

Yeas—Ald. Avery, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Klock, 
Leonard, Main, Redfern, Sanders, Tragei 
——13, 

Naysa—None. 

By Ald. Redfern— 

Resolved by the city council of the city 
of Lansing: 

That the special assessment roll for 
wraveling Hayford avenue, from Prospect 
street to Kalamazoo atreet, as returned 
by the city assessor (as amended by the 
city council upon review) be and the 
same is hereby ratified and confirmed, 
and that the mayor be and hereby is di- 
reoted to affix within ten days, hia’ war- 
rant directing the city treasurer to col- 
lect said tax on or before the 30th day of 
April, 1921. 

Adopted by the following vote: 

Yeas—Ald. Avery, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Klock, 
Leonard, Main, Redfern, Sanders, Trager 


Naya—None. 


Ey Ald. Redfern— 

Reaolved by the city council of the city 
of Lansing: 

That the special assessment roll for 
constructing a curb and gutter on Lena- 
wee street, from Butler street to £0gan 
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street, as returned by the city assessor 
(as amended by the city council upon re- 
view) be and the same is hereby ratified 


and confirmed, ang that the mayor be and 


hereby is directed to affix within ten 
days, his warrant directing the city treas- 
urer to collect said *ax on or before the 
80th day of April, 1921. 

Adopted by the foliowing vote: 

Yeas—Ald. Avery, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowier, Kiock, 
ere, Main, Redfern, Sanders, Trager 
—13. 

Nays—None, 


© By Ald. Redfern— 


Resolved by the city council of the city 
of Lansing: - 

That the special assessment roll for 
graveling Marcus street, from Clemens 
avenue to Fairview avenue, as returned 
by the city assessor (as amended by the 
eity council upon review) be ang the 
same is hereby ratified and confirmed, 
and that the mayor be and hereby is 
directed to affix within ten days, his 
Warrant directing the city treasurer to 
collect said tax on or before the 380th 
day of April, 1921. 

Adopted by the following vote: 

Yeas—Ald. Avery, Burgess, Claphain, 
Doughty, Dymond, Eddy, Fowier, lock, 
Leonard, Main, Redfern, Sanders, Trager 


Nays—None. 


By Ald, Redfern. 

Resolved by the city counci] of the city 
of Lansing: 

That the special assessment roll for 
grading Weldon avenue from Edward 
street to Mt. Hope avenue and Edward 
street from Weldon avenue to Moorea 
avenue, as returned by the city assessor 
(as amended by the city council upon 
review) be and the same is hereby ratl- 
fied and confirmed, and that thg mayor 
be an@& hereby is directeg to affix within 
ten days, .his warrant directing the city 
treasurer to collect said tax on or be- 
fore the 30th day of April, 1921. 

Adopted by the following vote: 


Yeas—Ald. Avery, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Klock, 
Leonard, Main, Redfern, Sanders, Trager 
—13, 

Nays—None. 

GENERAL ORDER. 
Claims Allowed. 
Claimant. Endorser. Amt. 


Ernest Runnels, O. E. Eckert.... $271.00 


Paragon Refining Co., O. E, Eckert 2.91 

Duplex Sales Co,, O. E. Eckert.... 62.20 

Mich. Brass & Iron Co., O. E. : 
et A ee eee ae 6.30 


‘HEDINGS 


January 8, 192) 


‘a, ? 
The Briggs Co., O. B. Eckert.....6827.22 
American Ry, Express Co, O. B. 

Eckert os eeeoneC eo ved. eer eseve 3.45 
Norton Hardware Co., O. HE. Eckert 15.50 
‘F. N. Rounsville, O. BH. Eckert.... 16.00 
Hoyt Woodman, O. E. Hekert..... 25.00 
C. A. Proctor, O. E. Eckert....... 751.92 
Dept. Public Works, ©. EB. Eckert 28.66 
F. Burgess, et al., O. B. Eckert. .1020.387 
R. W. Smith, et al.. H. L. Bancroft 278.10 


Reo Servite Sta., H. L. Bancroft.. 6.75 
Hawkes Tire & Rubber Co.,, H. L. 
Bancroft ee eeevueecae te Cees eerveae & 11.78 
The Briggs Co., H. L. Baancroft.. 10.50 
Reo Service Station, A, Winegar.. 24.30 
Dept. Public Works, A. Wineggr.. 9.64 
Norton Hardware Co., A. Winégar 8.66 


D. CG. Hunter, A. Winegar........ 359.25 
Thos, J. Shields, A. Winegar...... 45.00 
Hawkes Tirg & Rubber Co.,, 

Winh@ee. <.59) ca bivts oi 0 00 60.00 gee 1.44 


Lansing Tent & Awning, A. Wine- 


gar [i J e®aavreeecoea @eseneeeveeeepeeeeeeat se 14 .00 
Lansing Window Cleaning CvW., C. : 
a Lord ase seaeGReGmpevaere eee a ee Qtune 7.36 


Lansing Fuel & Gas Co., C. T. Lord 11.13 


rnwell Co., C. T. Lord,......... 31.06 
lonal Biscuit Co., C. T. ra.. 10.06 
. D. Donneliey, et al., Jos. eck 142.46 
A. M. Emery, A. MecDonald....... 2.86 
Hawkes Tire & Rubber Co., C. J. 
Fox ee eee eeeeneeonuseev ree eaeranaevoene 6.55 
Reo Service Station, C. E. Wood.. 8.60 
M. R. Rapp, F. A. Sehneider...... 56.76 


Clarissa Anderson, F. A. Schneider 33.00 
Hari Nester, A. Seymour,.,....... 112.50 


Olie Gillson, A, Seymour ......... 44.10 
Wm, Clark, A. Seymour .......... © 7.00 
Hawkes Tire & Rubber Co., O. E. 
Eckert ea eoupuetepeevaeseeeeeenerBRagpeese 26.44 
Emergency Hospital, James A. 
“HUMP ol, | Bates es tM cc ies 60.75 
H,. Washington, J. A. Humphrey... 8.00 
Reo Service Station, James 
Humphey .. “Gewesiss 0 een gers 2.10 
Michigan Dept. of Health, James 
A. HiwaiphPery . oo uc vec vice sleet ec ls See 


E. H. Ward & Co., J. A. Humphrey 30.00 
WwW. F. Clark, J. A. Humphrey.... . 1.06 
Milton Shaw, J. A. Humphrey.... 20.00 
J. J. Cook, P. W. Benjamin...... 14.57 
Alyce C. Rhoads, J. A. Parsons... 16.00 
c T. Lord, C TT. L4AM......<... 00008 
A. L Palmer, et al, A. Winegar.. 168.96 
Geo. Toman, et al, A. Winegar.... 577.08 
A. C. Sack, et al, A. Winegar.... 516.91 

Adopted by the following vote: 

Yeas—Ald. Avery, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Klock, 
ary eel Main, Redfern, Sanders, Trager 
—13. 

Nays—None. 

Council adjourned. 

City clerk’s office, January 3, 1921. 

J. A, PARSONS, 
City Clerk. 
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Official Proceedings, Monday, January 10, 1921. 


City Council Rooma, 
Lansing, January 10, 1921. 


The city council met in regular session 
and was called to order by Mayor B. A. 
Kyes. 

Roll call: 

Present—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Red- 
fern, Sanders, Trager—165. 

Absent—Ald. McClellan—1. 

' The record of the previous session was 
approved as printed. 


-PETITIONS AND COMMUNICATIONS. 


A communication was reoeilved from 
Mra. Bertha E. Parker, suggesting that 
a red Iight be placed on each lamp post 
ao? street intersections. 

Referreqd to committee on streeta. 


A petition was received asking that a 
street light be installed at the corner of 
Perkinga and Lathrop streets. 

Referred to Water and Electric Light 
Board. 


The Union Hlectrte Co. filed a bond and 
applied for electrician’s license, for one- 
third the yearly fee, inasmuch as less 
than four months of the fiscal year remain 
and the license would expire May iat. 

Referred to committee on bonds and 
contracta, 


A communication was received from 
the Western Unton Telegraph Co, relative 
to increase in rate of 20 per cent for 
atraight messages. 

Received and placed on file. 


Lane’s Orchestra applied for license to 
conduct a public dance hall at the Macca- 
bee Hall, 317% N. Washington ave., for 
the remainder of the fiscal year or a less 
time. 

On motion of Ald. Sanders the clerk 
was authorized to issue the license. 





Ben Hur Lodge applied for license to 
conduct a public dance hall at Maocabee 
Hall, 317% N. Washington avenue for one 
month. 


On motfon of Ald. Sanders the clerk 
was authorized to issue the license. 


John N. Lynch applied for licenge to 
conduct a public dance hall at Woodman 
Hall, corner Washington avenue and Shia- 
wassee atreet. 


On motion of Ald. Sanders the clerk 
was authorized to issue the Hcense., 


Benjamin Preston applied for license to 
conduct a public dance hall at Maccabeea 
Hall, 317% N. Washington avenue, for 
one month. 


On motion of Ald. Sanders the clerk 
was authorized to issue the license. 


A communication was received from 
R. F. Doyle, petitioning again for the 
liberty f erecting a small building on 
south asalde of Ottawa street at the inter- 
section of Washington avenue. 


Recelved and placed on file, 


Y A communication was received from 
the J. W. Bailey Co. in regard td four 
lots which they can arrange to hold for_ 
purchase by the city if desired at price 
of $10,000. C 

Referred to committee on ways and’ 
means, ile 

A petition was recelveqd from a num- 
ber of property owners to pave Pennsyl- 
vania avenue frem Kalamazoo street to 
Main street, to be paid for in five equal 
annual installments. 


Referred to committee on streets. 


A claim for damages to his car, amount- 
ing to $1,000, was presented from Geo. 
Fillingham. 

Referred to committee on city affairs 
and city attorney. 
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* REPORTS OF CITY OFFICERS. 


The report of the sealer of weights and 
measures for the week ending January 8, 
1921, was received and placed on file. 


To the honorable mayor and city couneli 
of the city of Lansing: 


Gentlemen: 


I respectfully recommend that during 
the year 1921 the city council plan on 
doing as much work as possible, in the 
way of construction of new pubiie im-- 
provements 


We would thus be able to give employ- 
ment to a larger number of men. We are 
equipped to do more work than we have 
been doing. The city needs the improve- 
ments. The work can be financed so that 
id will not be a burden to the taxpayer. 


Public improvements need not be as- 
sessed until after the work is done. Those 
assessments which have been heretofore 
collected in five annual installments could 
be collected in ten annua! installments 
where the property owner prefers it. 


There is a demang for sewers in new 
territory and there are quite a number 
of places in the older part of the city 
where sewers are inadequate; where re- 
lief sewers will have to be built. 


Altbough a large amount of paving has 
been done in the last few years, a auffi- 
clent number of petitions are on fle 
which will require the building of about 
twice as much paving as has been done in 
any one year. 


We must begin to replace some of our 
inadequate bridges. The State Highway 
Department wants to bring a federal aid 
road into the city from the north, but 
finds the Seymour ave. bridge too light 
for trunk line traffic. This summer the 
floor system on tHe Kalamazoo street 
bridge was completely wrecked. A few 
days ago one of the floor beams on the 
Saginaw street bridge failed. 

We should be able to do his work this 
summer more efficiently than ever before, 


Respectfully submitted, 


O. E. ECKERT, 
City Engineer, 


Referred to committee on ways and, 
means, committee on streets, committes 
on sewers and committee on bridges. 


Honorable Mayor and City Council, City: 
Gentlemen: - 

Attached hereto you will find a com- 
munication from Miss Golden, Supt. of 
Sparrow Hospital, regarding an ambulance 
for the transportation of accident and 
city cases to and from Sparrow Hospi- 
tal and our Emergency: Hospital. The 
charges for private ambulance is from 
$§ to $7.50 for each call and with the 
number of cases we now transport it be- 
comes quite a sizable bill, Aside from 
the financial savings I am of the opinion 
quite a saving would be had in human 
life ang suffering by being able to sup- 
ply medical attention at once and early 
transportation to the hospital. 

Respectfully submitted, 
JAMES A. HUMPHREY, 
/ Health Officer. 
Referred to committee on health. 
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January 10, 192g 


To the honorable mayor and city coun- 
eil, neing, M 
Gentlemen: 

Abow, a year ago, Mr. Frank Stevens 
commenced suit against the city for dam- 
ages he claims to have sustained by rea- 
son of the overflowing of a sewer, at 
which time I was acting as his attorney, 
The case was pending for some time and 
by agreement between myself and Mr. 
Rhoads, then city attorney, it was held 
open without the city filling a plea. Upon 
my appointment as city attorney, I signed 
substitution papers for Messrs: Cummins 
& Nichols, who now represent Mr. Stevens. 
They are very anxiows to get the case 
settled or to trial. You understand that 
it is impossible for me to act in any 
capacity in the case at the present tima 
§ would, therefore, recommend that the 
matter be referred to the committee on 
city affairs for the hurpose of settlement, 
if possible. If no settlement can be made, 
then I ask the counc{l to appoint an 
cinerea to act for the city in this mat- 
er, 


Very respectfully, 
o D. G, F. WARNER, 


By Ald. Doughty-— 

That the recommendation be concurred 
in and the communication be referred to 
committee on city affairs 

Carried. . 


REPORT OF COMMITTEE. 


The committee on bonds and contracts, 
to whom was referred the application and 
bond of Charles A. Ferguson for license 
to. loan money wnder the provisions of 
Act. No. 228 of the Public Acts of the 
State of Michigan for the year 1915, bega 
leave to repo as follows: 

We recomnfend that the license be 


granted. 
L. B. SANDERS, 
KR. D: KLOCEK, 
EH. 8. AVERY, 


Committee on Bonds and Contracts. 


/ 
By Ald. Sanders— 

That the report of the committee be 
adopteq and the city clerk authorized to 
issue the license in accordance with the 
law. 

Carried. 


The committee on bonds and contracts, 
to whom was referred the petition of 
Bhaw and Barron to have the pool room 
Hcense of Calvin I. Dell transferred to 
them, begs leave to repor; as follows: 


We recommend that the request of the 
petitioners be granted. 


. L. B. SANDERS, 
; = E. D. KLOCK, 
BE. S, AVERY, 
Committee on Bonds and Contracts. 
By Ald. Sanders— : 
That the report of the committee be 
adopted. 
Carried. 


The committee on bonds and contracts 
to whom was referred the application of 
Ivan Van Der Heyden for a public dance 
hall iicense at Liederkrans Hall, begs 
leave to report as follows: 
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January 10, ty" / 


We recommend that the license be 
granted. * - 
: L. B. SANDERS, 
B. D. KLOCK, 
BEB. S&S. AVERY, 
Committee on Bonds and Contracta, 
By Ald. Sandera— ‘ 
That the report, of the committee be 
adopted. 
Carried. 


The committee of bonds and contracts 
to whom was referred the application of 
Geo. H. Turrell for a publio dance hall 
license at 214% N. Washington ave., begs 
leave to report as follows: 

We recommend that the 
granted. 


license be 


L. BH. SANDERS, 
BR. D. KLOCK, 
E. & AVERY, 
Committee on Eonds and Contracts. 
By Ald. Sanders— 
That the report 
adopted. : 
Carried. 


BONDS APPROVED. 


of the committee be 


The electrician “bond of Union Electric 
Co. as principal with Fidelity & Deposit 
Co. as surety, was approved. 

The drainlayer bond of T. J. Shields & 
Co. as principal with Aetna Casualty 
Surety Co. as surety, was approved. 

The canvasser bond of Leo Krieger as 
principal with National Surety Co. as 
surety, was approved. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Bddy, Fow- 
ler, Howe, Klock, Leonard, Main, Redfern, 
Senders, Trager—165.: 

Nays—None. 


MOTIONS, RESOLUTIONS AND 
NOTICES. 


By Ald. Doughty— 

Resolved by the city council of the city 
of Lansing: . 

That the city clerk be and he is hereby 
directed to draw an order on the city 
treasurer in favor of Chas, Harnett for 
$5 and charge to the fund for uncollected 
taxes and abatements, to pay an erroneous 
acavenger tax on lot 399, Excelsior Land 
Co. Plat, ang the city assessors are di- 
rected to ré-negess the sum of $5 against 
lot 89, Parkview Land Co. Sub. 

Adopted by the following vote: 

Yeas—Ald. Avery, JBfiritten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Redfern, 
Sanders, Trager—15. 

Naysa—None, 


By Ald. Main— 

Resolved by the city council of the-tity 
of Lansing: 

That the city clerk be’and he is hereby 
directed to draw an order on the city 
treasurer for the sum of $6 payable to 
Henry Schultz, and charge same to fund 
for uncollected tyxea and abatements, to 
pay an erroneoug scavenger tax against 
lot 286, Foster rm Addition, and the 
city assessors are'hereby directed to re- 
assess said sum’ of $6 against lot 234, 
Forter Farm Addition. 

Adopted by the following vote: 


Yeas—Ald. Avery, JEtritten, Burgess, 
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Clapham, Doughty, Dymond, Eddy, Fow- 
‘ler, Howe, Kiock, Leonard, Main, Redfern, 
Sanders, Trager—15. 

Nays—None, 


By Ald. Leonard— . 
Resolved by the city council of the city 
of Lansing: . 

That the city clerk be and he is hereby 
directed to draw an order on the city 
treasurer in favor of F. 8S. Miller for the 
sum of $4, to pay an erroneous scaven- 
ger tax against tot 8, block 1, Clayton 
Add., and charge to fund for uncollected 
taxes and abatements, and the city as- 
sessors are hereby directed to assess the 
sum of $4 against fot 1, block 1, Clay- 
ton Add. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Redfern, 
Sanders, Trager~—-15. 

Nays—None. 


‘By Ald. Fowler— 


Resolved by the city council of the city 
of Lansing: 

That the city clerk draw an order on 
the uncollected tax and abatement fund 
for $26.88 in favor of F. S. Porter, for 
the remittance of an erroneous sidewalk 
tax on lot 14, block ‘‘A”’ of Franklin Ave, 
Park Sub. 

* Adopted by the following vote: . 

Yeas—Ald. Avery, BPtritten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Kiock, Leonard, Main, Redfern, 
Sanders, Trager— 15. .— 

Naya—None, 

By Ald. Main— ™ 

Resolved by the city council of the city 
of ‘Lansing: 

That an artificial stone sidewalk shall 
be bullt on the east side of Foster ave- 
nue, commencing at the south side of 
property owned by the Board of Educa-. 
tion (lot 292, Foster Farm Addition) and 
extending north 176 feet. 

Adopted by the following vote: 

Yeas—Ald. Avery, HBtritten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ier, Howe, Kiock, Leonard, Main, Redfern, 
Sanders, Trager—16. 

Nays—None, 


By Ald. Eurgess—. 

Resolved by the city council of the city 
of Lansing: ; 

Whereas, the council has _ heretofore 
deciared it to be a necessity and a neces- 
sary public improvement to open and ex- 
tend East Park Terrace from the north 
end of sald street to May atreet, and 

Whereas, certain lots have been pur- 
chased for said purpose and said improve- 
ment made, and dt , 

Whereas, the taxing district heretofore 
established, the property within whieh 
has been assegsed for said improvement 
is purely inequitable and unjust, 

Now therefore, this improvement being 
the opening of a street and highway in 
the city which the general public receive 
a direct benefit from, be it resolved by 
this council that fifty per cent of the cost 
of said improvement be paid by the city 
the same to be charged to the contin- 
gent fund and a refund of fifty per cent 
of the amount paid as assessed be made 
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* 
to ail persons who have paid thelr taxes 
assessed for said improvement, 

Resolved further, that an order be 
drawn on the contingent fund in favor 
of the city treasurer for fifty per cent of 
the cost of gaaid improvement assessed 
On all property where the tax has no> 
been paid and the treasurer to collect 
the balance from the parties heretofore 
assessed for sald improvement. 


By Ald. Howe— - 

That the resolution He on the table 
for one week. 

Lost by the following vote: 

Yeas—Ald. Fowler, Howe—32. 

Naya—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Klock, 
Leonard, Main, Redfern, Sanders, Trager 
—] e 

Original resolution being before the 
council it was lost by the following vote: 

Yeas—Ald. Prgess, Main, Redfern, 
Sanders—4. 

Nays—-Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Trager—11. 


The fqlliowing resolution was taken 
from the table and discussed by the 
council and the public. 

By Ald. Main— 

Resolved by the city council of the city 
of Lansing: : 

That this council condemns as unjust, 
illegal and ill-advised the action of the 
local grocers, preventing the sale of 
breag at a fower price than that which 
they are able to collect from a long suf- 
fering’ public. 

At a time when men are out of em- 
ployment, when wages are coming down, 
when the prices of all honest merchants 
are being reduced, it is deplorable that 
any combination of men should take 
action that wil! hold to an unnecessarily 
high level the prices of the necessities 
of life. As long as the combination 
against the lowering of the price of bread 
is maintained this council advises houge- 
wives, as far as possible, to do their own 
baking. . 

Following discussion the resolution was 
adopted by the following vote: — 

Yeas—Ald. Avery, HPtritten, Burgess, 
Clapham, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, Redfern, Sandera, 
Trager—14. - 

Nays—Ald. Doughty—1. 


By Ald. Howe— 

_ Whereas; this council by resolution ap- 
pointed Edward Verlinden, Clarente &E. 
Bement, Ray Potter, J. Edward Roe and 
R. H. Scott a committee to advise and 
work with the Board of Water and Elec- 
tric Light commissioners in making pians 
for the light and power needs of the city. 

And whereas; said committee made its 
réport to this council on January 29, 1920, 
which report was unanimously adopted by 
this body. 

Now therefore, he it resolved that we 
reaffirm and readopt the resolution of 
January 29, 1920, adopting said commit- 
tee report. 


By Ald. Ayery— 
That the resolution be laid on the table. 
Lost by the following vote: 
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Yeae—Ald. Avery, Britten, Burgess, 
Clapham, Eddy, Redfern, Sanders—?7. 
Nays—Fowler, Howe—2. 


Resolution now being before the coun- 
cil it was moved by Ald. Howe that the 
resolution be laid on the table one week. 

Carried, 


By Ald. Fowler— 


Resolved by the cit® council of the city 
of Lansing: 

That the BHilectric Light and Water 
Board are hereby requested to mimeo- 
graph the minutes of their meetings and 
a copy of the same be given to each 
alderman, 

Adopted by the following vote:* 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Red- 
fern, Sanders, Trager.—15, 


Naysa—None. 


By Ald, Trager— . 


Resolved Dg the city council of the city 
of Lansing: 

That the city clerk be and he is hereby 
directed to draw a warrant tn favor of 
Dr. J. A. Humphrey, city health officer, 
for $85 and charge same to contingent 
fund. This amount will increase the 
Health Dept. revolving fund-from $15° to 
$100 and will be used for the purpose of 
paying transportation of .attendant and 
city patients to hospitais outside city and 
other emergency expenses. 

Adopted by the following vote: 

Ygas—Ald. Avery, Britten, Burgess 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Kiock, Leonard, Main, Redfern, 
Sanders, Trager.—16. 

Nays—N one. 


SPECIAL ORDER. 


The following claims were allowed and 
referred to the city assessor to be spread 


‘upon the next general tax roll. 


Claimant, . Endorser., Amt, 
Wm, Clark, James A. Humiphrey.. $1.00 

Adopted by the following vate: 

Yensa—Ald. Avery, Britten, Burgess 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Redfern, 
Sanders, Trager.—15, 

Nays—None. 


GENERAL ORDER. 
~ 
Claimg Allowed. 


Claimant. Endorser. Amt, 


F, Burgess, et al., O. B. Eckert.. $891.19 
Barker Fowler Elec, Co., O, B. Hek- 

ert eeempeeecweeteeesePaeaeunsn tte oeeoeneanes 2.18 
Mich. Supply Co., O. E. Eckert... 9.08 
Smith Winchester Cé,, O. BE. Eckert 22.00 
N. Y. Central R. R., O. BH. Eckert 1.84 


Birney Elec. Co., O. BE. Eckert.... 59 
Int. Pub. -Co,, O. BEB. Eckert.... 15.60 
Dr. B. M. Bavey, 0. B. Eckert.... 3.00 
W. A, Whiteley, O. E. Eeckert..., 3.00 
Brown Mach. & Eng. Co., O. HE. 

Eckert eoeteaeueeeteene Be pwaanvetseuset & 76 


Novo Engine Co., O. B. Eckert.... 103.00 
F. N. Rounaville, O, E. Eckert.... 278 
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January 10, 1920 


Allen-Sparkse Co., O. E. Beokert.. 
.Grand Trunk Ry. Co., 0. EB. Bekert 
Vandervoort Hardware Co., O. E. 

Bckert aeetvnvevsteoeateeoseseeoveeee ve 
Stlver Lead Paint Co., O. B, Eckert 
Hawkes Tire & Rubber Co., O. E. 

Eckert e@enrrRoeupneeovpeauvevpenesdegee a2 © 8 @& 
The Briggs Co., O. E. Eckert.... 
The F. Russell Co., O. ‘BE. Beckert.. 
Hoad & Decker, O. E. Eckert.... 
Gregory, Mayer & Thom, QO. E. 

Eckert e¢ eeeeneevpaeeoseseeoepewesevn ee Fas 
Dept. Public Works, O. E. Eckert 
Reo Service Sta., O. BH. Eckert.... 
T. J. Shelids, A... Winegar........ 
Brown-Gordon Co., A. Winegar,. 
Vandervoort Hdw. Co., A. Winegar 
Birney Elec, Co., A. Winegar.... 
F. A. Egeler, A. Winegar........ 
Lansing Creamery Co., A. Winegar 
Reo Service Sta., A. Winegar.... 
Grand Trunk R. R., A. Winegar.. 
Auto Electric Co., A. Winegar.... 
Duplex Sales Agency, A. Winegar 
Mich. Supply Co., A, Winegar.... 
Smith-Winchester Co., A. Winegar 
Dept. Public Works, A. Winegar.. 
Barker-Fowler E. Co., A. Winegar 
Standard Oil Co., 


B’d of Water & Blectric Light, 





4.00 
8.00 


15.90 
10.76 


62,13 
552.96 
75.00 
528.84 


2.50 
92.85 
12.00 

3.00 

1.81 


104.85 


A. Winegar....1838,91 


Bie CRORE ica cc assy sca tac cenys 810,68 
American Ldry. Co., A. Winegar.. 6.38 
Paragon Refining Co,, A. Winegar 19.60 
W. J. Porter, A. Winegar........ 20.88 
Brown Mach. & Eng. Co., A, Wine- 

A ae Eee eee ek ee 1,50 
Geo. Toman, et Bdsim, A. Winegar.. 694.55 
A. C. Sack, et al., “A. Winegar... 644.32 
R. W. Smith, et al,, H. L. Bancroft 328.58 
Reo Service Sta., .H. L. Bancroft 3.70 
H. L. Bancroft, H. L. Bancroft 4.05 
Hali Lumber Co., H. L. Bancroft. . 9.05 
A. D. Donnelly, et ai., Jos. Beck 130.21 
F. Schultz, Jos. Beck.......0208, 20.00 
Mich. State Tel. Co., Jos. Beck.... 5.50 
Vandervoort Hardware Co., «Jos, 

Beck eevataevpeeeetteoeepamateseaen ee .48 
Water & Elec. Light Board, Jos. 

PE snd v0 ste mae Vidoes i~w tseats Abs 
ST, -wore, ©. TH Baers. cic acces 19.27 
Water & Elec. Light Board, C. T. 

LO): ee ee ea 19.32 
Citizens Tel. Co., C. T. Lord...... 5, 25 
Mich, State Tel, Co.. C. T. Lord.. 6.15 
Jos. W. Davis, “1. H. Campbell... 18.84 
Womn’s Hospital Assn,’ G. H. Gol- 

em 6s seta nett thaleeistssins Baeeet 
Board Water & Hilectric Light , 

Com.,, ‘A. McDonald ........0%. 7.97 
Michigan State Tel. Co., F. H. 

8 nu pes © a tates cum ete -Hiane a ee ‘ 12.95 
State Journal Co., J. A. Parsons... 123.06 


Lawrence & VanBuren, J. A. Par 


sons .. 


setenepeaeepeseoave epee e ea gpeea 


4.25 
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Board Examiners of Plumbers, C. 


Br Fox eesorpe¢eoBRe sec eeeoun ete eaeenen $2.00 
Allen-Sparks Co., C. J. Fox...... 2.80 
BE. P. Lacure, oe Pi Fox. @#@eoaunuonoese 15.65 
Wm. Clark, A. Seymour ........ 10.00 
M. R. Rapp, F. A. Schnelider..... 13.10 
Mra. Angine Parsons, F. A. 

Schneider ....... osoovey LEER 
Vina B. Pratt, F. A: ‘Bichnelder. ae 61.73 
Hawkes Tire & Rubber Co., J. A. 

PAGANO oe cose ea th ebad ben ee 1.35 
Exide Battery Station, J. A. 

TEMIGDRUEV on iwc bcm twee Renesas 2.76 
Cc. Cc. Young, J. A. Humphrey. sue 50.00 
Capital National Bank, J. A. 

MempnreP.§ .wcsctsoacs ovessetwie 85.00 
Woman’s Hospital Assn., J. A. 

po a ee ere © 10.00 
A. J. Doherty, J. A. Humphrey... 12.00 
Auto Electric Co., J. A. Humphrey 1.75 
H. K. Mulford Co., James A. 

POMPRTEP ..0 beet vc ewtene ste oun 65.90 
Lansing Creamery Co., James A. 

FAM RPAYOY 2.40 500% enw st octas om 19.52 
E. L/ Robertson & Son, James A. 

A a 3.65 
Geo. Campbell, J. A. Humphrey.. 5.00 
L. W. Hulett, J. A. Humphrey.... 5.00 
Mille Dry Goods Co., James A. 

Humphrey .. es hi 3.60 
Mich. Dept. of Health, ‘James A. 

lg ) ee ee 18.65 
H. Washington, J. A. Humphrey.. . 9.00 
Mich, State Telephone Co., J. A. 

Humphrey .. ..... ee 12.15 
Hawkes Tire & Rubber. Co., J. /A, 

Humphrey .. ..\. ee ted 2.06 
Board of Water & Bleagric Light 

Com., J. A. Humphrep.;........ 6.98 
0. J. Rouser Drug Co., James A, 

HUMPHTOF 2.0 tc k ee ewcsansss Me 69.42 
Lansing Pure Ice Co., James A, 

ph To ieee ee 4.26 
Health Dept., J. A. Humphrey... 10.69 
Geo. Sutilff, J. A. Humphrey..... 4.00 
Esther Galvin, J. A. Humphrey.. 50.00 
American Laundry Cc., James -A. 

pow Lo a er are 54.66 
Municipal Court, Phoebe K. Pegg 6.70 
Municipal Court, Phoebe K, Pegg , 1.70 
Board Water & Electric Light 

Com., O. E. Eckert...........: 3.60 
W. F. Eohnet pret Co, O. E. 

0 ee eee 64.81 

; Gross Bros., O. E. Eckert........ 419.71 
' Adopted by the following vote: 
Yeas—Ald. Avery, MBritten, Burgess, 


Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Redfern, 


Saunders, Trager—15. 
Nays—Noane., 
Council adjourned, 


City clerk’s office, January 10, 1921. 
J. A. PARSONS, 
City Clerk. 


= 









ct Libraries 


ee - 


tal Area Distri 


it 


ry and Archives - Capi 


<— _ 


i 


orest Parke Lib 


a 


= 


— 


_ - 


roject of the City of Lansing and F 


A collaborat 








‘= 





PROCEEDINGS 


OF THE 








CITY COUNCIL 


OFFICIAL 





Official Proceedings, Monday, January 17, 1921. 


City Council Rooms, 
Lansing, January 17, 1921. 


The city counci] met in regular session 
and was called to order by Mayor B. A. 
Kyea. 


Roll call: 
Present——Ald. Britten, Clapham, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 


Leonard, Main, McClellan, Redfern, San- 
ders, Trager-—-14, 


Absent—Ald. Avery, Burgess—2. 


The record of the previous session was 
approved as printed. 


PETITIONS AND COMMUNICATIONS, 


A petition was received asking for a 
sidewalk on the north aside of Lenore 
avenue from Eeale avenue to west one 
block. 


Referred to committee on sidewalks. 


Earl J. Rogera filed a olaim for $61.46 
for damage {o his car said to have been 
run into by a car used by the public 
works department, 


Referred to cOmmittee on city affairs 
and city attorney. 


A communicatin was received from Cc. 
Coit Eeedy in regard to the proposed 
Sewer in the southwest part of the city. 

Referred to the committee on sewers. 


Lansing, Mich., Jan. 17, 1921, 


After a careful investigation of the 
books and records of the Gauss Baking 
Co., for the month of December, 1920, 
I have determined the figures as dis- 
closed in the following Exhibits A," 
“B™ “OC,” which to the best of my 


e 


Knowledge and belief are true and cor- 
rect, 
HARRY A. COOPER, Accountant. 


STATE OF MICHIGAN—County of 


Ingham—assg. 

Harry A. Cooper, of Jackson, Michi- 
gan, being by me duly sworn, deposes 
and says that he prepared the following 
ang attached statement of costs of opera- 
tion of the Gauss Baking Company, Lan- 
sing, Michigan, for the month of Decem- 
ber, 1920, and that the statement hereto 
attached is a concise and accurate state- 
ment of the doings of said company for 
the month of December, as taken from 
their books, showing the costa and ex- 
penses of operation. 


HARRY A. COOPRR. 
Subscribed and sworn to before me this 
17th day of January, A. D. 1921. 


MABELLE PERSON 
Notary Public, Ingham Co., Mich. 


My commission expires May 7, 1921. 
Investigation requested. 


GAUSS BAKING Co, 
Per Eugene S. Gaugs. 


EXHIBIT “A,” 


PROFIT-LOSS STATEMENT. 
December, 1920. 


PRIOR 2 cece $13529 .37 

Material used. $8603.00 62.9% 
Mfg. expense... 2829.37 20.9% 
Selling ...... » 1498.68 11.1% 
Adminiatrative 803.64 5.9% 





$13684.69 13684.569 100.8% 
Loss “(from 
operations... $1056.22 
This statement covers: operationg on 


the basis of $12.60 flour ang $c per pound 
revenue for bread, 
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: EXHIBAT “3B.” 
Formula. Lbs. Price Ext. 
by i ee -.. 196 $9.00 $9.50 $19 00 $10.50 $11.00 $11.50 $12.00 $12.50 $13.00 a " 
TE. cba «nae be os oe ‘“s 5144 .10 65 oO 3 
Pi ne ere ee 2 .23 46 : CG é 
Yeast Food ......... : % .12 .06 Z 
ee EE ea Se ae | a ; Q 
Salt seecev ae? eesneseeeuatv ¢ 3 .013 04 |=) 
ee ee eee = 4 .18 .72 , i 
Water in am Ae soe. 108 "03 : oe 
; 2.09 2.09 2.09 2.09 2.09 2.09 2.09 2.09 2.09 
2% Dusting Shrinkage.......... cee temte 18 19 .20 21 - an 23 24 26 .26 
Weight ....... ites Se Cost $11.27 $11.78 $12.29 $12.80 $13.31 $13.82 $14.33 $14.84 $15.35 8 
| os ; ! 
3 : N L a Zz = da 
Weight of dough een ewpeenevtsvaces .821 lbs. Sealing welght of 1-lb, baked loaf, 17% 285 loaves at 7¢ equals. ¢ © Ge p es, 6 © - $19. 95 r > ¢ 
As atncae. 285 loaves at 7%c equals.......... 21.37 4 
50 . 
5186 oz. a by 17% ounces equals | 285 loaves at 8c equals..,......... 22.80 
2% ldéss fermentation .........- 103 oz 285 loaves at 8%c equals..... Sere i i 1 ‘ 
Cripples per barrel dough, 2% loaves. iG Inxdes ut Sa ell 25.65 . ‘ 
5038 Loaves of baked bread, 286. id ee s 
= : 
bo 
Ps. 
We . iN 


° 
= 
=| 


= 7 








January 17, 1921. 
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EXHIBIT “C,” . 
A 
BASE Bread 285 Loavea .09 -08% .08 07% OT 
Flour eee sess everest eresar ee enernaeeaetoean 26.65 24.22 22.80 21.37 19.96 
Material eee eae rseee ee seeves $15.35 59.9 63.8 67.4 71.8 77.0 
Manufacturing ........... 5.36 20.9 22.1 23.65 26.1 26.8 

$13.00 Sellimg ......ceneccveenees 2.86 11.1 11.8 12.5 13.3 14.3 
Administrative ......eeee. 1.51 5.9 6.2 6.6 7.1 7.6 

™ 26.07 87.8 103.4 110.0 117.38 125.7 

Material .ccscccccvcccsces 914.84 57.9 61.3 65.0 69.5 74.4 

12.50 $-M-A esuetevuaeeenpeeuseeunneosn 9.72 37.9 40.1 42.6 46.5 48.7 
24.56 95.8 101.4 107.6 115.0 133.1 

Material sean eeeerebesesbeaae $14.33 65.9 69.2 62.9 67.1 71.8 

12.006 8-M-A @earpeeren eevee toeenentasn 9.72 37.9 40.1 42.6 46.6 48.7 
24.05 93.8 99.3 105.6 112.6 ° 120.5 

re re eee yt 53.9 57.1 60.6 64.7 69.2 

11.50 S-M-A euspeeceenatneaseaveane 9.72 $7.9 40.1 42.6 45.5 48.7 
28.54 91.8 97.2 103.2 110.2 118.0 
Material teeeescetsereoses $13.31 51. 9 65. 0 68.4 62.3 66.7. 

11.00 S-M-A aeevesnanpaaeressseanen “9.72 37.9 40, 1 42.6 45.5 48.7 
23.03 89.8 95.1 101.0 107.8 116.4 

Material aeeeeeenenseteanas $12.80 49.9 52.9 66.1 59.9 64. 

10.60 BS-M-A cece ee seereeeees 9.72 37.9 40.1 42.6 45.5 48.7 
: 22.62 87.8 93.0 98.7 105.4 112.9 

Materiat permstonteepreerevoe $12.29 47.9 50.7 53.9 57.5 61.6 

10,00 8-M-A eeeeteeve ee seer szaene eee 9.72 $7.9 40.1 . 42.6 45.5 48.7 
22.01 85.8 $0.8 96.5 108.0 110.3 

Material ....ccccsceceeesee $11.78 45.9 48.6 51.7 55.1 59.0 

§.50 §-M-A epeeereer rer et eee ena 9.72 37.9 40.1 42.6 45.5 48.7 
21.60 83.8. 88.7 94.39 100.6 107.7 

EGCOTIO oink ce vtec geese, $11.87 43.9 46.5 49.4 52.7 56.6 

9.09 §-M-A eat epee eedvesetsovente 9.72 Pa 87.9 40.1 43.6 45.6 48.7 
20.99 81.8 86.6 92.0 68.2 105.2 
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it will 


By Aid. Main— 

That the communttation be received 
and placed on file, 

Ald. Fowler offered as an amendment 
that the same be iiled and printed. 

Carried. 


‘after 















































dressing etc., 
entire time of a nurse in order to meet 
in these 















































with any appreciable resuits 
treatmenta, 


As the nurses’ time in this department 





require tue 




















Original motion as amended being -be- 
fore the council, it was carried. 


REPORTS OF CITY OFFICERS. 


The report of the city treasurer for the 
month of Dec., 1920 wag received and 
referred to the committee on auditing. 


The report of the sealer of weights 
and measures for the week ending Jan. 
14, 1921, was recelved and placed on file 


Hon. Mayor and City Council, 
City, 
Gentlemen: 

On January 6th. 1921 the first Ortho- 
pedic Clinic conducted by the City Health 
Department was held in the He alth Cen- 
ter under the supervision of Dr. Evi. Carr. 
At this clinic there were eleven applied 
for treatment. These.cases were mostly 
Cases Which we had not previously solicit- 
ed #0 our listed cases ure yet to come as 
well as probably a great many more 
which we know nothing of. Because of 
the long and strenous treatment required 
for the correction of Orthopedic defects 
and the number and time reauired for 


is entirely taken up with the work they 
are now doing I am asking your permis- 
sion to employ a nurse at a salary not to 
exceed $100 per month for this work and 
to provide funds from which to pay her. 


wean egrealty submitted, 
J. A. HUMPHREY, M. D., 
Health Officer... 4 
Referred to committee on health. 
City Counoll, 
Lansing, Michigan. 
Gentlemen: 

We wish to advise you that from May 
lat 1920 to date, we have installed the 
following street lamps: 

Number of Center Suspension lamps 

Installed eo» eo “meeest ova vnvee ewes 
Number of Temporary lamps installed 12 
Number of Bracket lamps replaced 

with center suspension .......-+0¢ 

ROGET 0 0 Se wee Moe's bie ets © vue QU 

This compares with 5S inetal.cd during 
tho three year period 1917, 1913- and 1919. 

The following boulevard lamps have 
been installed: 

Number of boulevard lamps installed 
and burning 


eeenaeeeovadesseevreaseaeepssv ean 








os — = = — 
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Number of boulevard tamps inatailed, 
not buriing 


Total .. 

The boulevard lighting schedule was de- 
layed or account of failure to receive 
cable p:aced on order early iast spring. 
It ia impracticable to carry on this con- 
struction work during the winter, there- 
fore no additional lamps can be installed 
before next séason. 

Yours very truly, 
Board of Water & Electric Light Coma. 


OSCAR E,. BULKELEY, 


Superintendent. 
Received and placed on file. 


REPORTS OF CITY OFFICERS 


es@epeeasvseavee Bese eepnpeeaeeoece 





@esvese ease eveeevptrt@rnnaespeaeaehredsan o 106 


The committee on health to whom was 
referred the communication of thé Health 
Officer relative to the city purchasing and 
maintaining an ambulance, begs leave to 
report as follows: 

We do not favor the purchase of an 
ambulance at this time. 


W. E. AGER, 
A. H. LEONARD, 
F. W. REDFERN, 


Committee on health. 
By Ald. Trager— . 
That the report of the committee be 
adopted. 
Carried. f 


The committee on bonds and contracts 
to whom wag referred the communication 
of the Union Electric Co. asking that their 
license as electrician’s be issued for one- 
third the annual rate, begs leave to re- 
port as follows: 

We recommend that the request of lhe 
petitioners be granted, 


L. E. SANDERS, 
BR. D. KLOCK, 


Committee on bonds and Contracts. 
By Ald. Sanders— 
That the report of the committee be 
adopted. 
Carried. 


The committee on atreeta to whom was 
referred the petition for, paving Pennsyl- 
vania ave., from Main st. to Kalamazoo 
at., the cost to be assessed in five equal 
annual payments, begs leave to report 
as follows: 

We recommend that the petition be 


granted. 
W. T. BRITTEN, 
F. W. REDFERN, 
Oo. C. HOWE, 


Committee on Streete. 
Received and placed on file. 


The committee to whom was referred 
the Industrial School property, relative 
to purchasing same for city hospital pur- 
poses, begs leave to report as follows: 


That the same be referred back to this 
council without recommendation. 


Signed: ; 
F. W. REDFERN, 


D. G. F. WARNER, 
H. A. HAZE, 
J, N. CHURCHILL. 





January 17, 1921, 


By Ald. Howe— 

That the report be received and placed 
on file. 

Carried, . 


MOTIONS, RESOLUTIONS AND _ 
NOTICES. 
By Ald, Leonard— 
Resolved by the city council of the 
city of Lanaging: 


That the city clerk be and he is hereby 
directed to draw an order on the city 
treasurer for the sum of §$10.0k payable 
to the city treasurer and charge to the 


fund for uncollected taxes and abatements,“ 


to pay part of the tax assessed againat 
W. 2 rods of BE. 12 rods of lot 10, block 


Adopted by the following vote: 

Yeas—Ald. Britten, Clapham, Doughty, 
Dymond, Bddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, 
Sanders, Trager—14. 

Nays—None, 


By Ald. Doughty— 


Resolved by the city council of the 
city of Lansing: 


. That the city clerk be and he is here- 
by ected to draw an order on the 
city {treasurer for the-sum of $5.60 in 
favor of Wm. Sanborn, to pay an er- 
roneous scavenger tax against lot 376 
Leslie Park Sub., and charge to the fund 
for uncollected taxes and abatements; 
and the city assessors are hereby directed 
to re-asness gaid sum of $6.50 against lo 
276, Leslie Park subdivision. 


Adopted by the following vote: 


Yeas—Ald. Britten, Clapham, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, 
Sanders, Trager—il4. 

Nays—None, 


Ald. Leonard— 
ee ie city coungil of the 
city of hy de 


That the deficiency of $15.00 in special 
nesesament roll, for opening and exten- 
ing Princeton ave., as reported by city 
assessors this date, be charged to contin- 
gent fund. 

Adopted by the following vote: 


Yeas—Ald. Britten, Clapham, Doughty, 
Dymond, Eddy, Fowler, Howe, Kiock, 
Leonard, Main, McClellan, Redfern, 
Sanders, Trager—14. 

Nays—None. 


By Ald. Dymond— 

Resolved by the city council of thé city 
of Lansing: 

That the city clerk draw an order on 
the uncollected tax and abatement fund 
for $32.61 (the amount of taxes on. an 
$1,800 valuation) in favor of the city 
treasurer for part payment on faxé— on 
land commencing 7 rods weat.@f south- 
west corner Baker st. and Pennsylvania 
ave, 

W. 40.6 ft. 8. 156 feet, EB. 189) fset, N. 
66 feet; W. 115.5 feet, N. 90 feet’ to be- 
ginning; there being no house on this 
2 a previously assessed in July taxes 














January 17, 1921. 


By Add. Dymond— 

That the resolution He on the table for 
one week, 

Carried, 


By Ald. Dymond— 

Resolved by the city council of the city 
of Lansing: 

That the olty clerk draw an order pay- 
able to the city treasurer for the sum of 
$50.16, and chgrge to the uncollected taxes 
" ‘and abatemerit fund to pay an .erroneous 
idewalk tax assessed against 8S. 22 ft. 


“sof lot 14, and N. 22 ft: of lot 18, and the 
- ity aasessors arg hereby directed to re- 


‘assess the said gum of $50.16 againat N. 
44 ft. of lot 14. 


Adopted by the following vote: 


Yeas—Ald. Britten, Clapham, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, 
Sanders, ‘Trager—14, 

Naysa—None. — 


By Ald. Sanders— 
Resolved by the city council of the city 
of Lanaing: 
That the city clerk be and he is hereby 
rected to draw an order on the city 
treasurer for the sum of $657.50, payable 


to the city treasurer and charge to 
the sidewalk fund, to pay sidewalk 
taxes on lots 68 to 4174 inclusive, 


Foster Farm addition and lota 277 to 284 
inclusive, Foster Farm addition, and the 
city assessors are hereby directed to 
spread the aforesaid sidewalk taxes on 
the July, 1921 tax roll. 

Adopted by the following vote: , 


Yeas—Aid. Britten, Clapham, Doughty, 
Dymond, Eddy, Fowler, owe, Kiock, 
Leonard, Main, McClean, Redfern, 
Bandera, Trager—1l4. 

Naysa—None, 


By Alds, Leonard’ and Doughty— 
Resolved by the city councli of the city 
of Lansing: 
That the City Comptroller be and he is 


hereby directed to transfer the following. 


amounts from the contingent fund to the 
credit of ward funds as follows: 
Fourth ward ...c.6200+.-$600.00 
fth ward ....ceeceeeees » 9500.00 
I hereby certify that the above amount 
is available for transfer. 
F. H. PRESLEY, City Comp. 
Adopted by the following vote: 
Yeas—Ald. Britten, Clapham,/ Doughty, 


Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, 
Sanders, Trager—14. 

Naysa—None., 


By Ald Klock— 

Resolved by the city council of the city 
of Lanalng: 

That the city clerk be and he is hereby 
directed t6 draw an order in favor of J. 
W. Marfitt for $3.50 and charge to the 
fund for uncollected taxes and abate- 
menta, tO pay an erroneous scavenger tax 
against lot 40, Farrand Add., and the city 
assessors aré@ hereby directed to assess 
said amount of $3.50 against the follow- 
ing deacription: Com. at gs w corner of 
Clark street and Franklin avenue, south 
7 rods 3 links, west 8 rods, north 12 rods 
10 links, southeasterly on Franklin ave- 

nue to beginning. 


iy 
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Adopted by the following vote: _ 
Yeas—Ald. Britten, Clapham, Doughty, 


Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, | McClellan, Redfern, 
Sanders, Trager—14. 

Nays—None, 


By Ald. Leonard, Doughty, Burgess— 

Resolved by the city council of the olty 
of Lansing: 

Whereas, the football] team of the city 
of Lansing is a body of which we are 
justly proud because of the courteous, 
manly, fairminded and  sportsmaniike 
spirit shown on all occasions by sald 
body, and 

Whereas, the city council wishes to 
recognize services rendered by the foot- 
ball team in bringing credit and honor, 
not only to the Lansing high school, but 
to the city at large as weil, therefore 
be it 

Resolved, that this body express to our 
football team our keenest appreciation of 
the sterling qualities and high ideals of 
the squad, also our best. wishes for their 
future success. 

May this sturdy spirit of manly honor 
continue to bring new ilaurels and awaken 
an ever increasing desire to-attain to 
higher ideals and with all these honors 
won in the game, may there come the in- 
spiration to put the same courageous 
effort into the greater game of life, thus 
bring lasting glory to the citizenship of 
our fair city. 

Adopted by the following vote: 


Yeas—Ald. Britten, Clapham, Doughty, 
Dymond, Bddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, 
Sanders, Trager—14. 

Nays—None. 

By Ald, Howe— . 


Whereas, according to the terms of th 
will of the iate J. H. Moores, the share 
of the estate bequeathed to the city of 
Lansing was to be used in the develop- 
ment and improvement of the parks with- 
in five years after Mr. Moores’ death. If 
the bequest was not so used it war to 
revert to the other two residuary legatees, 
Mr. Howard Moores and Mr. Herbert 
Weel, and whereas 

The said Mr. Howard Moores and Mr, 
Herbert Weed have expressed their wiil- 
ingness tq waive all their rights under 
this clause of the will, therefore be it 

Resolved, that the city attorney be and 
he is hereby instructed to prepare and 
have executed by the other two residuary 


legatees a document in which they will 


forever waive any rights to the share of 

the estate coming *o the city of Lansing. 
Adopted by the following vote: 
Yeas—Ald. Britten, Clapham, Doughty, 


Dymond. Eddy, Fowler, Howe, Klock, 
Leonard, Main, McCieilan, Redfern, 
Sanders, Trager—14. 

Naya—None. , 
By Ald, Howe— 

Resolved by the city council of the 


city of Lansing: 

That the ful; amount of the bequest 
ultimately received from the estate of 
J. H. Moores be placed in a separate fund 
under the control of the city council. 

Resolved further that it is the sense of 
this council! that no part of the original 
beques) be used but that the interest 
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Eddy, Fowler, 





earned each year be placed to the credit 
of the park and cemetery board to be 
used the following year in maintaining 
the parks donated t. the city of Lansing 
by the late J. H. Moores. 
Adopted by the following vote: 
Yeas—-Ald. Britten, Clapham, Doentiis, 


Dymond, Eddy, Fowler, Howe, K1o9ck, 
Leonard, Main, McCleilan, Redfern, 
Sanders, Trager—14. 

Nays—N one, \ 


The following resolution was taken from 
the table: 


_By Aid. Howe— 


Whereas, this council by resolution ap- 
pointed Edward Verlinden, Clarence BE. 
Bement, Ray Potter, J. Edward Roe ani 
R. H. Scott a committee to advise and 
work with the Board of Water and Elec- 
tric Light commissioners in making plans 
for the light and power needs of the city. 

_And whereas; said committee made its 
report to this council on January 29, 1920, 
which report was unanimously adopted by 
this body. 

Now therefore, be it resolved that we 
reaffirm and readopt the resolution of 
January 29, 1920, adopting said commit- 
tee report. 

Adopted by the following vote: 

Yeas—Aid. Britten, Clapham, Dymond, 
Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, Trager 


Nays—Ald. Doughty—1. 
PUBLIC IMPROVEMENT I. 


By Ald. Britten— 

Resolved by the city council of the 
city of Lansing: 

That it is a public necessity, and It is 
hereby determined to pave Pennsylvania 
ave,, from Kalamazoo. street to Main 
street. 

That the city engineer be and hereby 
is directed to estimate the kind and quan- 
tity of materia! to be used therefor, and 
to estimate in detail the probable cost 
and expense of such work and of the ma- 
terials to be used therein, 2nd muke a 
record thereof in his office, and cause to 
be prepared so far as necessary, plans and 
specifications for such work, and to? pre- 
pare a profile of such portion of aaid 
street and report his determination, esti- 
mate and plans to the city council at its 
next regular meeting, or as soon there- 
after as possible, as required by the char- 
ter of said city. 

Adopted by the following vote: 

Yeas—Ald. Britten, Clapham, Doughty, 


Dymond, Eddy, Fowler, Howe, Klo*k, 
Leonard, Main, McClellan, Redfern, 
Sanders, Trager—1lé4, ; 

Naya—None. 

GENERAL ORDER. 
Claims Allowed. 

* Claimant, Endorser. Amt, 
Gordon Plumbing & Heating Co., 

©. TH. HMokkert ..........:; . §$138,.30 
F. J. Blanding Co., O. E. ‘Eckert 17.02 
B’d Water & Elec, Light Com., 

CG Mi, Woklert .......c00es, - 110,78 
Allen & DeKleine, O. E. Eckert 12.16 
Mich, United-Rys. Co., A. Winegar .90 
A. Winegar, A. Winegar De wine 18.02 
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Bishop, Holmes, Hammond & 
Jackson, A. Winegar .i........ 
Mich, Central R. R., A. Winegar 
Springfield Paint & Varnish Co., 
A, WIRGSGE™ c.uds. cece... 
Paragon Refining Co., A. Winegar 
Brown Machine &. Eng. Co., A. 
Winegee % «cos is oe tinceee bao w el 
Fred Leucht, A. Winegar ...... 
George Toman, et al, A. Winegar 
A. C. Sack, et al., A. Winagar. a 
A. J. Edwards, F. A. Schneider 
Lansing State Savings Bank, F, 
A, BeMMOMMer oi sa cie wie ssa Me cce ds 
Lansing State Savings Bank, F. 
A, SCHORR ound be cas cc dua cue 
Mrs. Angine Parsons, F., a 
Behmeldar  ..6 ces s6 bi acc en ; 
Maude Smith, F. A. Schneider. . gs 
City Treas., F. A. Schnelder...,.. 
J. J. Cook, Phoebe K. Pegg...... 
Lansing Floral Co., J. A. Parsons 


January 17, 1921, 


1708.30 
$51.91 


26.00 
65.50 


10.74 
1.25 
611.37 
607.59 
280.18 


3.00 
10.00 


40.00 
33.00 
618.50 
13.16 
8.00 


City Treasurer, F, A. Schneider 11667.50 


Marie Saleska, F. A. Schneider.... 
A. D. Donnelley, et ail., Jos. Beck 
Mich, Childrens’ Home Soc., 
Blanche M. Bennett*.......... 
Prest-o-Lite Service Station, C. 
“WR uk 0: 0:0 Rlese c § pinnae 


‘Cc. J. Bom, Gok. Wee. . . ccic ccc 


& J. Hom, ©. OJ. Wem... shes 
Cc. E. Stabler & Co., J. A. Hum- 
DETER 2c tkbsasais Wh bl < Peas 
St. Lawrence Hoasapital., J. <A, 
BEReTROR oie 4, Pevuesia vk com 
St. Lawrence Hospital, J. <A, 
HUMpPRreP . .5 1.242% caw same cum 6 
Heny Washington, J. A. Humphrey 
Cc. J. Rouser Drug Co,, J. A. 
Humphrey ...tsc clei’. 
F. J. Blanding Co., J. A. Hum- 
phrey.... ppt © 06 ie BO 
Dr, Austin Burdick, J. A. Hum- 
phrey ane Reate st@oatBoevvaeseaasans 
F. N. Arbaugh ©, J. A. Hum. 
pArey “igs... TV aie ws ae a os 
F. J, Blanding - Co., J. A. Hum- 
i. ee a ne a 
Int. Pub. Co., J. A. Humphrey.. 
Milton Shaw, J. A. Humphrey.. 
Ww. W. sammie J. A. Hum- 
DAYS .6n 1.86045) nell oe eee 
Wm. Clark, J. A. Humphrey.... 
Woman's Hospital Aa®’n, J. A, 
FETED OS Ww. OO iets wi wie ss 
Wm. Beden, J. A, Humphrey... 
Velma Garner, et al., J. A. Hum- 
phrey Ce 
Wm, Beden, J. A. Humpnhrey.... 
R, W. Smith, et al., H. L. Bancroft 
Dubois & Hughes, H. L. Bancroft. 
So. Lansing Hardware Co., H. L, 
Bancratt _ . ..6 cp} san ass ¥2 i. 
Sadler & Son, H. L. Bancroft.... 
Norton Hdw. Co., H. L. Bancroft 
Briggs Co., O. HE. Eckert....2,.. 
E. J. Noyce, O. BE. Eckert...... 
F. Burgess, ét al,, O. KB. Eokert.. 
Hager Lumber Co.,, O. B. Eckert.. 
Weatern nisi Tel. Co., O. B. Eek- 
ert . @erpeaeeaeeae a» @rPeReatdos 
Townsend '& Shuttleworth, Oo. B. 
HOGROTE ype ec one ve be A ee 
Paragon Refining Co., O. &. Bokert 
Rikerd Lumber Co., 'O. BH. Rokert 
Wm, Clark, A. Seymour.,........ 
Hoyt Woodman, H. L, Bancroft., 
W. J. Porter, H. L. Bancroft.... 
Cc, H. Shipman, John 8S. Bennett 


8.20 
117. 46 


623.99 


1.85 
2,75 
25.00 


64.25 
150.00 


158.50 
9,00 


43.71 
20.77 
16.00 

3.00 


- 46 
33.00 
20.00 


65.76 
1.00 


2.70 
18.20 


228.50 
154.05 
834.48 

26.17 


$8.35 
$2.31 
19.68 
420.63 
5777.32 
860.93 
1.00 
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Alyce C. Rhoads, J. A. Parsons... 4.006 Leonard, Main, McClellan, Redfern, 
John Farrell, W., C. Hinman...... 6.90 Sanders, Trager—14, - a 
_ Geo. Hagamier, C. E. Cady...... 7051.71 Nays—None, ‘ 
Adopted by the following vote: Counefl adjourned. 
JUDSON A. PARSONS, 
Yeas—Ald. Britten, Clapham, Doughty, City Clerk, 
Dymond, Hddy, Fowler, Howe, Klock, City clerk’s office, Jan, 17, 1921, 
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PROCEEDINGS 


OF THE 


CITY COUNCIL 


OFFICIAL 





Official Proceedings, Monday, January 24, 1921. 


City council rooms, 
Lansing, Jan. 24, 1921. 
The city council met in regular session 
and was called to order by Mayor B, A. 


Kyes. 

Roll call: 

Present: Ald, Britten, Burgess, Clap- 
ham, Doughty, Dymond, Eddy, Fowler, 


Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager.-—~16, 

Absent: Ald. Avery.—1l 

The record of the previous session was 
approved as printed, 


PETITIONS AND COMMUNICATIONS. 


Dell & Huber applied for licenge to con- 
duct a pool room at 307 E. Michigan ave. 

Referred to committee on bonds and 
contracts. 


The Pennsylvania Construction Co., of 
Marietta, Penn., gubmitted prices for can- 
vas folding voting booths 38 ft. by 8 ft., 
€ ft. 3 inches high with 12-inch shelf at 
$8.40 each. 

Referred to committee on supplies. 


A communication was received from 
Mayor Thompson of Chicago relative to 
American Good Roads Congreas and Good 
Roads show te be held in Chjcago, Feb. 
9 to 12, 1921. 

Received and placed on file. 


A communication was received from G. 
Burton Harrig relative to an error in as- 
sessing a sidewalk tax of $19.26 against 
E. 7 rods of lot 1, block 159 on south 
side of Hilledale sat. 

Referred to committee on sidewalks. 


A communication was received from tbe 
Michigan Public Utilities Commission rela- 
tive to the appointment of a gas tnapector 
by the oity. 

Received and placed on file. 


The Board of Health submitted a iease 





for one year of house at 1111 S. Cedar st. 
at $600 to be used as Detention Hospital 


‘in addition to present quarters, 


Referred to committee on health and 
city attorney. 


City council, 
Lansing, Michigan. 

Gentlemen—We hereby request that the 
room in the northeast corner of the base- 
ment, formerly used for a comfort station 
be given to us for use in storing our 
lamps and records. Thesa are now stored 
in the hallway where the space is very 
much limited. Furthermore, we under- 
stand that this hallway is desired for 
other uses. 

* Yours very truly, . 
Board of Water & El. Lt. Commissionera. 
OSCAR ©. BULKELBEY, 
Superintendent. 


Referred to committee on public build- 
ings. 


The mayor and city council: 

Dear Sirs. I wish to call your attention 
to the investigation of police officers being 
assigned to the collection of dogs. 
We find one intance, a family who give 
thelr name as Rose Manning, a Pollsh 
lady, living at 928 Grove street, This 
lady informed the officer she has a dog 
which the city paid taxes on last year 
and she also expects that they are going 
to do the same this year. 

I have taken the matter up with Super- 
intendent Lord who informs me the city 
pays for her gas, electric light. water and 
and are now furnishing her with some 
Coal. . 


Very respectfully, 


ALFRED SEYMOUR, 
Chief of Police. 


Referred to committee on ways and 


means. 


~ 
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Lansing and the same to be charged to the 
seventh ward highway fund, in the sum 
of $1,000, which amount the treasurer 
shall credit to the amount of tax assessed 
to each person assessed in said district 
for said improvement ratably on the same 
basis ag the same has been assessed, That 
in vasa any person has previously pafd 
said tax as assessed, that he be given 4 
eredit of the amount so pald that he would 
be entitled to under this resolution and 
that an order be drawn in favor of such 
person reimbursing him in the amount 80 
paid, in excess of the amount which he 


otherwise would pay as provided in. this 


resolution. 

- Resolved further that the city treasurer 
collect the remainder of said tax from 
the persons so assessed free of any pen- 
alty provided same is paid on or before 
tthe 28th day of February, 1921. 

Adopted by the following ‘vote: 

Wéas—Ald. Britten,’ Burgess, Clapham. 
Doughty. Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Redfern, 
Sarders, Trager.—15. 

+ oe 

Ald. Doughty— . 

Oe iota by the sity council of the city 
of Lansing: ‘ ' 
-‘Mhat the mayor and city engineer, be 
sent to Chicago to attend the American 


‘Good Roads Congress, Feb. 9 to 12, and 
‘their éxpenses charged to contingent fund. 


' Adopted by the following vote: 
Yeas—Ald. Britten. Burgerss, Clapham, 

Douchty,. Dymond, Eddv, Fowler, Howe, 

Klock, Leonard, McClellan, Redfern, 


ra ger.—13. 


‘Nays—Ald. Main, Sanders.-—2. 


. 


+ Resolved hy the city council of the 


_caity of Langing: 


That Wm. Howe be. permitted to aell 
amall articles from house to house in 
the city without charge. 

. Reason—Old and deaf.. 


-Yeas—Ald. Britten, Burgess, Clapham, 


‘Doughty. Dymond, Eddy, Fowler, Howe, 


Klock, Leonard, Main, McClelian, Redfern, 
Sanders, Trager.—15. 
Nays—None. 


By Ald. Doughty— 

Resolved by the city council of the 
eity of Lansing: : 

That the sum Of $500 be and hereby is 
transferred from the contingent fund to 
credit of fund ‘‘One M,”? Health Dept. This 
being fund provided to take care of ex- 
pense of nurse, and cHnic for crippled 
ehlidren, 

Yeas—<Ald. Britten, Burgess, Clapham, 
Doughty. Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Redfern, 
Sanders, Trager.—15. 

Nays—None. 


By Ald. Leonard— 

Resolved by the city council 
eity of Lansing: 

That the city treasurer be and is here- 
by authorized and directed to collect 
taxes up to and including February 28, 
1921, without additional penalty or ex- 
pense to the taxpayer other than. at 
present. . 
' Yeas—Ald. Britten, Burgess, Clavham, 
Doughty. Dymond, Eddy, Fowler, Howe, 


of the 
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Klock, Leonard, Main, McClellan, Redfern, 
Sanders, Trager.~—~165, 
Nays—None. 


ORDINANCES. 

The following ordinance introduced by 
Ald, Doughty, was read a first and second 
time by its title and referred to the com- 
mittee on ordinances: 

An Ordinance providing for the appoint- 
ment of a city gas inspector, defining 
his powers, duties, and compensation. 

Be it, ordajned by the city counci!! of 
the city of Lansing: 

Section 1. That # shall be the duty 
of the mayor, by and with the consent 
of the city council, on the first Monday 
in May of each year, or as s0on there- 
after as may be, to appoint a city ‘gas 
inspector, who shall hold his office dur- 
ing the pleasure of the mayor, and if 
required by the city: council of the city 
of Lansing to furnish a satisfactory bond 
in such sum and with such sureties as 
may be approved by the city council, 
conditioned that he will faithfully com- 
Ply with the city charter and ordinances, 
and falthfully discharge his duties aa 
city gas inspector. 

Section 2. It shall be the duty of the 
city gas inspector, under the directions 
of the Michigan Public Utilities Commis- 
sion and the city council of the olty of 
Lansing, to inspect the quality and pres- 
sure of gas furnished by the Lansing 
Fuel & Gas Company, its successors and 
assigns, which inspection shall be made 
by the sald gas inspector in accordance 
with the requirements of the said Michi- 
gan Public Utilities Commission, and 
make a report of sych inspections as may 
be _required by Ahe Michigan Public 
Utilities Commission and the city counci} 
of the city of Lansing. 

Section 8. The salary of the sald 
city gas inapector may- be made by the 
city cbuncil of the city of Lansing, sub- 
ject to the approval of the Michigan 
Public Utilities Commission, and paid by 
the Langing Fuel & Gas Company. 

Section 4. The city of Lansing shall 
provide said city gas inspector with a 
suitable place to work and with proper 
instruments for testing the quality and 
pressure of gas. : 

Section 6, Ordinance No, 65 of the 1918 
compilation, and any. other. ordinance, or 
parts of, ordinances inconsistent herewith 
are hereby repealed. : 


GENERAL ORDER. 
Claims Allowed. 


Claimant. Endorser. Amount. 
Phil Warren, O. E, Eckert......$221.35 
Miller Coal Co., O. EB. Eeckert.... 12.00 
Townsend & Shuttleworth, 0. KE. 

pl ee ee eee oe ee ee 8.47 
Barker-Fowler Co., Q. E. Eokert.. 3.85 


The Brigga Co.,-O0. BH. Eckert.... 881.64 


Mich. Brass & Iron Co., O. E. 

MRGOFE oo: le coe ogi yok: cea * 20 
Hawkes Tire & Rubber Oo., 0, E. 

BOKGTt . «i... no es MOORE. csv coun 1.76 
wohn Bray, O. BE. Bekert........ 288.05 
Buffalo Springfield Roller Co., O. 

RB. Eckert #206 cistel@ aw wees eferoa 68.50 
Citizens Tel. Co., O. Hi Bekert.... 6.00 


F. Burgess, et al,, O. B. Eckert... 717.20 

Cc. J. Rouser Drug Co,, C, T. Lord = 1.42 

Lansing Blectrio Eng. Co., C, .F - 
Lord e« see eee ese eases eevee eseeeton 


January 24, 1921. 


Ca 


d Archives - 


‘ol 
oe 


5 
2 
a 
= 
oO 
aL 
oe 
Y 
© 
Lae 
fe) 
ia 
4 
Cc 
0 
[@)) 
£ 
2) 
S 
[au 
— 
ra 
(e) 
yD 
Be 
O 
o 
p= a | 
— 
ue 
O* 
a 
(Ss) 
a 
fe) Le 
cl 
jo i 
oO 
Zi 
= 
oO 
po 
(e) 
eS 
& 
Ko) ] 
(S) 
<x 
* 











"Be ay 4\iee eorneneeene 
a E anced Boa Ge kt Lord 
Norton Hardware Co., C. T. Lord 
J. Stahl & Son, C. T. en 
_ National Biscuit Co., C. T. Lord.. 
Mills Dry Goods Co., C.)T. Lord.. 
Social Service Center, = T. Lord 
FN. Arbaugh Co., C. T. Lord.... 
E. VanBuren, C. TT. Lord........ 
Cc. J. Rouser Drug Co., C. T. Lord 
National Grocer Go,, C. T. Lord.. 
Lansing Creamery Co., C. TF. Lord 
_ Lansing Pure Ice Co, C. T. Lord 
 N. H. Winans Sons, C. T, Lord.. 
‘ Jarvis-Estes Co, C. T. Lord...... 
, Mich. Butter & Egg Co., C. T. 
. =. . Lord aa eoe tere ewan evraeese eaters sane 
_ Pierce & Hobart, C. T. Lord..... 
Social Service Center, ce T. Lora 
Capital City Lumber Co,, C, 
rd ae aascaee ee neaeaeaesn oes e Cerpa 
Dancer-Erogan Co., C. T. Lord... 
A. C. Sack, et al., A. Winegar... 
Geo. Toman, et al., A. Winegar.. 
Health Dept., J. A. Humphrey.. 
VanDervoort Hardware Co., J. A. 
.* Humphrey PL ee = eC a ee 
Wm. Clark, J. A, Humphrey..... 
H. Washington, J. A, Humphrey. 
H. F, Heath, J. A. Humphrey..:. 
Lansing Valcanizing Co., J. A. 
Humphrey ee BPeavue se Merve sv atn as 
oH. J, Caulkins & Co, J. A. 
; WEUPOD EO cn a Oe ow Fags 5 0 cee 
8t. Lawrence Hospital, J. A. 
7 Humphrey o. ee etetea ar eraee aes 
_ Wynkocp, Hallenbeck, Crawford 
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3.86 
27.82 
1.56 
8.89 
6.89 
.80 
4665.00 
6.97 
12.86 
1.64 
8.16 
.80 
'.90 
70.00 
32.90 


46.90 
1.30 
46.86 
10.96 
7.60 
538.82 
594.97 
21.86 


3.00 
x.00 
9.00 
2.00 
2.50 
48.06 


13.00 





Co., J, A. Humphrey. ee 5 eee ee m4 9.15 3 = 


Velma Garner, et al, J, oa 52.56 ind 


Humphrey sa @#ervoecrvoeoserescer sone aessy 
1, ~ = a ; 


























F. J. Blanding Co., H. L. Bancrott 
American Fiorist, H. L. Bancroft 
The Briggs Co., H. lL. Bancroft... | 
F. C. Strudley & Son, H. L. Ban- 
croft Be eo Pete ere ee ee tnaveee see 20.42 - 
G, E. Hayden, H, L. Bancroft... 24.48 © 
R, W. Smith, et al., H. L. Ban- hy 
croft oe ete eee eae ner eaereesneeaseore 2938.78 
Wm. Clark, A. Seymour ...... 8.00 
CC. J. Pox, & J: Boe. . a5: oosooud. | SESE 
Gardner Ptg. Co., Phoebe K. Pegg 68.50 © 
Bement Stove Repair Co., A. Mc- 
| ae eee ee 1.65 | . 
Gardner Ptg. Co., J. A. Parsons. 16.75 "> 
A, DD. Donnelley, et al., Joseph “ a 
Beck os teveéevannvonan aa 9 o%e eoenen 117.46 
J. J. Cbvok, Geo. R. Pegg.......». 428.64 
Ernest Runnels, A. Winegar...., 208.12 
N. Y. Central R. R., A. Winegar. 186.06 
M. C. R. R,, A. Winmegar.......... 89.00 — 
City Treasurer, F. A. Schneider.. 118.75 — 
City Treasurer, F .A. Schnelder.. 21.00 
Dudley Paper Co., D. G. F. Warner 17.85 
Adopted by the following vote: J 
Yeas—Ald. Britten, Burgess, eee 
Doughty, Dymond, Eddy, Fowler, H 
Klock, Leonard, Main, McClellan, oa $ 
fern, Sanders, Trager—15. ‘Ez 
Nays—0, 7 





Council adjourned. 


JUDSON A; PARSONS, : 
. City Clerk. a 
City Clerk’s Office, Jan. 24, 1921. 
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Official Proceedings, Monday, Lune 31, 1921. 


City Council Rooms, 
Lansing, January $1,~1921. 

The olty council met in regular gession 
ang was called to order by Mayor B. A. 
Kyes. 

Roll call: 

Present—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager—16. 

Absent—-None. : 


The record of the previous session was 
approved as printed. 


PETITIONS AND COMMUNICA- 
TIONS. 


A petition was received asking that 
Pennsylvania avenue, from Cedar river 
to Mt. Hope avenue, be. graded. 

Referreq to committee on streets. 


A petition was received asking that 
Kalamazoo street, from old city limits to 
Hayford avenue, be graded and graveled. 

Referred td committee on asatreets. 


A coOmmunication wae received from 
Jerome E. Waggoner, mfyor of the city 
of Mason, thanking the city for heip 
given by the Lansing fire department at 
their schoolhouse fire. 

Recelved and. placed on file. 


A communication was received from the 
secretary-treasurer of the Michigan Bee- 
keepers’ Association, enclosing copy of 
resolution passed by the association 
thanking the mayor and other city offi- 
cialis for the use of the council chamber 
and other courtesies extended during their 
recent annual meeting. 

Received and placed on file, 


Glenn Servis filed a claim for $3.00 for 
cost of repairs to tire punctured, said to 
be caused by driving into a hole in the 


pavement in the 300 block on / Ottawa 
street. . 

Referreg to committee on“city affairs 
and city attorney. 


The Korff Mfg. Co. of Lansing made an 
offer to furnish voting booths to the city 
fgr $13.50, sheet metal covered booths, 
and $10 for skeleton booths. 

Referred to committee on supplies, 


STATE OF MICHIGAN. 

In‘ Justice Court before Richard Rauda- 
baugh, Justice of the Peace for the City 
of Lansing in Ingham County. 

The Péople of the State of Michigan 
ex. rel. 

The City of Lansing, 

A Municipal Corporation, 

va. 
Louis Neller, 

Respondent. 

Now comes said respondent, Louis Nel- 
ler, by Brown and Kelley, his attorneys, 
an@ moves that the complaint in sald 
cause and the proceedings therein be dis- 
missed and the respondent discharged 
therefrom, and judgment of acquittal en- 
tered, 

This motion is based upon the files and 
records in said cause and upon the fol- 
lowing reasons: 

First, That the section of the City Char- 
ter upon which 
and prosecution in this cause were 
founded was and is ice and of no force 
and effect. 

Second, That upon the facts and evi- 
dence presented before said court upon 
the prior trial and hegring of said cause 
it conclusively appeared therefrom that 
saiq Louis Neller was not guilty of any 
misdemeanor as charged against him; 
and further that he was and is not 
guilty of any crime whatsoever in rela- 
tion to the transactions involved in sald 
cause. 

Fourth, That on or about July 16, 1920, 


the complaint, warrant.. 
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ys plaint and warrant made and issued of our state bearing thereon. 
‘’ against said Louis Neller upon the action In 1909 the legislature of the state of” 
of record taken by this council have been Michigan passed an act known as the 
[ dismissed and the prosecution thereon Home Rule Act for Cities. C. L. of 1915, 
discontinuegq and said Louis Neller dis- Sectlon 3306, Sub-division_ provides that 
charged therefrom; the city charter shall provide “For tne 
And whereas, it appears from the in-  leyy, collection and return of state, 
vestigations following the commencement county and school taxes in conformity 
( of such prosecution, and whereas it now with the general laws of the state,” 
appears finally and conclusively that said Subdivision O of the pone act provides, 
i Louis Neller was not guilty of any un- “The subjecta of taxation for munlcipal 
lawful conduct ag charged agalnst him purposes shall be the same for state, 
and that such prosecution was without county and school purposes under the 
foundation upon the law and the facts#® general law.” 
i Therefore be It Resolved, That the pre- So the question now raiseq is, is the 
vius action of this council] in recommend- 4%, which in the charter is called a 
; ing such prosecution be and the same penalty, in conformity with the general 
is hereby rescinded, and the charges of laws of the state? Under the heading of 
criminal misconduct made against said “The Collection of Taxes,” as laid do 
. Neller as the same appear of record are in our statutes, we find the following: 
hereby withdrawn and the record in re- (Section 45, being Sec, 4041 C. L.) “All 
spect: thereto expunged. taxes shall be collected by the severa! 
i ; township and city treasurers before the C 
By Ald. Doughty— ist day of March in each year.” In con- q 
That the resolution be referred to the’ struing this section of the statute we S 
i clty attorney. have to take in the history of the legis- D 
) Carried. lation in relation thereto. In the history © 
1 thereof we find that the orlginal act of = 
\ ia REPORTS OF CITY OFFICERS. 1869 required the collection of taxes and 4 
; the payment of state and county taxes 7 
Ps The report of the seater of weights and to the county treasurer on or before the @ 
| measures for the week ending January lst day of February, but provided for = 
4 29, 1921, was received and placed on file. extension of time by the board of super- = 
visors, townshtp board or city council. 3) 
Frieda A. Schneider, Treasurer of the City The acts of 1882, 1885 and 1899 con- 2 
of Lansing, Michigan. tained virtually the same provisions, but 6. 
} Dear Madam: prohibited the extensions by the board of © 
4 In response to your request for an opin- supervisors. The act of 18691 resembletd “ = 
in ion upon the action of the city council the last three acts in its provisions, but = 
| of date January 24th, in relation to their Said nothing about extensions by the : 
i passage of a resolution requesting that no board of supervisors. The present laws, 
| penalties be added upon the collection of as heretofore stated, fixed March lst as 
taxes until and includi February 28th, the Mmit ang dropped al’ provisions as 
, I submit the following: to the extension of time. 
Our charter, being Section 147, pro- In consideration of the foregoing, I am 
vides that “If any taxes shall remain un- constrained to the opinion that Section 
collecteq after the 31st day of January 45 of the tax law last referred to is 
H) each year, the city treasurer shall there- not only a Imitation fixed in which taxes 
1 after collect 4% penalty thereon, and all shall be paid, but is a grant to all peo- 
| such penalties so collected shall be ple of that time in which to pay +heir 
. ¢redited to the Contingent Fund.” This taxes, The statutes of the state of 
y was the clmuse in the charter which the Michigan also provide, being Section 44 
i. city council sought to obviate, the rea- of the act, for the fees that shall be 
| 
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tried before sald Justice and a jury, re- 
sulting in a mis-trlal upon a disagree- 
ment of the jury, and that since said 
date no further proceedings have been 
faken in regard thereto. 

That under the facts and the law as 
they exist in relation to the transactions 
involved in said cause, any further pro- 
ceedings in an effort to prosecute the 
Same would result in useless expense to 
the City of Lansing and the public funds 
thereof. f 

BROWN & KELLEY, 

Attorneys for Respondent, Louis Neller, 


By Ald. Dymond— 

Whereas, upon motion made and filed 
by and in behalf of Louls Neller, a copy 
of which is hereto attached, the com- 


son and cause which prompted them in 
their action, as everyone knows, being 
the present financial conditions, brought 
about by the sudden and unexpected de- 
pression in manufacturing lines, and the 
continuation of the high cost of Hving 
and general expenses. In other words, 
it was more of a humanitarian act than 


the matter involved in said cause was 
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an act to undertake to overrule the pro- 
vision of the charter. Clearly, I want 
it understood that the city councll has 
ro authority to legally over-ride any of 
the acts of the ¢ity charter, unless such 
act is illegal or in contravention of the 
constitution or statutes of the state of 
Michigan. I wish, however, to state that 
the council having taken the action it 
did would relieve you of any legal re- 
sponsibility should you comply therewith, 
as that act of the charter is not a penal 
act and relates entirely to the funds that 
go into the city treasury, to-wit, the Con- 
tingent Fund, 

There is very good reason to believe 
that the charter act heretofore referrag to 
requiring a 4% penalty is illegal and’ un- 
warranted and in support of that I would 
briefly make mention of some of the laws 





charged by the treasurers when collected. 
These fees go to the treasurer in pay- 
ment for services, he having no other 
salary. It also provides that if they are 
not paig within a certain time that the 
fee for collection shall be raised, but in 
addition thereto, 1t requires that the treas- 
urer shall give personal notice to the par- 
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ties and go to considerable expense in re- 
lation thereto, none of which is required 
by our city treasurer, Our city treasurer is 
paid a salary, which salary is raised by 
general taxation and provided for in the 
budget as made up by the clty council, 
so the taxpayers of the city of Lansing 
have paiq the percentage for collection 
of taxes by direct taxation, and should 
an additional fee be placed upon them 
for the collection of taxes, it would be a 
clear case of double taxation. The clause 
in the charter reads that they shall pay 
4% penalty; if this would be considered 
@s a penaity in the nature of a punisn- 
ment, I would have no hesitancy in de- 
claring the same illegal ang void, for 
there is no authority 8 such a proposi- 
tion, either in our constitution or statutes, 
To give it the most liberal construction 
would be to call it a _ collection fee, 
although I am not certain that the courts 
would be as liberal in the matter. Con- 
sidering it as a collection fee, it is also 
very doubtful if the same is authorized 
by the statute in relation to taxation and 
the Home ‘Rule Act, for, as heretofore 
stated, the people have paid for the, col- 
lection of their taxes by direct taxation, 
and this is simply an additional burden, 


“and the law gives them until the 1st of 


March in which to pay their taxes, 

It will also be remembered that this 
4% penalty is to be paid into the contin- 
gent fund of the city, and is to be purely 
a city matter, one in which our city coun- 
cil would be justified, if they thought a 
tax had been illegally assessed, in taking 
the funds therefrom and remitting to the 
party who had been illegally or unjustly 
assessed, and by thejr actions they have 
simply remitted this amount before the 
same was paid. 

In conclusion I wish to say that tne 
question of the legal status is one on 
which attorneys might differ, and can only 
be settled by an opinion of. the Supreme 
Court, but, as heretofore stated, I think 
that you could safely proceed along the 
lines indicated by the council, although 
not being legally bound so to do until 
the said section of the charter had been 
passed upon by the court. 

Very respectfully, 
r D. G. F. WARNER, 
* City Attorney. 


Hon, Mayor and City Council, 
Gentlemen: 

We respectfully request that the mayor 
cail a-joint meeting of the City Board of 
Health with the Health Comniittee, Ways 
and Means Committee, and the Salary 
Committee of the council at an early 
date, to consider salaries of the Health 
Department employes and other matters 
for the coming year. 

Respectfully submitted, ° 
JASON E. NICHOLS, 
Pres, City Board of Health, 


Mayor appointed next Wednesday eve-»> 
ning at 7:30, for a meeting of these com- 
mittees at his office, 


REPORTS OF COMMITTEBS. 

The conimittee on bonds and contracts, 
to whom was: referred the application of 
Dell & Huber for license to conduct a pool 
room at $07 E. Michigan avenue, begs 
leave to recommends as follows: 

& 


t 
2 
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license be 


We recommend that the 
granted. 
L. E. SANDERS, 
BH. D. KLOCK, 
E. 8S. AVERY, 
Committee on Bonds and Contracts. 


By Ald, Sanders— oa 
That the report of the committee “be 

adopted. rd Pi) 
Carried. 


The committee on public buildings, to 
whom was referred the communication of 
the Board of Water and Electric Light 
Commission relative to the board using 
the room in the northeast corner of the 
basement formerly used as a comfort ata- 
tion for storage purposes, begs leave to 
report as follows: 

We recommend that the petition be 
granted. 

E. § AVERY, 

G. R. EDDY, 

ELMER CLAPHAM, 
Committee on Public Buildings, 


By Ald. Avery— 

That the report of the committee be 
adopted. 
' Carried. 


The committee.on sidewalks, to whom 
was referred the communication of G, 
Burton Harris. relative to a sidewalk tax 
assessed againat his property in error, begs 
leave to report as follows: 

We find that this tax should have been 
assessed ‘igainst west 3 rods of lot 1, block 
159, 

G. R. EDDY, 

E. D. KLOCK, 

Ss. S. MAIN, 

Committee on Sidewalks. 

Receiveq and placed on file. 


The cOmmittee on ‘streets, to whom was 
referred the petition to grade Pennsylvania 
avenue from Mt. Hope avenue to Cedar 
river, begs leave to report as follows: 

We recommend the petition be granted. 


W. T. BRITTEN, 
F. W. REDFERN, 
O. C. HOWE, 
Committee on Streets. 
Received and placed on file. 


The committee on city affairs, to whom 
was referred the claim of Earl J. Rogers 


for $51.46 for damage to his car said to~ 


have been run into By a car used by the 
Public Works Department, begs leave ™ 
report as follows: 


We recommend that the claim be aor 


allowed. 
JOHN McCLELLAN, 
Cc. H. BURGESS, ©. , 
BE. S. AVERY, t 
Committee on City Affairs. 


By Ald, McClellan— 

That the report of the committee be 
adopted. 

Carried. 


The committee on city affairs, to whom 
was referred the communication of the 
city attorney relative to the damage guit 
of Frank Stevens, begs leave to report as 
follows: 

“We reoommend that' Dean Kelley be 
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appointed attorney in this matter to aid 
Asaistant City Attorney Black in the de- 
fense of this suit. 
JOHN McCLELLAN, 
Cc. H. BURGESS, 
E. 8S. AVERY, 
Committee on City Affairs. 
By Ald. McClellan— 
That the report of the committee be 
adopted. 
Carried. 


The committee on ways and means, to 
whom was referred the communication of 
the chief of police relative to a certain dog 
tax, begs leave to report as follows: 

We recommend that the tax be collected 
in the usual manner as required by law. 

OSMOND C. HOWE, 

JOHN McCLELLAN, 

W. T. BRITTEN, 
Committee on Ways and Means, 


-By Ald. Howe— 

That the report of the committee be 
adopted. 

Carried, 


The committee on city affairs, to whom 
was referred the claim of Geo. Fillingham 
for damages in the sum of $1000, begs 
leave to report as follows: 

We recommend that the claim be not 


allowed, 
JOHN McCLELLAN, 
Cc. H, BURGESS, 
E. 8. AVERY, P 
Committee on City Affairs, 


By Ald. McClellan— ‘ 
That the report of the committee be 
adopted. 
Carried. 


The committee on ordinances to whom 
was referred the ordinance providing for 
the appointment of a gas inspector, defin- 
ing his powers, duties and compensation, 
beg leave to report as follows: 

We recommend that the substance of the 
ordinance be passed as a resolution. 


JOHN McCLELLAN, 
A. E. DYMOND, 
Oo. C. HOWE, 
Committee on Ordinances. 
Received and placed on file. 


The committee on supplies to whom was 
referred the proposition of buying yoting 
booths, begs ifeave to report as follows: 

We recommend that the Superintendent 
of Public Works purchase the necessary 
number of voting booths from the Korff 
Manufacturing Co, of this city in accord- 
ance with their offer, viz: sheet metal cov- 
ered booths, $13.50 each: skeleton booths, 
$10.09 each. in lots of not less than fifty. 

H. 8. FOWLER, 

| @ R. EDDY, 
A. E. DYMOND, 
Committee on Supplies, 


( BY Ald. Fowler— 

That the report of the committee be 
adopted. 

Carried. 


To the Honorable Mayor and City Coun- 
cil. 
Gentlemen: 
A very serious situation confronts the 
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city In the matter of garbage disposal. 

For some time past the American RBi- 
Product and Chemical Co. have not been 
making disposition of garbage delivered 
to them and it was deemed advisable by 
the council to forfeit and cancel their 
contract. ~ 

There_is not sufficient space on pres- 
ent scavenger grounds to care for enough 
hogs to clean up garbage, and it is there- 
fore imperative that a farm of 160 or 200 
acres be purchased easily accessible to 
the city, properly. equipped and super- 
vised, if the council desires to continue 
the disposal of garbage by feeding to 
hogs. 

Your committee have several farms un- 
der conaideration that are ideally located 
and within reasonable distance from city, 
and we recommend that contract be euu- 
tered as speedily as possible for pur- 
chase of one of these so that no time 
may be lost in properly equipping and 
adapting it to our use. \ 


Respectfully submitted, 
. R, EDDY, 
A, H. DOUGHTY, 
; 8. 8. MAIN, 


Committee on Garbage. 
Received and placed on file. 


BONDS APPROVED. 


The dray bond of Jos. R. Roundtree 
as principal with S. W. Downer ang C. 
E, Warren as sureties, was approved. 

The canvasser bond of Walter Hirschy 
as principal with Globe Indemnity Co. 
ap surety, was approved. 

The junk dealer bond of John Fouts as 
principal with L. H, Cahill and Guy M., 
Hall as sureties, was approved, 

Tfie dray bond of Nelson & Langdon 
as principal with J. E. Holmes and L. 
J. Campeau ag sureties, was approved. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Davghty, Dyménd, Eddy, Fow- 


ler, Howe, Klock, Leonard,, Main, Mc- 
Clellan, Redfern, Sanders, Trager—16. 
Nays—None, 


MOTIONS, RESOLUTIONS AND 
NOTICBs. 


By Ald. Doughty— 

Resolved by the city council-of the city 
of Lansing: > 

That the city clerk be and he is hereby 
directed to draw an order on the city 
treasurer payable to E. C. Thayer for the 
sum of $3.50 ang charge same to the 
fund. for uncollected taxes and abate- 
ments, to refund an erroneous scavenger 
tax assessed against lot 48, Leslie Park 
Sub., ang the city assessors are hereby 
directeG to re-assess said sum against lot 
48, Ullrich’s Sub. of outlot A, Leslie Sub., 
on the July tax roll. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Ciapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Me- 
Clellan, Redfern, Sanders, Trager—16. 

Nays—None. ; 


By Ald. Hady— 

Resolveqg by the city council of the city 
of Lansing: 

That the city clerk draw an order pay- 
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abte to G. B. Harris for the sum of 
$19.25 and charge to the uncollected taxes 
and abatement fund to pay an erroneous 
sidewalk tax assessed against east 7 
rods of lot 1, block 168, and the city 


assessors are hereby directed to assess. 


the said sum of $19.25 against west 3 
rods of lot 1, block 168. _ 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mce- 
Clellan, Redfern, Sanders, Trager—16. 
Nays—None. 


By Ald. Clapham— 
Resolved by the city council of the city 
of Lansing: 


Whereas, The election law requires that 
all ballots be printed and in the hands of 
the city clerk at least 12 days before the 
election Hilection this year being Monday 
the 4th day of April, all ballots muat be 
printed and in the hands of the clerk for 
the purpose of distribution to absent 
voters by Wednesday, the 23rd day of 
March, 1921 and 

Whereas, It is necessary that all peti- 
tions for city offices be filed prior to -this 
date and in order that the necewsary steps 
as required by the city charter for the fil- 
ing of petitions and arranging the names 
on the ballots, it is necessary that a day 
be fixed for filing of petitions. 

Therefora® be it resolved Dy this council 
that all petitions for any and ali offices 
shall be filed in the office of the city clerk 
on or before Friday, the llth day of 
March, 1921, and that all amended peti- 
tions, if any, shall be filed in said office 
not later than 4 o’clock p. m. Saturday, 
the 12th day of March, 1921, and that the 
day for the designation of the’ place on 
the ballot for the respective names shall 
be Thursday, the 17th day of March, 1921, 
at 10 o’clock in the forenoon of said day 
at the office of the city clerk. 

Adopted by the following «vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 
lan, Redfern, Sanders, Trager.—16. 

Nays—None, 


By Ald. Bddy— 

Whereas, It has been determined to 
continue the feeding of garbage to hogs, 
and. ay ; 
Whereas, The present location is not 
sufficiently large to adequately dispoge of 
all garbage collected now therefore, be it 

Resolved, “That the city enter into con- 
tract to purchase the farm Known as the 
“Graham Farm," of 120 acres in town- 
ship of Delta for the sum of $15,000 and 


charge same to the Garbage Disposal 
Fund. 
Adopted by the following vote: 
Yeas—Ald. Avery, SBritten, Burgess, 


Clapham, Doughty, Dymond, Bddy, Fow- 

ler, Howe, Klock, Leonard, Main, *McClel}- 

lan, Redfern, Sanders, Trager.—16, 
Nays—None. 


By Ald. Doughty— 

Resolved by the city council of the city 
of Lansifig: 

That in accordance with Sec. 102 of the 
charter the following Aldermen be elected 
as membera from Lansing on the Board 
of Supervisors for Ingham county: 
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E. D. Klock, W. T. Britten, 5H. S. 
Avery, O. C. Howe, W. E. Trager, A. EH. 
Dymond, C. H. Burgeas, S. S. Main. , 

And the city clerk be and he hereby is 
directed to certify same to clerk of county. 

Adopted by the following vote: 

Yeas—Ald. Avery, ‘ Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 
lan, Redfern, Sanders, Trager.—16. 

Nays—None. " ° 
By Ald. Fowler—— 

Resolved by the city council of the city 
of Lansing: 

That the Superintendent of Public 
Works is hereby instructed te purchase 
one hundred election booths of the Korff- 
Mfg. Co., at price submitted and cost of 
same be charged to the election fund. 

Adopted by the following vote: 4 

Yeas—Ald. Avery, Bitten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McCl}el-- 
lan, Redfern, Sanders, Trager.—16. 

Nays—None. 


By Ald. Redfern and Burgess— 

Resolved by the city council of the city 
of Lansing: i 

That the City Comptroller be and he is 
hereby directed to transfer the sum of 
31000 from contingent fund to the credit 
of the seventh ward highway fund. 

I hereby certify that the above amount 
is available for transfer. 


F, H. PRESLEY, 
City Comptroller. 


Adopted by the following vote: 
Yeas—Aild. Avery, HBritten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Me@je}- 
lan, Redfern, Sanders, Trager.—16, 
Nays—None. 


By Ald. Howe— 

Resolved by the city council of the city 
of Lansing: 

That the city clerk be and he is here- 
by directed to draw an order on the con- 
tingent fund in favor of the city treas- 
urer in the sum of $200 for the purpose 
of increasing her petty cash fund from 
$200 to $400. Said fund to be used for 
the purpose of cashing time orders from 
the Engineer’s ang Supt. of Public Works 
Departments and to advance expense 
money for trips duly authorized by coun- 
cf] or prosecuting attorney. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, ‘Doughty, Dymond. Eddy, Fow- 


ler, Howe, Klock, Leonard, Main, Me- 
Clellan, Redfern, Sanders, Trager—16. 
Nays~—None. 


By Aid. Britten— 

Resolved by the city council of. the city 
of: Lansing: 

That the city engineer be and he is 
hereby authorizezd to sell the kindling 
wood on the aite of the new asphait plant 
at $4 per cord, if loaded by the buyer, 
and at $5 per’cord if delivered by the 
city truck, and report to this council the 
amount of money turned over to the city 
treasurer on this account, which is to be 
creditéa to the asphalt plant fund. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
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ler, Howe, Klock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager—\6. 
Nays—None. 


PUBLIC’ IMPROVEMENT 1. 
By Ald. Britten— 

Resolved by the city council of i 
olty of Lansing:, 

That it is a public necessity and it is 
hereby determineg to grade Pennsylvania 
avenue from Mt. Hope avenue to Cedar 
river, 

That the city engineer be and hereby 
is directed to estimate the kind and 
quantity of material to be used therefor, 
and to estimate in detail the probable 
cost and expense of such work and of 
the materials to be used therein, and 
make a record thereof in his office, and 
cause to be prepared so far as necessary, 


‘plans and specifications for such work, 


and to prepare a profile of such portion 
of said street and report his determina- 
tion, estimate and pians to the city coun- 
cil at its next regular meeting, or as 
soon thereafter as possible, as required 
by the charter of said city. 

Adopted by the following vote: 

Yeas—Ald.° Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, McClel- 
Ian, Redfern, Sanders, Trager. —16. 

Nays—None. 


SPECIAL ORDER. 
The following claims were allowed and 


referred to the city assessor to be spread 
upon the next general tax roll. 


Claimant. Endorser. Amount. 
Wm. Clark, J. A. Humphrey.... $9.00 
GENERAL ORDER. 

Claims Allowed. 

Claimant. Endorser. Amount. 
Birney Blec. Co., O. EB. Eckert.. $21.53 


Rikerd Lumber Co., O. E. Eckert 23.73 
Electric Light & Water Board, 
O, EB. Eckert ...... . 609.44 
Hawkea Tire & Rubber Co., e BE. ; 
eg ee eee 19.34 
Central’ Welding Co., O. E. Eckert 3.00 
The Briggs Co., O. E. Eckert. 220.94 
VanDervoort Hardware Co., Q. “RB. 

0 Ea ee Rn 9.65 
D. Casler, O. E. ‘Eckert . he Bis = . 4.00 
G. T. R. R. Co., O. E. Eckert... 2.44 
C. A. Handyside Construction Co., 

O. B. Bckert ......... ; $9.94 
Reo. Service Station, O- EB. ‘Eckert 50.40 
Richmond-Backus Gen Oo. E. 

SS ee sae 18.74 
Hager Lumber Co., oO. E Eckert 226.02 
Butler Block peters oO. EQ 

ee ee ee: - bs 
G. A. Ingram Go., O. E, Eckert. . 17.50 
C. A. Ingram Co., O. E. Eckert.. 20.26 
Milton Shaw, J. A. Humphrey... 20.110 
B. D. Spence, J. A. Humphrey... 12,50 


. 


January 31, 1921 


65.00 
228,00 


L. O. Ewing, J. A. Humphrey... 
Velma Garner, et al., James A, 

Humphrey gets care kes 3 
International Publishing Co., J. A. 


Humphrey en Sere, ©) ONS 26.50 
Dudley hg Co., J, A. Humphrey 31.06 
M. J. B. M. Buck, James A. 

umphrey : PP ae 8.25 
Frank §. Betz Co.,, James A. 

Humphrey e+ @eeeaeeseuvpeeaseevaeupaet 25.00 
H. Washington, J. A. Humphrey. 9.00 
Board of Water & Electric Light. 

J, A. Humphrey ...ceccasceses 3.38 
The Norwich Pharmacal Co. J. 

A. Humphrey .ccccsovecvensce 10.46 
Fuller Bros., J. A, Humphrey.... 6.67 
Mark Higelimire, J. A. Humphrey 21.00 
Mich. State Dept. of Health, J. 

A, Humphrey ..casecvrecevecee $1.50 
Hawkes Tire & Rubber Co., Ji A. 

Humphrey ....-ceccseeceecrer 4,00 
Mrs. Esther Galwin, J: Hum- 

phrey ... ee te etd ae 60.90 
Butler Block "Pharmacy, Js de 

Humphrey ....cceeecseevseves 76.60 
Reo Service Station, J. A. tlum- 

PADFOY ose seccscessasssecsenases 36.90 
R. W. Smith, et al., H. L. Bancroft 331.88 
Reo Service Sta., H. L. Bancroft 9.30 
Stuhidreher Bros., H. L. Bancroft 6.26 
Geo. E. Lawrence & Son, H. L. 

Bancroft 2e#eebsee aeea@Oe pepe eevevnraeen 21.09 
Freeman Hardware Co., H. L. 

Bancroft eevee ecwveeoeoreoeoeoHevpeee ese eoee 12.31 
H. L. Bancroft, H. L. Bancroft.. 40.00 


eseae epee 3821.46 
117.46 


81.06 


Cc T. Lord, G T. Lord. 
A. D. DonneHey, et al., Jos. Beck 
Gregory, Mayer & Thom, J. A. 
Parsons ss Betas sevnvunteantaveoveas 
F. A. Schneider, City Treaa., F. H. 
Presley 4 see Be be Davos be oe Be 
Wm. Clark, A. Seymour ........ 8.0 
Alyce C. Rhoades, J. A. Parsons., 16. . 
A. CGC. Sack, et al,, A. Winegar.... 758.82 
Geo. Toman, et al., A. Winegar.. 588.59 
Birney. Eleetric Co., A, Winegar a2. #4 
Vandervoort Hardware Co, A. 
Winegar . ; 
A. M, Darling. Coal Co... - Wine- 
gar ae . aereoee nee eeeoettseorteorn 
John Ryan, As Winegar. ai PU eaiee 
Dudley Paper Oo., A. Winegar.... 
Fred A. Egeler, A. Winegar...... 
Novo Engine Co., A Winegar.. 
Dunham Hardware Co., A. Winegar 
Friedland Iron & Metal Co, A. 
Winegar .... 


13.13 
2.75 


eee vpeoaueeaunveonaeaneeoes 
Smith & Burroughs, ‘A. Winegar. .80 
‘Lansing Company, A. Winegar.... 6.33 


Hawkes Tire & ies er: % 
Winegar sapere seeeerensersens « 
F. J. Blanding, i Winegar.. ones 
Adopted by the following véte: 
Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler,- Howe, Klock, Leonard, Main, Mc- 
CleTan, Redfern, Sanders, Trager—16. 
Nays—None. 
Council adjourned. 
JUDSON A. PARSONS, 
City Clerk. 


City Cferk’s Office, January 31, 1921. 
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Official Proceedings, Monday, February 7, 1921. 


City Council Rooms. 
Lansing, Feb. 7, 1921. 


The city council met in regular se¢s- 
gion and was called to order by Mayor 
B. A. Kyes. 

Roit call: Present—Ald, Avery, Brit- 
ten, Burgess, Clapham, Doughty, Dy- 


mond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McCleliian, Redfern, 
Sanders—16. 


Absent—Ald. Trager—1. 


The record of the previous session 
Was approved as printed, 


PETITIONS AND COMMUNICATIONS 


A communication was recelved pro- 
testing againet the location of a Piggery 
en the land known as the “Graham 
Farm” in Baton county signed by 38 


persona, Several persons residing in the 
locality of the farm, addressed the 
council, 


Referred to committee on garbage 
and city attorney. ‘ 

A claim was received from Alvin 
Miller and wife for $14.40 for service 
and food for infant child of Hmma 
James, between the 24th and 28th days 
of December, 1920. 

Referred to committee on city affairs 
and city attorney. 


Martin Hennessey appliel for build- 
ingt permit to remodel front of atore 
at 2256 S. Washingtan ave, 

On motion of Ald. Clapham, the per- 
mit was granted. 


Frank Chan, manager of the Chinese 
Tea Garden applied for license to con- 
duct a public dance hal) at 109-111 S. 
Washington ave., for the remainder of 
the fiscal year. 

Referred to committee on bonds and 
contracts. 


REPORTS OF CITY OFFICERS. 

The report of the sealer of weights 
and measures for the week ending Feb. 
5, 1921, was received and placed on file. 


To the Honorable Mayor and- City 

Council of the City of Lansing, Mich. 
Gentlemen: 

In reference to. the property known 
as the Graham Farm, and described as 
“the N. E, 1-4 of the N. E. 1-4 of sec. 
11 ang the W. % of the N. W. \ of sec. 
12, N. R. 48, W.,”* to purchase which the 
council introduced a resolution at the 
last meeting, will say that I have ex- 
amined the abstract and tax history of 
the same, and I find perfect title in 
Don C. Garlock and Watie Garlock, his 
wife. 

I further report that I secured from 
the owner, for the city, an option on 
said jand, under which the city has 
until and including Feb. 9th to purchase 
said property, for the sum of $15,000, 
the taxes and liens to be paid by the 
grantor. In other words, that the title 
shall be perfect, without any liens or 
encumbrances of any nature or form 
whatsoever, 

Respectfully yours, — 

D. G F. WARNER, 
City Attorney. 

Received and placed on file. 

To the Honorable Mayor and Mem- 
bers of the City Councll, 

Lansing, Michigan. 

Gentlemen: 

In relation to the petition of Ex- 
Alderman Louis Neller, whereby he asks 
to have certain proceedings of this 
council, in relation to him, expunged 
from the.records, or repudiated hy this 
councll, I make the following report. 
While I do not consider this a matter 
or proposition which requires a legal 
opinion, as it Is clearly a matter of 
judgment on the part of this council 
In relation to certain matters that exist 
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and have been before it, however, I 
will make the following statement in 
relation to the case against Louis Nel- 
ler, which has been dismissed, that may 
assist you in forming your conclusion. 


Before entering upon the duties of 
city attorney, steps had been taken 
by my predecessor in relation to the in- 
vestigation of Ormond _ street. Soun 
thereafter the council recommended 
that I commence proceedings againnst 
Mr. Neller, under, the charter, for vio- 
lation of the terms thereof, in this, 
that while he was alderman he en- 
tered Into a contract with the cfty of 
Lansing. It appeared from the evi- 
dence that was taken at the trial and 
before the trial, that Mr. Neller had 
at one time been connected with the 
Lansing Realty Company, and that he 
also took charge of the gravel pit of 
the Lansing Realty Company, near Or- 
mond street, and had delivered to the 
city a quantity of gravel to be used for 
Sidewalks and atreets. The evidence 
further disclosed that the work was 
largely performeq vy two men by the 
tame of Riley, but under the super 
vision of Mr. Neller. That on different 
occasions city orders were turned over 
to Mr. Neller, and he endorsed the 
same. In short, the evidence showed 
that he was very closely connected 
with all the transactions in question. 
, There was also evidence introduced to 
show that he ang others had requested 
the council to abstain from collecting 
the tax on’ the plat belonging to the 
Realty Company and that it be paid 
later. There was also considerable 
evidence introduced +o show that Mua. 
Neller directed the men to draw gravel 
from Ormond street, but Mr. Neller 
introduced in evidence the transfer of 
all his stock to his brother, which 
transfer was dated and shown to have 
been assigned some months before the 
matter in question. While this certi- 
ficate of, stock was never recorded with 
the secretary of the company, nor did 
it have upon it the government stamp 
as required by law, if it was actually 
executeq it was all that was necessary 
to transfer his interest in the corpora- 
tion. He proved, by himself and the 
party who witnessed it, that it was 
made at the time of which it bears 
date, and there was no way by which 
the same cOuld be contradicted. There- 
fore, the case as to Mr. Neller would 
have to fall, as it coula not be shown 
that he had any interest in the cor- 
poration whatsoever. The _ facts, ag 
were known to the public, which ap- 
pear from the records of the company 
would justify the counctl or any per- 
gon in their conclusion that he was 
the owner of stock in the corporation 
and likewise a contractor with the city 
of Lansing, but, as stated, it fell short 
when it came to the evidence in that 
regard. 


As to the motives of Mr. Neller, they 
were not upon trial, and therefore can 
only be judged by the acts that actual- 
ly did occur, As to whether or not 
hia conduct was in keeping with the 
duties of an alderman, it is for this 
body to decide, and the action it may 
take as heretofore stated, is not one 
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on which I can give any tegal opinion. 


Respectfully, 


dD. @& F. WARNER, 
City Attorney, 
Received and placeg on file. 
To the Honorable Mayor and Mem- 
bers of the City Council... 


Lansing, Michigan. 
Gentlemen: { ’ 


Sometime ago action was commenced 
of a criminal nature, under the char- 
ter, against Ex-Alderman Neller and 
Alderman John McClellan. As here- 
tofore reported, the case was tried 
against Mr. Neller ang the jury dis- 
agreed, which case has now been dis- 
missed for reasons heretofore given 
you, and I have since dismissed the 
case agalnst Alderman McClellan, for 
the reason that I think it would be 
impossible to secure a conviction, the 
reason belng substantially as follows: 

From all evidence obtainable, there 
could be no proofs made that Mr. Me- 
-Clellan knew that gravel was being 
furnished to the city from the Lansing 
Realty Company’s pit, in which he is 
an interested party, until the very last 
or conclusion of the. drawing of the 


gravel. In other words, if the cor- 
poration in which he was interested 
did have dealings with the city of 


Lansing, the officers or members of the 
corporation could not be made criminal- 
ly liable for something in which they 
took no part or knew nothing about, 
and, as stated, the only evidence ad- 
duced disclosed the fact, and Mr. Mc- 
Clellan himeself stated, that he knew 
nothing about it until the matter was 
practically closed, 


I also wish to state, 
the charter under which this action 
was brought, that it is my opinion 
that a criminal action could not be 
sustained, as the charter fails to define 
what interest the party must have in 


in relation to 


a@ contract in order to make him 
criminaily HNable. A very similiar char- 
ter was held void by the United 


States supreme court, 

As to the civil matters against the 
several aldermen and officers for re- 
turn of the money that was taken at 
the time of the food sales, I wish to 
report that Frank Presley and Alder- 
man Redfern have paid up, and the ac- 
tion against the others will be pushed 
rapidly, as the papers are now pre- 
pared and ready for service. That the 
matter pertaining to the damage to 
Ormond street is also ready to be prose- 
cuted, and papers will be served upon 
Mr, Neller and the Lanstng Realty 
Company, to the end that these matters 
may be ali cleaned up. 


Very respectfully, 


D. G. F. WARNER. 
City Attorney 
Received and placed on file. 


REPORT OF COMMITTEE. 


The committee on streets to whom 
was referred the petition to grade and 


gravel Kalamazoo at. from Hayford ave. . rl 
to old city limits, begs leave to report ~ 


as follows: 
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We recommend that the petition be 


granted, 
WwW. T. BRITTEN, 
F, W. REDFERN, 


Committee on Streets 
Receiveg and placed on file, 


The committee on ways and means, 
Salaries and public health to whom was 
referred the salary of Director of Pub- 
fic Health, begs leave to report as foi- 
lows: 

In as much as the salary for the 
directcr of public health for 1921 is to 
be fixed by a city council which will 

o into office May Ist, 1921, with one 

alt of the aldermen to be elected April 
4th, we therefore refer the matter back 
to the city council without @ recom- 
mendation. 

Ways and Means Committee. 
o. Cc HO 


‘ JOHN McCLELLAN, 
W. T. BRITTEN, 
Committee on Salaries. 
A. H. DOUGHTY, 
F. W. REDFERN, 
Committee on Public Health. 
By Ald. Howe— 
That report of the 
adopted. 
Carried, 


BONDS APPROVED 


committee be 


The junk dealer bond of James Shan- 
non as principal with Lewis Dean and 
J. R. Rountree as sureties, was ap- 
proved. . 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Claphan:, Doughty, / Dymond, Edgy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders—15. 


Nays-—None, 


MOTIONS, RESOLUTIONS AND 
NOTICES. 


By Ald. Lecnard— 
Fesolved Ly the city council of the 
Clty of Lansing: 


_ hat the city olerk be and he is bere- 
by directed to draw an order in favor 
‘of A. ® Benton for the sum of $38.88 
to pay an erroneous tax assessed 
against W. 2 rods of lot 1 and EB, 2 
rods of lot 12, Block 49, and charge to 
the fund for uncollected taxes and 
abatements. (Error made in copying aa- 
sessment as $2,700 instead of $1500.) 
Adopted by the following vote: 


Yeae—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Kiock, Leonard, : Main, 


McClellan, Redfern, Sanders—16. 
Nays—None, 


By Ald. Fowler— 


Whereas this council did on the lith 
day of October, 1920, determine it \to 
be a public necessity and a necessary 
public improvement to purchase certain 
lands lying in Ballard’s addition,_ for 
the purpose of straightening that por- 
tion of North street lying between High 
street and New York ave.; and 

Whereas by subsequent resolutions on 
November 15th, 1920, and November 
22nd," 1920, such property for sealq pur- 
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purpose was purchased and the neces- 
sary order of the city clerk upon the 
city treasurer ordered drawn payable to 
the owner thereof; and 

Whereas said property has been used 
for the above mentioned purpose of 
straightening North st.; « 

Now, therefore, resolved by the city 
council of the city of Lansing, and this 
council does reaffirm the resolution de 
claring it -a public necessity to. 
atraighten North street between high 
street and New York ave.; and 

Resolved further that it be and here- 


@ by is determined that the said public 


improvement will especially benefit that 
portion of the said city of Lansing 
described as follows: 

“Commencing at northeast corner of 
High st. and North st., north 73 92-100 
ft.. east to west line of Highland Park 
Add,, north to the city limits east to 
the west line of Ohio ave., south to the 
north line of Oak st., west to the west 
line of Highland Park Add., north to 
the south line of lot 29, block 1, of Bal- 
lards Add., .west to High st., north to 


beginning,” which portion of said city. 


especially benefited (excepting from 
said described district the land acquired 
for said public improvement) is hereby 
declared to be a special assessment dis 
trict for said public improvement, 
Resolved further that the entire cost 
of said improvement, to-wit the sum of 
$797.67 shall be defrayed by special as- 
sessment upon all of the lands and 
premises in that portion of the city of 
Lansing so benefited by such improve- 
ment, which ig included within such 
special assessment district as aforesaid, 
which sum of $797.67 shall be assessed 
upon the owners or occupants of suoh 
taxable real estate in proportion, as 
near ag may be, tc the special benefits 


accruing to each parcel or sub-division , 


thereof by reason of sueh public im- 
provement. 

Resolved further that the city asses- 
sors are hereby directed to make auch 
assessment upon the ®wners or occu- 
pants of such taxable real estate in said 
district in the said sum of $797.62 and 
that such assessment be in. proportion, 
as near as may be, to the syrecial bene- 
fita accruing to each parcel or sub- 
division thereof, by reason of such pub- 
lic improvement, and that such assess- 
ment in all things be made and the 
amount levied and collected in the same 
manner as is provided in the city char- 
ter for other special assesaments. 

Resolved further that such special 
assessment be réturned to the city coun- 
cil on the 14th day of February, 1921, or 
as soon thereafter as may be. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern Sanders—16. 

Nays—None. 


By Ald. Leonard— 
That when we adjourn it be until 
7:30 o’clock tomorrow evening. 
Carried. 


By Ald. Dymond— 
Resolved by the city council of the 
City of Lansing: 
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That the previous action of this coun- 
cil in recommending criminal prosetu- 
tion of Mr. Louis Neller bé and is here- 
by recinded in view of the report and 
dismissal of the case, 

Adopted by the following vote: 

Yeas—-Ald. Avery, Britten, Burgess, 
Clapham, Dymond, Eddy, Howe, Kiocr, 
Main, McClellan, Redfern, Sanders—12. 

Nays—Ald. Doughty, Fowler, Leonard 


i —3. 


PUBLIC IMPROVEMENT 1 


By Alderman Britten— |} 


Resolved by the city council of the 
City of Lansing. 

That it is a public necessity, and it 
is hereby determined to grade and 
gravel Kalamazoo street from old city 
limits to Hayforg avenue. 

That the city engineer be and hereby 
is directed to estimate the kind and 
quantity of material to be used there- 
for, and to estimate in detail the prob- 
able cost and expense of such work 
and of the materials to be used therein, 
and make a recorg thereof in his of- 
fice, and cause. to be prepared so far as 
necessary, ‘plans and specifications for 
such work, and to prepare a profiled of 
guch portion of gaid street and report 
his determination, estimate and plang 
to the city council at its next regular 
meeting, or as soon thereafter as pos- 
sible) as required by the charter of 
sald city. 

Adopted by the following vote: 

Yeas—Ald. Avery, HBtritten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders—165. 

Nays—None. 


ORDINANCES 


By Ald. Doughty— 

That the ordinance entitled “An 
Ordinance providing .for the appoint- 
ment of a city gas inspector, defining 
his powers, duties and compensation,” 
be taken from the table. 

Carried. 


By Ald. Doughty— a 

That the council resolve itself into 
a committee of the whole to consider 
ordinances. 

Carried. 


The Mayor called Ald. Redfern to 


the chair to preside over the committee , 


of the whole. After some time spent 
in the committee of the whole, the 
committee arose and through its chair- 
Man, reported that it had considered 
an ordinance entitled ‘‘An ordinance 
providing for the appointment of a city 
gas inspector, defining his powers, 
duties and compensation,” and would 
recommend that the ordinance be 
Passed. 

The council then resumed regular séa- 
sion. 

GENERAL ORDER 


Claims Allowed. 


Claimant Endorser Amt. 
Bockstranz Bros. Co., A. Wine 

Le ee oe cscende” SOGER 
Norton Hardware Co., re “-‘Wine- 

eG hom ace 4 win «6 Abawe-«! Quacdhinins are 6.01 


_— 


February 7, 19¥1 


Brown Machine & Engine Oo., 


A, Winegar eoeopee eRe vee eanaeae eee & 2.25 
D. ©. Hunter, A. Winegar...,.. 68.00 
A. D. Donnelley et al, A. Wine- 

CaF Maw 2660) beeadeeictaceds co ~- Le 
The Briggs Co., O. E. ‘Bokert. . 156,59 
Vandervoort Hardware Co., O. 

B, Bekert eodbevneunvesnnessrev onan 33.50 
Norton Hardware Co. O. E. 

Eckert evs 08 ¢ Fae, 37.95 
Townsend & Shuttleworth, Oo. E. 

Bekert ae @@ee@aetpeoeesuevesennvrs8 2.32 
The Auto Electric Co, O. E. 

Eokert * ® eseteevesoe Deana 7.25 
“The Atlas Refining Co, O. EB. 

Eckert... ee 10.17 
Dept. Public. "Works, QO. &E. 

BCR ows (ec Fak eer ees §3.83 
The Hall Safe Co., O. E. Bekert 130.00 
Pere Marquette R. R. Co., O. E. 

Eckert . , seer eee sen eh enn enes 3.08 


Duplex Sales Agency, “0. E. 
BWekert ... eset@ tee oes eee eae Bees ee 74 
The Mich. Supply Co., 0O. 


Eckert s es eesevpeoeeoeeaeevoeae pepe 70.31 
Am. Ry. Exprese Co., O. 

a eee ee — 2.60 

Stahl Hardware Co, oO. E. 

Eckert... . ee 20.338 
Mich. Brass & “Tron ‘Co., Oo. E. 

[ _— i ae ee §9.25 
Rikerd Lumber Co. . © 

MORON 55 004 vari BES cnles + oles 3.20 
- French Lumber ‘& Mis. Co., O. 

B. Beet .scvievcvct speeeee SBR 
Wm. Clark, A. Seymour. . we bee 5.00 
Wm. Clark, J. A. Humphrey. camats 1.00 
Geo. Sutlif, J. A. Humphrey... 4.00 
F. Burgess et al, O. E. Bckert.. 561.51 


E, A. Bowd, J. M. Preston...... 1333.32 
Lansing Coal & Coke Go. A. H 


* 


Leonard ~ . Seasevseeoeeteteeoeeeve eave 7.50 
Citas, Tel. Ga. C. T.- Deora... wes. 6.25 
#& Seymour, Jos. Beck ........ 3.00 
Silver Lead Paint Co., Jog. Beck 25.40 
Mich. State Tel Co., Jos. Beck.. 2.30 
Lansing Co., Jos. Beck...... ae 16.50 
J. J. Cook, Phoebe K. Pegg.... 127.90 
Citz. Tel Co., Phoebe K. Pegg.. 6.60 
Thos. J, Shields, E. E. Avery... 398.61 
A. C. Sack et al, A. Winegar.. - 715.18 
Geo. Toman et al, A. Winegar.. 543.65 
Ernest Runnels, A. Winegar.... 164.25 


Mich. Central R. R., A. Winegwar 13.63 


Lansing Co,,. A. Winegar....... 11.15 
International Chemical Co, A. 

ot, oe ee 6,26 
Paragon Refining Co., A. Wine- 

gar . * ee eaeeuevae tee vv aase 87.94 
Mich. Supply Co. A. Winegar.. 11.45 
National Grocer Co,, A. Winegar 5.66 
Worden Grocer ©o, A. Winegar 33.86 


Duplex Sales Co., A. Winemar.. 1068.77 


Reo Service Station, A. Winegar 6.83 
Duplex Truck Co., A. Winegar.. 35.00 
Dept. Public Works, A. Winegar 3.84 
Neller Hardware Co., A. Winegar 1.40 
Capital Machine Co., A. Winegar 60.00 
W. KF. Bohnet Elec. Co., A. 
Winegar .. .. o Miiine ons 1.75 
Gaaetenr Vulcanizing ‘Works, A, 
OTE os: sce cemlgin che 6 04 bare 6.00 — 


—_" salen Co., A. Wine- 

e as0 82 @@ 8 @ §.09 
N. Sy. Central R. R. A. Winerar 24¢€.90 
4 Ry. Express Co,, A. Wine- 


oerve@#etvupe@e ee @ # esepeunsnpe @ 8.06 

Dept. Public. Works, A. Winegar 22.385 
Maude Smith, Frieda A. Schnei- 

Gar «= 46s cms sie aingnel's 42.63 
Mra. Angie Parsona, Frieda A. 

Schnelder , s *Bepeeem@eoeseseoceo eo enpeune 0.00 
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February 7, 1921 COUNCIL PROCEEDINGS ey 
City Treas, Frieda A. Schneider 220.00 Alva J. Watkins Co., J. A. Hum- 
Allen &. DeKieine, Frieda A. phrey > = #£e ep vneesearaseeaeove ean 1.68 

ates AR A Soe a Etc aes re ome 08 4.36 American Laundry es J. A. 

Capito! Radiator & Repair Shop, Humphrey .. .. e+ ovate 26.40 

Gods FOR ie uF is the peers dit 2.00 Henry Washington, x. ra Huh- 

Reo Service Station, C role Fox.. 2.70 On dn, tne eh ew hien Aue eo ein 9.00 
Board Examiners of ‘Plumbers, Van lervdort Hardware Co., J. A. 

7 ae Fox eereovoseeeseepeoeuweaceee 16.00 Himphrey.. e@repenueteoeaespoeaete @et ee @ 6.16 
Smith & Burroughs, J. A, Lanuing Fuel & Gara Co., J. A. 

Parsons... se@evpeeane ee eeeee 69.00 Humphrey .. @eevena eueeeeeeaoe ds 9.20 
State Journal Co., J. A. Parsons 183.48 Lansing Fuel & Gas "Co., dc. he 
Geo. Hagamier, J. M. Preston.. 2300.60 Humphrey ...... eat ae 2.08 
Citz. Tel. Co.. J. EH. Pratt...... ‘1.76 Hawkes Tire & Rubber Co., J. A. 

F. H. Presley, J. BO. Pratt...... 1.28 EENTHPUTOP . ow. oi be ba vee a ae ae 4.00 
Citz Tel. Co., F. H. Presley.... 50 American Laundry Co. J. A. 
Mich. State Tel. Co., F.. Humphrey .... caw o Clee 29.94 

a) a ee ee 18.05 Cc. J. Rouser Drug Co., Os Be 
R. Ww. Smith et al, H, Le Ban- Humphrey . eeevevneeeeersreene 46.01 
COG «4 4 ak sB baie bmesstevetiang ) ak. TO Cc. J. Rouser “Drug Co., J. A. 

H. L. Bancroft, H. L. Bancroft 6.08 Pits) ere 44.67 
Reo Service Station, H. UL. Ban- Cc. BE. Stables & Co., J. A. Hum- 

croft . Pian airs eet ok 1.68 MNPOT gcc sees wre Oi ee 75.88 
Dubois & Hughes, H. ¥,, ‘Bancroft 9.83 East Side Crockery Store, Js Be 
Cohen & Barry, H. L: Bancroft 9.81 Humphrey ‘ ound 3.26 
C. E. Stabler & Co., H. L. Ban- Mich. State Tel. Co., ‘J. A. Hum- 

RUE ay. oaks oh Gar 44 eh F 13.50 SuCee st i eee eek ey 6.. 90 
Henry A. Dreer, H. L. Bancroft 1.04 Capital National Bank, a. 

Silver Lead Paint Co.,, H. L. ’ ERBSDNTOF «1 cass ganas sje 85.00 

Bancroft .-. .ss.+. sere 14.50 Capital Radiator Repair Shop, 

Ba. of Water & Elec. Light J. A. Humphrey .......% aie 2.00 

Com., Joseph Beck .......6:. 13.23 City Health Mey J. A. Hum- 

Briggs Co., Joseph Beck ...... 46.60 Jt ee ree ee ERee 11.69 
Geo. Hagamier, Joseph Beck... 263.00 City Treas., Ww, 's. Robbins. : Ries 22.50 
Vandervoort Hardware Co., Mich, Childrens’ Home, Blanche 

Joseph Beck eetevpuneeaeeaegeaee 2.138 M. Bennett e*®ee@eenee ee eeeeoeeoe 677.69 
W. F. Bohnet Blec. Co., Joseph Sadler Hardware Co., A. Me- 

Beck . . aeoepeoeueeseseeeetzprhe mean e 60.93 Donald a" e*evnse eaeaetose#e 1.39 
Mich. State Tel. Co., C. T, Lord 6.16 D. C. Garlock, O. Cc. ‘Howe. coeee 100.00 
Lanaing ° Fuel & Gaa Ca., & T. Earl Nester, A, Seymour.. s 79.75 

Lord .... 12.33 Earl Nester, A, Seymour... <a oe 36.50. 
Electric Light. a Water ‘Board, Olie Gillson, A. Seymour...... 47.26 

CT igacgecintadivilens ‘SL. 55 Adopted by the following vote: 

Dr. Crissey & Pinkham, J. A. Yeas—Ald. Avery, Britten, Burgess, 

DEMIIOYOS baw 0 o-s 4 te wns ie 5.00 Clapham, Doughty, Dymond, WHddy, 
The Jury-Rowe Co., J. ‘A. Hum- Fowler, Howe, Klock, Leonard, Main, 

oe ee ee. eee ee ae 92,00 McClellan, Redfern, Sanders—15. ° 
Lansing Creamery Co., J. A. Nays—None, 

Humphrey . * wsnvvuasadga nina « 14.97 : 

H. J. Caulkins, J. A, Humphrey 21.10 Council adjourned until tomorrow 
Lansing Pure Ice Co., J. A Hum- evening at 7:30 o’clock. 

Pe 24 ooo ak ed ees fata fs 5.40 JUDSON A. PARSONS, 

Allen & DeKleine, J A. Hum- City Clerk. 
14.50 City Clerk’s Office, Feb. 7, 1921. 
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PROCEEDINGS 


OF THE 


CITY COUNCIL 


OFFICIAL 





' Special Session, Tuesday, February 8, 1921. 


City Council Rooms 
Lansing, Feb. 8, 1921. 


The city council! met in an adjourned 
regular session and was called to order 
by Mayor B. A. Kyes; 

Roll call: 

Present—-Ald. Britten, Burgess, Clap- 
ham, Doughty, Dymond, Eddy, Fowler, 
Klock, Leonard, Main, McClellan, Red- 
fern, Bandere—13., 

Absent—Ald. Avery, Howe, Trager— 
3. e 


PETITIONS AND COMMUNICATIONS 


A communication was received from 
the Michigan Public Utilities Commia- 
pion stating that the Lansing Fuel & 
Gas Co. had asked for a rehearing on 
certain phases of the order of Jan. 15th, 
and suggested that the appointment cf 
@ gas inspector be deferred until after 
that time. 

Received and placed on file. 


A eommunication was received from 
Mr. and Mrs. R, H. Scott enclosing deed 
for land to be used for extension of 
Bim street and the building of a‘ bridge 
approach thereto as shown by plans 
and specifications on file in office of the 
gity engineer. 

Referred to committee on streeta and 
committee on bridger. 


A recess was declared while the com- 
mittee on garbage conferred with the 
governor, some of the members of the 
State Board of Health and Board of 
Auditors in regard to the location of 
City piggery. 


Council resuming regular session, the 
cOmmittes made report that it had 
been agreed m conference that if the 
contemplated grounds were kept in a 


bh 


stanitary condition it would not be ob- 
jected to. 

Persons in the audience residing in the 
neibhbeorhood of the proposed location 
ee against its being in thelr local- 
ity. 

REPORT OF COMMITTEE 

The committee on bonds and con- 
tracts to whom was referred tha pe- 
tition for dance hal] license to May 2, 
1921 of Chinese Tea Garden begs leave 
to report as follows: 

That license be granted. - 

L. B. SANDERS 
BH. D. KLOCK, 
Committees. 
By Ald. Sanders— 

That report of the committee he 
adopted, 

Carried, 


MOTIONS, RESOLUTIONS AND 
NOTICES. 


By Ald, Hddy— ‘ 
Whereas, It has been determined to 
continue the feeding of garbage to 
hogs, and 
Whereas, The present location is not 
sufficiently large to adequitely diapose 
of all garbage collectea@ now therefore, 
be it 
Resolved, That the city enter into 
contract to purchase the farm known 
as the “Graham Farm,” of 120 acres 
in township of Delta for the sum of 
$15,000 and charge same to the Gar- 
bage Disposal Fund, . 
Adopted by the following vote: 
Yeas: <Alds. Britten, Burgess, Clap- 
ham, Doughty, Dymond, Eddy, Fow- 
ler, Klock, Leonard, Main, McClellan, 
Redfern, Sanders.—13. , 
Nays—None. 
Council adjourned. 
JUDSON A. PARSONS, _. 
City Clerk. 
City Clerk’s office, Febuary 9%, 1921. 
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Regular Session, Monday, Feb. 14, 1921. - 


City Council Rooma, 
Lansing, February 14, 1921. 


The city council met in regular ses- 
sion ang was called to order by Mayor 
B. A. Kyea, 

Roll call: 

Present—-Ald. Avery, Britten, Bhur- 
gess, Clapham, Doughty, Dymond, 
Eddy, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders,..— 
15. 

Absent—Ald. Trager—1l. 

The record of the previous session 
was approved as printed. | 


PETITIONS AND COMMUNICA- 
“ TIONS. 


Geo. H. Turrell applied for lcense 
to conduct a public dance hall at 
214% N. Wash. Ave. for two months, 

Referred to committee on bonds and 
contracts, 


a 
A petition was received: for a street 
light at corner of Elizabeth and Cilem- 
ens Ave. 
Referred to water and electric light 
board, 


A petition was received asking that 
an artificial stone sidewalk be built on 
the west side of Shepard St, from Kal- 
amazoo street to three blocks south. 

Referred ta committee on sidewalks. 


A communication signed by seventy 
farmers in Haton County was received, 
in which they notify the council thut 
if the city attempts to establish a Pig- 
gery in Eaton county, they will start 
injunction proceedings. 

Referred to Committee on Garbage.. 


A communication signed by 96 real-. 
dents of Grand Ledge and vicinity,” 
protesting against the location of e 
Piggery on the “Graham Farm” was 
received. 


‘Referrea to Committee on Garbage. 


A communication was rectived from 
the manager of the Michigan Inspeo- 
tion Bureau relative to the proposed 
Building Code. 


Referred to Committee on 
ances, 


Ordin- 


The Supt. of Public Works submit- 
ted a proposal from tht Cove Lumber 
Co., for’ a voting booth to be used in 
the 4th precinct of the 6th ward. 


Received and placed on file. 


Ben Hur lodge applied for license to 
conduct a public dance hall. 


On motion of Ald. Sanders, the ap- 
Plication was granted. 


A communication was received from 
R, L. Sowers, attorney for persons ob- 
jecting to the establishment of a pig- 
gery in the township of Delta, Eatua 
county, protesting against the location 
of a piggery as proposed by the city, 
and notifying the city council that if 
the city persigts in ita intentions, that 
injunctiom, proceedings will be begun 
at once. 


Referred to the Committee on Gar- 
bage. 


( 
A petition was recelyed from five 
taxpayers to construct #-’ sewer in 
Glenn street. 


Referred to the Committee on Sew- 
ers. 4 


REPORT OF CITY OFFICERS. 
( 


The report of the sealer of weights 
and measures for the week ending 
February 12, 1921 was received and 
placeg on file. ; 








| 
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February 14, 1921 


REPORT OF COMMITTEE. 


The committee on City Affairs to 
which was referred the claim of Alvin 
Miller and wife for $14.40 for care of 
infant of Emma James, begs leave to 
report as follows: We recommend that 
the same be not allowed. 

JOHN McCLELLAN, 

H, 8&8 AVHURY, 

Cc. H. BURGESS, 
Committee gn City Affairs. 

By Ald. McClelian— 

That tht report of the committee be 
adopted. 

Carried. 


BONDS APPROVED. 


The Dray bond of Jas. R. Allen as 
principal with H. H. Pulver and J. D. 
Towar as sureties, was approved. 

Adopted by the following vote: 


Yeas: Ald, Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 


McClellan, Redfern, Sanders*—16, 
Nays—None. 


MOTIONS, RESOLUTIONS AND 
NOTICES, 


By Ald. Main— 

Resolved by the City Council of the 
City of Lansing: 
_ That the city clerk draw an order 
payable to the city treasurer for the 
sum of $21.26 and charge to the 
eighth ward highway fund to pay an 
erroneous sidewalk tax assessed againat 
fot 44 Foster Farm addition. 

Adopted by the following vote: 

Yeas: Ald, Avery, Britten, Hurgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
MoGClellan, Redfern, Sanders.—~15. 

aysa—None, 


By Ald. Klock-—- 

Resolved by the City Council of the 
City of Lansing: 

That the superintendent of public 
works be and is hereby directed to pur- 
chase two tables and twelve chairs for 
the old goldiers’ club-room in the city 
hall basement. 

Adopted by the following vote: 

Yeas: Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
MeClellan, Redfern, Sanderse—15. 


Naysa—None. 


By Ald. Clapham— 
Resolved by the City Council of the 
City of Lansing: 


That the City Attorney be directed 
to notify the owners of buildings now 
located [In Lee asatreet between Hazel 
street and the River to remove same 
from the public street, 

Adopted by the fallowing vote: 


Yeas: Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, BHddy, 
‘Fowler, Howe, Kiock, Leonard, Main, 


McClellan, Redfern, Sanders—165. 
Naya—None. 


By Ald. Klook-— 
Resolve’ by the City Council of the 
City of Lansing: 
s 
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That Wendover Wallace, being inca- 
pacitated for work, be permitted to sell 
Pencils on E. Mich. Ave, .without a 
license, ahd that he be given a cer- 
tiflcate signed by clerk and Chief of 
Police that this action has been taken. 

Adopted by the following vote: 


Yeas: Ald, Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main; 


McClellan, Redfern, Sanders—15. 
Nays—None. i 


By: Ald. Doughty— 

Resolved by the City Council of the 
City of Lansing: 

That the Supt. of Public Works be 
and he hereby is directed to purchase 
such number of Voting Booths as is 
necessary, and the clerk be and he 
hereby is directed to draw his war- 


rant in payment of same and charge. 


to election expense. 


By Ald. Howe— 

That the resolution lie on the table 
one week. 

Carried. 


By Ald. Eddy— 

Resolved by the City Council of the 
City of Lansing: 

Whereas this Council hag voted to 
buy the farm known as the Graham 
Farm and now has an option on same 
for $15,000, 

Resolved, That the clerk be ang is 
hereby instructed to draw an order 
for $4,900, payable to Don C. Gerlock, 
the own as first, payment on said 


farm together with the $100 already 


paid. 

And that the Mayor and Clerk be 
and are hereby authorized to make 
and execute all papers on behalf of 
the city consumate said deal, 


Adopted by the following vote, : 
Yeas, Ald. Avery, Burgess, Clapham, 


Doughty, Dymond, Eddy, Fowler, 
Howe, Klock, Leonard, McClellan, 
Sanders,—12. : 

Naya—Ald, Britten, Main, Redfern— 
Three. 


By Ald. Doughty— 

Resolved by the City Council of the 
City of Lansing: 

That the recent order of, and opin- 
jon of the Michigan Public Utilities 
Commission in the matter of, Gas 
rates be published In pamphlet rm 
and the clerk be and he is hereby dl- 
rected to secure prices on cost of 1,0 


coples, 
Lost by the following vote. 
Yeas — Ald. Britten, Clapham, 
Doughty, Bddy, Fowler, Leonard.—6 
Nays—Ald. Avery, Dymond, Howe, 
Klock, Main, McClellan, Redfern, San- 
dera—3, 
By Alds, Leohard and Howe— 


Resolved by the City Council of the 
City of Lansing: 

That we request the Electric, Light 
and Water Board to install water malin 
in Glenn street. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, 
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Howe, Klock, Leonard, Main, McCiel- 
lan, Redfern, Sanders.—1l4, 
Nays—~None. 


By Ald. Avery— 

Resolved by the City Council of the 
City of Lansing: 

That the City Clerk draw an order 
on the uncollected tax and abatement 
fund: for $18.12 in favor of H. E. Moore 
to be applieg on July tax of 1920 for 
Lot 31 Riverview Helghts Sub. Caused 
= new house being assessed on wrong 
Oo * 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, — Dymond, Eddy, Fowler, 
Howe, Klock, Leonard, Main, McClel- 
lan, Redfern, Sanders.—14. 

Nays-——~None. 


By Aid. Dymond— 

Resolved by the City Council of the 
City of Lansing: 

That the City Clerk draw an order 
on the uncollected tax and abatement 
fund for $22.80 in favor of the City 
Treasurer, the same to be appiied on 
the erroneOus assessment on land com- 
mencing 179 ft. N. and 56% ft. W. of 
the 8S. BD. cor. of Lot 16, Potter’s Sub. 
N. 40 ft. W. to M. Cc. R. R. S. 40 ft. 
E. to Ada St. 

Adopted hy the following vote: - 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, 
Howe,- Klock, Leonard, Main, McClel- 
lan,. Redfern, Sanders.—14. 

Naya-—None. 


By. Ald, McClellan— 

Resolved by the City Council of the 
City. of Lansing— 

That.the Chief of the fire depart- 
ment be requested to report to this 
council his recommendations as to how 
fire hazard conditions in the city hall 
may be improved. 

Adopted by the following vote: 

Yeas—Ald, Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, 
Howe, Kiock, Leonard, Main, McClel- 
lan, Redfern, Sanders.—14. 

Nays—None. e 


By Ald, Howe— 
* Resolved by the City Council of the 
City of Lansing: 

That the city clerk be and he is here- 
by directed to draw an order on the 
city treasurer for the sum of $34.20, 
payable to the city treasurer, and 
charge to the fund for uncollected taxes 
and abatements, to pay the tax on 
$3,000 which was assessed in error by 
State Tax Commission, when copying 
from their field book, against 3S. &% 
of Lot 10,’ Dodge & Daniels Sub. of 
Lots ‘1 and 4, in blocks 2 and 10, of 
Claypool’s Sub. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, 
Howe, Klock, Leonard, Main, McCles- 
lan, Redfern, Sanders.—14, 

Nays—None. 


By Ald. Doughty— 

Resolved by the City Council of the 
City of Lansing: 

That the Supt. of Public Works be 
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and he hereby igs tnstructed, to assist . 
the Threshermen in moving their ma- : 
chinery on and off the City Market 
grounds in a manner that will be least. | ti 
damage to pavement. © : ae 

Adopted by the following vote: 

Yeas—-Ald. Avery, Britten, Clapham, | 
Doughty, Dymond, Eddy, Fowler, 
Howe, Klock, Leonard, Main, McClel- 
lan, Redfern, Sanders.—1lA. 

Nays—None. 


By Ald. Doughty~— 

Resolved, That the city clerk be and 
he hereby is directed to advertise, as 
provided by law, for sealed proposala 
for constructing a reinforced concrete 
bridge at Elm atreet in accordance 
with the plans and specifications on file 
in the office of the city engineer, Pro- 
posals to be received up to 4:00 o’clock 
p. m., Monday, March 21, 1921. 

Each proposal to be accompanied 
with a certified check in the sum of 
five thousand. ($5,000) dollars. 

Right is herehy reserved to reject 
any or all bids. 

Adopted by the follawing vote: 

Yeas—Ald,. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, 
Howe, Klock, Leonard, Main, McClel- 
lan, Redfern, ‘Sanders.—14. 

Nays~—-None. 


Libraries 


By Ald, Avery—= 

Resolved by the City Council of the 
City. of Lansing: 

That the polls remain open until & 
o'clock p. m,. at the election to be held 
7 city of Lanaing, on .AprH 4, 

Be it further 

Resolved That the following placea 
be designated as polling places in the 
various election districts or voting. pre- - 
cincts for said election: 

FIRST WARD 

First Precinct—Resthouse on Frank- . 
lin ave, 

Secong Precinct—Cedar . st. school- 
house. 

Third Precinct—Franklin. ave. school- 


house, 
SECOND WARD. - 

Firrt Precinct—Justice Court Room.) 

Second. Preecinct--Fire Station No. 41, 

Third Precinct — Michigan ave, 
Schoolhouse,. . 

THIRD WARD. 

First Precinct-e-Porter. Garage. 

Second Precinct — Kalamazoo _ at. 
schoolhouse. 

Third Precinct—Fire Station No. §8, 

Fourth Precinct—Hilisdale st.. Bap- 
tist church. 

Fifth Precinct — Mayflower Cong. 
chureh. 

Sixth Preecinct—Cor, Birch and Main 
street, 
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FOURTH WARD. 

First Preoinct—Fite Station No 2° 

Second Precinct—Certral High school 
Hilde « 

Third Precinct—Genesee st. schoot- 
house. 

Iourth PreeinotsWarner et. schsol- 
house, 

Fifth Precinct — Walcut st. eschool- 


house, 
FIFTH WARM). 
First Precinct—Boy Scout Head-« 
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quertera, cor. Mich. 
st. 
Second Precinct—Fire Station No. 4. 
Third Precinot—Altlen st. achoolhouse. 
Fourth Precinct—S. side of Main at. 
between Parker & Holmes ats, 
SIXTH WARD 
First Precin¢t—Woman's club house. 
Second Precinot—Reo Garage. 
Third Precinct—Fire Station No. 6. 


‘ave, and Larch 


Fourth Precinct—Christianoy school- 
house. 
Fifth Precinct—Barnes ‘ave. school- 


house, 

Sixth Precinct—Moores Park school- 
house. 

Seventh Precinct—Mt. Metho- 
dist church. 

EBighth Precinet—BEvangelical church. 


SEVENTH WARDD 

First Precinct — Pennsylvania ave. 
Fire Station, 

Second Precinct-—Larch. st, 
house, 

Third Precinct—Corner of Guster ave. 
and Mich. ave. 

Fourth Precinct -— 


Chapel. 
EIGHTH WARD. 

Corner of Hayford ave. 
ave, 

And be it further resolved that the 
following named persons act as ia- 
spectora of election on the date here- 
tofore mentioned: 

FIRST WARD. 

First Precinct—John Dunnigan, -Wil- 
lis -O. Dodge. 

Second Precinoet—J, M. Smith, F. M. 
Cottrell. 

Third Precinct—A. -P. 


Richter. 
SECOND WARD. 
First Precinct—Mrs. Harvey Willson, 
Bert Nutting. 
, Second Precinot — T. Rogers Lyon, 
Mattie Jones, Geo. Sutliff. 
Third Precinct—Wm. F. Petrie, Mrs, 
John Hawks, W. R. Roberta, 
THIRD WARD. 
First Precinct — A. R. Black, Geo. 
Fuller. 
‘Second Precinct—A. 


Hope 


schoot- 


Industrial school 


ang Mich. 


Rogers, Paul 


J. Beck, Chas. 


T. Winters, 
Third Precinet—Maud Frye, Olivia 
Hoyt. 


Fourth Precinct—Chas. Winters, Ma- 
bet Kempton. 

Fifth Precinct—Guy Longcor, 
Briggs. 

Sixth Precinct — Edith Wells, Flor- 
ence Hughes, < 
FOURTH . WARD. 

First Precinct — Edw. Heeb, G. B. 
wiawkins, Mrs. Marshall Graham. 

Second Precinct — James Parmlee, 
John Eichele, T. R. Palmer, 

Third Precinct—R. Raudabaugh, 8S. 
B Mullen G. A, Franks. 

Fourth Precinct—Chas, J. Owen, J. 
Hazen Mitchell, Mrs. C. B. May, 

Fifth Precinct —.John Affeldt, Irene 
Hardy, Henry Deltz. 

FIFTH WARD. 

First Precinct — John Chase, L. D. 
Beck. 

Second Precinct — Floyd 
Henry Jacquemain. 

Third Precinct — Frank | Freshour, 
Frank L. Bell. 


Agnes 


French, 
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Fourth Precinct—Louis Noyes, Naney 


Chaney. 
{ SIXTH WARD 
First Precinct—Geo. Davies, Mra. G, 


‘H. Rowley. 


Second Precinot—k. J. Christopher, 
Mrs. Bowman, . 

Third Precinct—R. W. Cooper, Mrs: 
John Davidson. 

Fourth Precinet—c. J. 
Chas, F. Green. 

Fifth Precinct—J. E. Murray, Capi- 
tola Daymude. 

Sixth Precinct—Mrs. 
Mrs. Harry Lewis. 

Seventh Precinct—F. W. 
Mrs. A. Eddy. 

Eighth Precinct—H. W. Link, 
Mm. Daferner. 

SEVENTH WARD. 

First Precinct-—-Bert. McComb, Mra. 
Tooker. 

Second Precinct—Fay Dunning, Mrs. 
Jennings. 

Third Precinct—J. Olds, A. Smith. 


S. W. Mayer, 
Corbett, 
Mrs. 


Fourth Precinct—wW. Ww. Redfern, 
Mrs. F,. W. Redfern. 
EIGHTH WARD. 
Cc. E. Scudder and Geo. Nimphie, 


Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, 
Howe, Klock, Leonard, Main, McClel- 
lan, Redfern, Sanders,—14., 
Nays——None. 


SPECIAL ORDER 


The following claims were . allowed 
and referred to the City Assessor to be 
spread upon’ the next general tax roll. 

Claimant... Endorser Amount 
Wm; Clark, James A. Humphrey $156.00 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, 
Howe, Klock, Leonard, Main, McClel- 
lan, Redfern, Sanders.—14, 

Nays—None. 


GENERAL ORDER 


Claims Allowed 
Ciaimant Endorser. Amount. 
Geo. Toman, et al, A. Winegar $582.16 
Ernest Runnels, A. Winegar.. 164.06 
Allen-Sparks Co., A. Winegar.. 9.56 
wanes Sales — A. Wine- 


Si ee ee 14.18 
Springfield Paint & Varnish 
Co., A. Winegar............ 28.90 
Gardner Ptg. Co., A. Winegar. » 25,20 
Rex Products & Mfg. Co., A. 
Loe) a ere 61.69 
ro Central R. ~ A. Wine- 
F aut’ ap thea attr. 47.60 
B’ ns ‘Water '& Blec. ‘Light Com. 
ee WORSE 6 wo t ten -» 281,24 
Bishop, Holmes, Hammond & 


Jackson, A. Winegar......... 1789.28 
The Lansing Pure Ice Co, A 


Winegar...... eo 8.30 
F, J. Blanding Co., A. Wine- 

{ee ee eT 9.08 
Wm, Vetter, A. Winegar....... 105,06 
Geo. G, Gregory, A. Winegar.. 16.60 
Franklin Printery, A. Winegar. 17.00 
Hawkes Tire & mae Co., A. 

WRU ovis dies coe ot poninge 4.00 
Brenner & Heeb, A. Winegar. . 20.28 


Petoskey;,- 
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al 


F. N. Rounaville, A. Winegar... 1.50 Sparrow meweival, G. Holden.. vee 199.21 
B.C. W. Schubel, A. Winegar.. 7.00 Cc. T. Lom, & a Fe 
F. Burgess, et al, O. B. Eckert 779.51 =e rier ore er Light Com. 
Phil Warren, ©. WH. Eckert.... 197.20 t- E Se 6.69 
J. H. Cissel, O. BE. Eckert...... 476.10 Hecate Sehahrs: Cc. 7 Lord... 6.75 
F. N. Rounsville, O. E. Eckert.. 1.00 Franklin Printery, F. H. Pres- 
, E. Eckert, Oo, E. Eckert.... 50.65 ley eecene @Qetaeee ve ee ese@eeec40oesesee 7.00 
he Rikerd Lumber Co., O, E. _ Bd Water & Blec. Light Com. 
Eckert @s*eaeoeeaeepeeveeeneeoeeneegeeaeee @ 9,35 A. McDonald sweet eavpeeseseeesvse8 @ —,70 
Hoad & Decker, QO. E. Eckert... 1702.26 A. D. Donnelley et al, on. Beck 117.48 
Bd Water & Elec. Light Com., Auto Tire Repair Co., J. Fox 6.00 
ee We rr 544.00 Walters & Son, C. ae 9.70 
M, L. Moone, et al, O. B. Eckert 24.00 R. W. Smith ‘et al, H. L. Ban- 
Western Union Tel Co., O, B. CFOFE 26. Fs cas saeies pam kadeae se ee 
NE on Sahai’ a0 5 oe 0 0 agile «cas .48 Allen-Sparks Co,, H. L. Ban-: 
Marie Urbanski, ........0.s000: 5.00 CROEE ok ave eo es sea eh bees 3.u0 
Henry Washington, James A. Central Welding Co., H. L. Ban- 
Humphrey ....... 9.00 a ee ree eee a 1.50 
Bd Water & Bilectric Light A. Sack et aly A. Winegar...... 672.91 
Com., James A. Humphrey.. 10.04 Velma Garner et al, Jamea A. 
Barker-Fowler Co., James A. FLUM PRTG ais Sei eseenckss ss BERS 
Rn ian Cate os 't.9 0 88 #80 2.50 Wm, Clark, James A. Humphrey 1.00 
Milton Shaw, James A. Humph- Mich, State Tel. Co., James A. 
rey Beseooeveeeeoeo ape atPeoaeanvpe see een 20.00 Humphrey t@#etpeetaerht#oeoeaseeoeete ve 4.90 
Auto Electric Co., James A. B. A, Keyes, J. A. Parsons...... 45.76 
IMEMISSIAMOT oc cere cc wesecee 1.80 Alyce C. Rhoads, J. A. Parsona.. 16.00 
Mrs. Esther Galvin, James A. J. J. Cook, Geo, R, Pegg.......¢ 165.72 
BRUM REOF . 2... ete ce cece §=©680.00 Lillian M. Doyle, James A, 
F. J. Blanding Co., James A. SUMP POR... ities. anna 6 4 Ck has 11.80 
Humphrey aot eee ee ee 7.138 Biobbs- Merrill Co., aoe eeeeatesseen 20.00 
Dudley Paper Co., James A. Callaghan & Co. eve oer aereaeeere 46.00 
Humphrey ... ae 8.10 Bi WL. TOTS. Ae oth ces vB co 52,863 
City Treas., W. 8. tobbins. 12,00 Adopted by the following vote: 
G. “A. Gay, W. S. Robiing....... 4.00 Yeas—Ald. Avery, Britten, Clapham, 
J. Wilson, W. 8S. Robbing........ 4.00 Doughty, Dymond, Eddy, Fowler, 
Municipal Court, Geo. R. Pegg.. 7.86 Howe, Klock, Leonard, Main, McClet- 
Biudeau, Siebert &* Mater, ~~ lan, Redfern, Sanders,—14. 
R. Pegg . 110.00 Nays—None. 
WwW. F. Bohnet Electric. Co., in “Al- 
fred DU it os esate ncaa ' Ae Council adjourned. 
Wm. Clark, Alfred Seymour.... 14.00 
Gardner Ptg. Co., F, A. Schneider 7.76 JUDSON A, PARSONS, 
Bd Water & Bilec. Light Com, City Clerk. 
WL MeDomald .. ccc ccs cene 6.76 City Clerk’s office February 14, 1921. 
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- Regular Session, Monday, Feb. 21, 1921. 


City Cuuncil Rooma. 
Lansing, Feb. 21, 1921. 


The city council met in regular ses- 
sion and was called to oruer by Mayor 
B. A. Kyes. ‘ 

Roll call: Present—-Ald. Avery, Brit- 
ten, Clapham, Doughty, Dymond, Bddy, 
Fowler, Howe, Kiock, Leonard, Main, 
McCletian, Redfern, Sanders—14. 

Absent—Ald. Burgess, Trager—2. 

The record of the previous sessions 
was approved ae printed. 


PETITIONS AND COMMUNICATIONS 


Application for dance hall license was 
received from August Szepanek, at 215) 
N, Washington ave. 

Referred to committee on bonds and 
contracts. 


M. C. Halladay, manager of the Postal 
Telegraph-Cable company, asked per- 
mission to place a rack for bicycles of 
their messenger boys next to the curb- 
ing in front of 115 W. Michigan ave., 
there being no place next to the build- 
ing for the rack. 

Referred to committee on streets. 


John Fackler applied for permit to 
build a garage in the rear of 601-605 B. 
Franklin ave. 

On motion of Ald, Clapham, the per- 
mit was granted. 

A petition signed by 12 persons ask- 
ing that Washington ave., from Franklin 
ave. to Willow street, and the inter- 
section of Willow street and Washington 
ave. be paved, was received. 

Referred to the committee on streets, 


A petition was received asking that 


“a sidewalk be bullt on the east side 


of Francia ave., from Sacinaw street 


aouth to the walk now built. 


Referred to the committee on side- 
walks, 


A communication was received from 
the Woman's Historical Club saying 
that they did not wish to vote in 
school buildings if other places can be 
secured. ; 

Received and placed on file. 


The city clerk reported that an in- 
junction had been filed against the 
city proceeding with the establishment 
of a plggery on the proposed site un- 
til further notice from the _ circuit 
court of Eaton county. Also a Dill 
of complaint. 

Referred to the city attorney. 

Saul Graff applied for building per- 
mit for a building to be constructed 
on the east side of Washington ave., 
between Shiawassee street and Genesee 
street, to cost $15,000. 

On motion of Ald. Clapham, the per- 
mit was granted. 


A petition signed by 9 persons was 
received to construct sidewalk on west 
Bide of N. Francis street from Sag- 
inaw street to Vine street. 

Referred to committee on sidewalks. 


A petition was received, signed by 
27 persons for curb and gutter on Far- 
rand street from Franklin avenue to 
Sheridan street. 

Referred to committee on sidewalks. 


A communication was recelved from 
R. H. Scott and Mrs. Scott in regard 
to the strip of land they deeded to the 
city. 

Recelved and placed on file. 


A communication was received from 
seven purchasers of houses and iots in 
what is known as Saginaw Park addi- 
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tion in regard to streets having not been 
graveled and no sidewalks, sewer, gas, 
water or lights. 

On motion of Ald. Britten, the com- 
munication was referred to the com- 
mittee on city affairs and city at- 
torney. 


A petition was received signed by 
s@ven persons for a street light, at 
corner of sepinaw street and Francis 
avenue. 

Referred to Electric Light and Water 
Board. 


A communication was received from 
Caesar Pizzo of 424 N. Logan street 
enclosing claims of doctors A. F. Bur- 
dick and B. M. Davey for medical ser- 
vices rendered to his children, also the 
claim of M. J. & B. M. Buck. 

On motion of Ald. Howe, the matter 
was referred to the committee on poor, 


A communication was received from 
Lansing Trades and Labor Council, also 
a copy of a resolution which had been 
passed by theip society in regard to 
the reduction made by the Lansing 
Fuel & Gas Co. in wages of its em- 
ployes and the increase of their rates 
for gas. 

By Ald. Fowler— 

That the communication be referred 
to the public utilities commission. 

Ald. Avery moved as a substitute that 
the same be referred to the committee 
on gag. 

Carried. 


REPORTS OF CITY OFFICERS 


The report of the city treasurer for 
the month of January, 1921 was re- 
ceived and referred to the committee 
on auditing. 


The report of the sealer of weights 
and measures for the week ending Feb- 
ruary 19, 1921 was received and placed 

file. 


The Hon. Mayor and City Council, 
Lansing, Mich. 
Gentlemen: 

I respectfully refer the two attached 
claims of the J. P. Sleight Coal Co. 
against the E. W. Sparrow hospital 
for $500.36 and $781.54, for the reason 
that at the present time there is only 
a balance of $126.80 in the Sparrow 
Hospital Fund. 

Respectfully, 

F. H. PRESLEY, 
Comptroller. 

Referred to committee on ways and 

means, 


4 


To the City Council of the city of 
Lansing, rs 


Gentlemen: 


The Board of Cemetery and Public 
Park Commissioners represent that they 
have been voted $10,000, which is to 
be used with $5,000 donated by J. W. 
Potter, to construct a rest house at 
Potter Park. We further represent that 





February 21, 1921 


it is deemed advisable by this board 
to build this resthouse as s00n as pos- 
sible so that the use of it may be 
had during the coming summer. With 
this idea in view we have asked for 
bids for the construction of this build- 
ing, the lowest one of which was $138,- 
000. 

Inasmuch as we do not want to be- 
gin this project until funds sufficient 
to complete the same and also as we 
do not wish to prejudice the standing 
of our board before your honorable 
body, /we are coming to you with this 
statement of the situation at the present 
time. If the city council in ita wis- 
ddr seea fit to vote the additional 
amount necessary, the work would be 
Proceeded with at once, 

It would be fair to state that in the 
event the council grants our request, 
new bids would be called for, which, 
with lowering prices for materlal, ete, 
might result in our getting a more ad- 
vantageous bid, thus lessening the 
amount necessary over and above the 
$15,000 already voted to us, 

Asking for your advice and counsel 
in this matter, we are 


Respectfully, 
Board of Cemetery and Public Park 
Commissoners. 


Cc. F. POXSON, 
* Preaident, 

Received and placed on file. 

Hon, Mayor and City Council, 
Gentlemen: 

Whereas the plans and specifications. 
for the proposed Isolation hospital are 
prepared and bids being received for 
its construction, we respectfully peti- 
tion your honorable body to provide a 
sewer to the site on BH. Michigan ave. 

GEO. O. FULLER, 
Chairman Hospital Committesa Board 
of Health. 


Referred to the committee on sewers. 
Hon. Mayor and City Council, 
Gentlemen: , 


Whereas the plans and specifications 
for the proposed Isolation Hospital are 
prepared and bids being received for 
its construction, we respectfully peti- 
tion your honorable body to direct the 
Electric Light and Water Board to ex- 
tend their water mains to the proposed 
site on E. Michigan avenue at once, in 
order that construction will not be 
delayed. 

Respectfully submitted, 

GEO, 0. FULLER, 


Chairman Hospital Committee, Board 
of Health. 


Referrad to Electric Light and Water — 


Board. 
REPORTS OF COMMITTBRES., 


The committee on streets and com- 
mittee on bridges to whom was referred 
the deed offered by R H Scott and Ger- 
trude Scott for a plece of land to be 
used for extension of Elm street and 
approach to the ‘bridge to. be built at 
— street, begs leave to report as fol- 
ows: ‘ 
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We recommend that the deed be ac- 


oepted. : 
W. T. BRITTEN, 
Fr. W. REDFERN, 
. oO. C. HOWB, 
Committee on streets. 
ALFRED H. DOUGHTY, 
ELMER CLAPHAM, 
! Committee on bridges. 
By Ald. Britten— 

That the report of the committees be 
adopted, 

Carried. 

Thé committee on streets to whom 
weak referred the petition that Mosier 
street be cleaned and made passable 
as a pubilc thoroughfare, begs leave to 
report a& follows: We recommend that 
the abutting property owners be no- 
tifled by the chief of police to remove 
all tile, brick ashes and other debris 
placed there by them within the con- 
fines of said street within one week 
from date of service of notice, and if 
—-fiot removed within that time, the 
' Superintendent of Public Works be in- 
atructed t6 cause said street to be 
cleaned uf. he cost of same to be 
charged to the abutting property own- 


era. 
Ww, T. BRITTEN, 
F. M. RAYPFERN, 
Oo. Cc. HOWE, 
Committee on Streets. 
By tie’ tag oy er 


That the report of the committee be 
adopted. 

Carried. - ‘ 

The ootmittee on Eridges and 


Streets to Whom was referred the mat- 
ter of acoepting certain land to be used 
for streét plirposes as an approach to 
the proposed Elm Street bridge, begs 
leave to report aa follows: 

We recommend that the deed to the 
land bé recorded by the City Attor- 
ney afid that the land be accepted in 
compliance with the owners wishes, 
vis., that the City maintain an eight 
foot passage way for pedestrians un- 
der the proposed fill of the west ayp- 
proaoh to the fill, and that the owners 
be put to no expense or damage in 
connection with the development of 
the land G@eeded in so far as it is with- 
in the power of the City to prevent. 

Respectfully submitted, 

ALFRED H. DOUGHTY, 

ELMER CLAPHAM, 
Committee on Bridges. 

WwW. T. BRITTEN, 

F. M. REDFERN, 


* O. C. HOWE, 
Committee on Streets. 
By Ald. Doughty— nd 
That report of the Committee be 
adopted. 
Carrted. 


The committee on Sidewalks to whom 
was referred the petition for sidewalk 
on west side of Shepard street from 
Kalamazoo street to three blocks south 
begs leave to report as follows: 

We recommend that the petition be 


granted, 
G. R. EDDY, 
BD KLOCK, 
S §. MAIN,, 
Committee on Sidewalks. 
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By Ald, Eddy— 


That report of the committee be 
adopted. 
Carried. f 


The committee on Bonds and Con- 
tracts to whom was referred the ap- 
plication of Geo. H. Terrell for dance 
hall license, begs leave to report as 
follows: 

We recommend that the ° licfnse be 


granted. 
L. L. SANDERS, 
BH. DPD. KLOCK, 
BB S. AVERY, 


Committee on Bonds and Contracts. — 


By Ald. Sanders-— 

That the report of the committee be 
adopted. 

Carried. 


The committee on Sewers to whom 
was referred the petition of five tax 
payers to construct a sewer in Glenn 
street begs leave to report as follows: 

We recommend that the sewer be 
constructed, 

Rapectfully seubmitted, 

A. . LEONARD, 
H. S: FOWLER, 
ELMER CLAPHAM, 
Committee on Sewers. 
By Ald. Leonard— 
That report of committee be adopted. 
Carried, , 


The City Attorney and City Asses- 
sors to whom was referred the resolu- 
tion of Ald. Klock relative to remit- 
ting $85.24 for an excessive assessment 
on Lot 805, Capital Heights Add., begs 
leave to report as follows: We recom- 
mend that the resolution be adopted. 

D. G. F. WARNER, » 


City Attorney. 


WM. CGC. HINMAN, 
City Assessors, 
Received ang placed on file. 


The committee on Sewers to whom 
was referred the communication of the 
City Engineer, Council Proceedings on 
January 10th, 1921, begs leave to re- 
port as follows: 

Sewers are now being constructed in 
the territory north of Potter Park, be- 
tween the P. M. Railroad and the Grand 
Trunk Railroad and plans have been 
prepared so that bids may be received 
early this spring for the construction 
of sewers south of Mt. Hope avenue 
and west of the New York Central 
railroad. The money. for this work is 
now available. : 

No provisions have as yet been 
made for providing sewers for the 
west one-half mile of the city. A real 
estate firm developing a considerable 
section of this territory was recently 
given permission to‘ temporarily empty 
their sewers into the Weinman Creek 
Sewer. Territory {n the western part 
of the city is rapidly building up and 
provision should be made for sewers in 
that territory. The Engineer’s atudy 
of the sewer situation in the city has 
progressed sufficiently so that we know 
that the sewer situation will have to 
be relieved by constructing a trunk line 
sewer on Ottawa street or very near to 
it from the river to Butler or Logan 
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street in order to give relief from in- 
adequate gewers in the central part of 
the city. here are a number of other 
places where present sewers are inade- 
quaté to take care of storm water, no- 
tably in the vicinity of the new state 
building, on Logan street, from Wash- 
tenaw to @ttawa street, on Capitol ave- 
-nue from Kilborn gtreet to Willow 
street ang in the territory between the 
Industrial School property and Michi- 
gan avenue. 

We recommend, therefore, that bonds 
in the sum of $200,000 be voted for 
constructing sewers in tht City of Lan- 
sing and let these bongg be submitted 
at the coming April election. 

Respectfully submitted, 


A. H. LEONARD, 
\ H. Ss. FOWLER, 
ELMER CLAPHAM, 
Sewer Committee. 
By Ald. Leonard— . 
That report of the committee be 
adopted. i 
Carried. 


The committee on Streets to whom 
was referred the communication of the 
City Engineer, Council Proceedings of 
January 10th, 1921 begs leave to ie- 
port as follows: ; 

Money is now available for paving 
the following streets, Michigan avenue 


from the Michigan Central railroad to 
Old City Limits and, the south side of 
New ci avenue from the Old to the 


ew City Limits, Center street from 
aginaw street to Beaver street, Grand 
avenue from Shiawassee street to Sag- 
inaw street and Walnut street ftom 
Isaac street to Robert street. 
Petitions are on file for five miles of 
additional: paving. It will be impos- 
sible to pave all of the streets asked 
for during the coming season. We 
recommend that bonds in the sum of 
$300,000 be voted for paving the fol- 
lowing list of streets and such other 
streets as the Council may determine, 
Viz: 

Michigan avenue, 
the New City Limits. 
Pennsylvania avenue, from Sheridan 
street to Franklin avenue. 
Pennsylvania avenue from Kalama- 
zoo street to Main street, and from 
Main satreet to the Cedar river, should 
a sufficient petition be filed for same. 
Prospect atreet, from Holmes street 
to Clifford street. 

Eureka street, from Holmes to Clif- 
ford street. 

Virginia street, from Eureka asatreet to 
Prospect street. 
Rosamond street, 
to Prospect street. 
Bancroft Court from Butler atreet, 
east, 

Walnut | street ,from 
street to Main street. 
Larch street, from Sheridan street to 
Franklin avenue. 
Larch street, from 
to Saginaw street. 
Moore's River Drive, 
street to west city limits. 
And such other streets as the coun- 
ell may determine. 

In recommending the paving of Pros- 
pect street, Eureka street, Virginia 


from the Old to 


from Eureka asatreet 
Washtenaw 


Shiawasse street 


from Logan 


i j= |) = 


street and Rosamond street ,we do so 
with the understanding th no work 
of paving shall’ bea done on_ these 
streets until thé city is reimbursed: for 
the opening of Prospect 
vicinity. It should be called to the at- 
tention of the council that in the event 
the city is called upon to finance some 
of the wore between the street rail- 
way tracks on Michigan avenue and on 
Center street the money Voted for these 
improvements will be insufficient to 
tomplete all of them. Therefore some 
of the money included in the proposed 
$300,000 bond issue may have to be 
used for paving between the rails of the 
Street Rallway company, 

Respectfully submitted, 


W. T. BRITTEN, 
| KF. M. REDFERN, 
oO. C. HOWE, 
Committee on Streets, 


By Ald. Britten— 

That the report of the committee be 
adopted. 

Carried. 


The committee on Bridges to whom 
was referred the communication of the 
City Engineer on Council proceedings, 
January 10th, 1921, begs leave to report 
es follows: 

We have carefully 
bridge requirements of the City gf Lan- 
sing and find that the city has seven 
bridges that are inadequate for pre- 
gent lay loads and from which the city 
may expect trouble at any time. They 
are the Logan street bridge, the River 
street bridge, Kaiamazoo atreet bridge, 
south Pennsylvania street bridge, Sey- 
mour street bfidge, ‘Saginaw street 
bridge and Shiawasse atreet bridge. One 
or two of these bridges should be re- 
Piaced every year until all of them 
have’ been 
structures. We have given ali of the 
bridges careful consideration and recr 
ommend that the Shiawassee: street 
bridge and the South Pennsylvania 
avenue bridge be rebuilt this year and 
that bonds be issued for this work. 

Of all the bridges enumerated the 
Logan street bridge is probably least 
subjected to heavy loading. 

There is a question whether it will 
ever be advisable to bulld a bridge at 
River street. It would seem more ad- 
visable to build a bridge across- the 
Grand River at Stv Joseph street and 
thus not only cross the‘river but also 
separate the grade at the New York 
Central railroad tracks. 

The past summer demonstrated what 
may be expecteg on these bridges when 
the Kalamazoo street bridge was put 
out of commission for over a month 
by having the entire floor system 
wrecked by one heavily loaded truck. 
This bridge causes a dangerous angle 
in the roadway. The structure is very 
old, having seen service at Michigan 
avenue before it was placed at Kaln- 
mazoo street and having once been 
swept by floods from its present foun- 
dation to the foot of the bridge at 
Michigan avenue and then replaced in 
its present location. This bridge 
should be replaced in the not far dis- 
tant future, 


investigated the 
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The State Highway department is 

planning on bringing in a Federal Aid 

- Improved road on North street and 

 $eymour street. This will mean that 
the Seymour street bridge will be sub- 
jected to heavy trunk line traffic and 
the present structure at this point has 
been declared unsafe by the City En- 

-gineer and by the engineers of the 
State Highway department. Should 
trouble develop at this bridge a short 
temporary detour could be used by go- 
ing to Turner street. 

The Saginaw street bridge is sub- 
jected to heavy traffic and serves a 
large number of manufacturing and 
commercial enterprises and should be 
replaced by a permanent structure be- 
fore very long. The heaviest loadsa, 
however, prefer to use the Shiawasse 
street bridge oh account of the steep 
grade on the west side of tke river at 
Saginaw street. 

The Shiawassee street is generally 
conceded as one cf the city’s most im- 
portant bridges and your committee 
recommends that this bridge be re- 


ture. The bridge was constructed in 
1873 and is unsafe for the present day 
traffic. 

The bridge across the Cedar river at 
south Pennsylvania avenue is an old 
wooden trestle that is not strong 
enough to meet the present day de- 
mands. The wooden piling is rotting 
away at the water line, ,the floor sys- 
tem is weak so that the bridge is not 
/ only in danger of belmg damaged vy 

heavy traffic but in its present condl- 
tion is in danger of being swept away 
‘ by apring floods. To properly repair 
the bridge it would be necessary to 
take up the floor system and re-drive 
: a large number of the piles. We rec- 

-—* ommend that this bridge be replaced 
with a permanent concrete structure. 
Its proximity to Potter Park makes it 


one of the City’s most important 
bridges for pleasure vehicies.. 
We recommend, therefore, that an 


item of $300,000 be voted on at the 
spring election for the purpose of con- 
structing new bridges at Shiawassve 
street and Pennsylvania avente, These 
bonds to be issued for thirty years just 
requirlng an item of $10,000 per year 
to pay them off. 
Respectfully subthitted, 
A. H. DOUGHTY, 
ELMBR CLAPHAM; 
: Bridge Committee. 





, By Ald. Doughty— 

That report of the committee be 
} _ adopted, 

Carried, 


% The committee on Ways and Means 
i to whom was referred the communica- 

, tion of the City Engineer, Council Pro- 
ceedings January 10th, 1921, begs leave 
to report ag follows: 

We recommend that the Council con- 
cur In the recommendations of the 
street, Sewer ang Bridge committees 
and that the question of submitting 
bonds in the following amounts be sub- 
mitted to the electors at the April 
election, Namely: 

Paving, $300,000. 

Sewers, $200,000. 

Bridges, 7$#900,000. 





placed by a permanent concrete struc- 
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And that the City Attorney be di- 
rected to prepare the proper resolu- 
tions for submitting these issues. 

On the basis of the city’s paying 
about forty per cent of the costs of 


Pavement, one-aixth of the cost of 
sewers and the entire cost of the 
bridges, it will be necessary for the 


first five years to provide items in 
the budget amounting to $40,666 for 
the City’s proportion of the proposed 
improvements and after that time $14U,- 
000 per year to pay off the Bridge 
fund, 

Taking into account the City’s need 
for additional pavement, sewers and 
bridges and the present labor and 
market conditions we believe that it is 
an opportune time for the city to un- 
dertake a faire» amount of public work. 

Respectfully submitted, 


Oo. CC. HOWE, 

Ww. T. BRITTEN, 

JOHN McCLELLAN, 
Committee on Ways and Means. 


By Ald. How \ 

That report of the committee be 
adopted. 

Adopted by the following vote. 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders.—14. 

Nays—None. 


BONDS APPROVED. a 


The Junk Dealer bond of W, QO, 
Moody as frincipal with Harry MF. 
Milne and A. J. Whitman as sureties, 
was approved. 


Adopte@d by the following vote. 


Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy Fowler, Howe, 
Klock, Leonard, Main, Mc@tellan, Red- 
fern, Sanders.—14, 

Nays—None. 


MOTIONS, RESOLUTIONS AND 
NOTICES. 


By Ald. Sanders and Main— 
Resolved by the city council of the 
City of Lansing: 


That the city clerk draw an order 
payable to J. F. Parker for the sum of 
$8.00 and charge to the eighth ward 
highway fund to pay an  “<rerroneous 
sidewalk tax assessed against lot 199 
Leslie Park subdivision. ‘ 


Adopteq by the following vote. 
Yeas—Ald. <Avery, Britten, Clapham, 
Doughty, Dymond, Eddy /Fowler, Howe, 


Klock, Leonard, Main, McClellan, Red- 
fern, Sanders.—14, 
Nays—None. 


By Ald. Howe— 

Resolved. by the city council of the 
City of. Lansing: 

That an item be placed in the budget 
for 1921 for the amount necessary over 
and above the $15,000 already provided, 
to complete the Resthouse at Potter 
Park. 

Resolved further, that the amount 
of this item shall not exceed the sum 
of $3,000 for said year. 


a, 
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Adopteg by the following vote. 


~ Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders.—14. 

Nays—None, 


By Ald. Howe— 


Resolved by the City council of the 
City of Lansing: 

That it is the sense of this council 
that the Board of Cemetery and Pub- 
lic Park Commissioners should re-ad- 
vertise for bids for the Potter Park 
Resthouse, and to let the contract for 
the same if in their judgment it seems 
desirable to do so, 


Adopteg by the following vote. 


Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy Fowler, Howe, 
Klock, Leonard, Main, McClellan, Reda- 
fern, Sanders.—14. 

Nays—None. 


By Ald, Howe— 


Resolved by the city council of the 
Clty of Lansing: 


That the Superintendent of Public 
Works be and he is hereby directed to 
build a fence on the bank of the river 
at the foot of Willow street and paint 
the same white, ang charge expense to 
4th ward highway fund. 


Adopteq by the following vote. 

Yeas—Ald.. Avery, Britten, Clapham, 
Doughty. Dymond, Eddy Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders.—14. 


Nays—None. 


By Ald, Doughty— 

That inasmuch as the number of vot- 
ing precincts hag been increased, and 
there are not enough ballot boxes nuw 
on hand to supply all the precincts, 
therefore, be it 

Resolved that the city clerk be and 
he is hereby authorized to purchase 
nineteen ballot boxes similar to those 
now owned by the city. 


Adoptead by the following vote. 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders.—14. 

Nays—None. 


By Ald. Sanders— 

Whereas telephone pole No, 3623 be- 
longing td the Michigan State Tele- 
phone Co., and located at No. 120 
South Clemens ave., is placed in such 
a manner as to obstruct the driveway 
at such address, the same being main- 
tained contrary to the provisions of 
gection two of ordinance No. 69 of 
the revised ordinances of 1918, there- 
fore “ 

Be it resolved that the city clerk 
shall notify the said Michigan State 
Telephone Co., to move said pole s0 
as to comply with the provisions of 
said section two within ten days from 
the receipt of this notice. 

Adopteq bv the following vote. 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy Fowler, Howe, 
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Klock, Leonard, Main, McClellan, Red- 
fern, Sanders,-——14, 
Nays—None., 


By Ald. Klock— 

Resolved by the city cotncll of the 
City of Lansing: 

That the city clerk draw an order 
on the uncollected taxes and abate- 
ment fund in favor of the city treas- 
urer for $35.34 for the remittan of 
excessive assessment on lot 305 of p- 
ital Heights Add. 

Adoptea by the following vote. 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy Fowler, ‘Howe, 
Klock, Leonard, Main, McClellan, Red- 
fefn, Sanders.—14, 

Nays—None. 


By Ald. Britten— 


Whereas the city of Lansing by and 
through its proper officers has ordered 
the repaving of East Michigan avenue 
and the bonds by which to raise the 
money have been voted and all steps 
taken preparatory to the commence- 
ment of work upon the saine as soon 
as the weather will permit; and 

Whereas that portion of the street 
to be repaveg ig traversed by the Elec- 
tric Railway Company; 

Therefore, be it resolved, that the 
city engineer be and is hereby in- 
structed in the pavement of the same 
to construct a concrete foundation for 
paving where the said street railway 
line runs, and properly put the grout 
between the ties and tracks and do 
all things necessary to properly pave 
said street, and especially along the 
railway tracks, in a complete and 
proper manner. 

By Ald. Howe— 

That the resolution lies on the table 
one week. 

Carrled, 


By Ald. Leonard— 


Resolved, by “the city counci] of the 
City of Lansing: 

That the North de Commercial 
Club be given charge of the rooms on 
2nd floor of the No. Lansing Rest 
Rooms, and wh parties desire to use 
same for patriotic meets, it will be up 
to the above club. The city of Lanslrtg 
to have same for ail elections, 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dlmond, Eddy, Fowler, Howe, 
Klolk, Leonard, Main, Redfern, San- 
ders.— 13, 

Nays—None. 


The following resolution was taken 
from the table: . 
By Ald. Doughty— 

Resolved by the City Council of the 
City of Laneing: , 

That the Supt. of Public Works be 
and he hereby is directed to purchase 
such number of Voting Booths as is 
necessary, and the clerk be and Is 
hereby is directed, to draw his war- 
rant In payment of same and charge 
to election expense. 

Lost by the Following vote: . 

Yeas—Ald. Doughty. ‘ 

Nays—Ald. Avery, Britten, Clapham, 
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= Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main McClellan, Redfern, 
rs Sanders—18, 


t By Ald. Hgowe— 
2 That the matter of providing voting 
booths be referred to the Supt. of Pub- 
lic Works and committee on Public 
Buildings, with power to act. 


Adopted by the following vote: 


1 Yeas—Ald. Avery, Britten, Claphain, 
-Doughty, Dymond, Eddy, Fowler, Howe, 
. Klock, Leonard, Main, Redfern, San- 
 ™% dera.—18, 
Nays—None. 


By Ald. Doughty—— 
Resolved by the city council of the 
City of Lansing: 


Whereas the city of Lansing hes 
lately purchased a farm located and 
) lying west of the said oity of Lan- 
sing, known as the Graham farm, for 
the purpose of establishing thereon a 
system of garbage disposal, by the 
feeding of said garbage to pigs; and 

P Whereas certain residents ih the v 
; ecinity of gaid farm have become wuf- 
ried that the establishing of said pig- 
Y gery would operate as a detriment to 
f their property rights, and that the 
same would be operated in such a 
} manner as to become a nuisance, and 
J have caused an injunction to be issued 
forbidding the sald city. of Lansing to 
conduct said farm or t& place the said 
. pigs thereon and to feed them the gar- 
; bage from the said city of Lansing; 


and, 
= Whereas it is the intent of the city 
ii to operate said -farm in a mannvuf 


i which will not render the same objec- 
tionable paid residents, nor to any 
other reasonable person; and, 
Whereas it is the intention to oper- 
ate the said farm in a clean and sani- 
tary manner and to use in the conduct 
of the same all and every model ap- 
Pliance and method which may be used 
to conduct the said farm in the clea. 
i est and. most sanitary manner posasibie; 
i Therefore, be it resolved, that the 
city officers charged with the operation 
or conduct of said farm shall at all 
i times keep the above named intent of 
f the city in mind, and that they shall 
 , investigate ang use every possible sani- 
tary device for the better keeping and 
a operation of the said piggery; and 
ez Be it further resolved, that the said 
officials shall at all times work in con- 
junction with the State Board of 
Health, and especially the Departmeat 


of the Sanitary EXngineer, and that 
they shall adopt and abide by all 
recommendations which may be of- 


fered by said -department or board in 
the conduct of: said farm, and _ shall 
do nothing in the conduct of said farm 
which shall be deemed by the said 
state authorities to be conducive to an 
unsanitary and improper conduct of 
the same. 
Adopteg by the following vote. 
Yeae—Ald. Averv_ Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
—_ fern, Sanders.—1¢4, 
Nays—None. 
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SIDEWALK RESOLUTION. 


By Ald. Eddy— 


Resolved by the city council of the 
city of Lansing: That it is a necessary 
public improvement and it ig hereby 
determined that a new artificial stone 
Sidewalk six feet wide shall be built 
in front of south 106.92 feet of lotsa 18, 
19, 20, block 1 Ballard’s Addition on 
the north side of North street, owned 
by Hanks Bros. 


Also in front of west 89 feet of lot 
47 Highland Park Addition on the 
north side of North street, owned by 
A. R. Trescott, 


Also in front of east 8 rods of lot 
47 Highland Park Addition, 
north side of North street, owned py 
Henry Robbins. 


Also in front of south 50 feet of lot 
29 block 1, Handy Home Addition, on 


the south side of North- street, owned 
by Jennie D, Parker, 
Also in fron of tot 46, Highland 


Park Addition. on the south side of 
North street, owned by C. E. Robin- 
BON, 


Algo 2 sgidewalk five feet wide in 
front of west 33 feet of lot 15 Duplex 
Park Addition, on the north side of 
Lenore arenue, owned by Geo. Pack- 
ard, 


Also in front of east 9 feet of lot 
15 and west 23 feet of lot 18, Duplex 
Park Addition, on the north side of 
Lenore avenue, owned by H. E. Bundy. 


Also in front of east 99.7 feet of lot 
18, Duplex Park, on the north side of 
Lenore avenue, owned by W. S. Bow- 
erman, and that the owner of said 
above described lands be ang he is 
hereby required to build the same and 
in accordanre with the specifications 
on file in the office of the City Engi- 
neer On or before the 15th day of May, 
1921, } 


That the Superintendent of Public 


‘works {is authorized and directed to 


ceed to construct such artificial 
ine walk in front of the above deé- 
scribed premises after the expiration 
of said date, upon the failure of the 
owners of the parcels herein described 


to construct the same 88 hereby re- 


and that the expense of con- 
shall be paid out 


fund, and the city 
assessors are hereby directed to assess 
the expenses of constructing the same 
against said describeq land as pro- 
vided by section five of Ordinance No. 
23, of the Revised Ordinances of the 
City of Lansing, and Chapter 17 of 
the City Charter. 
ive 

The City Clerk is directed to & 
due notice hereof by publication of 4 
notice of this resolution for three suc- 
cessive days as provided by saiq Ordi- 
nance No. 28, 

Adopted by the following vote. 
Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, Redfern, Sanders 
—13, 

Nays-—None, 


quired; 
structing the same 


on the 
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GENERAL ORDER. 


.Claims Allowed. 


Claimant, Endorser. Amount. 
F,. Burgess et al, O. E. Eckert $547.88 
The Lansing Co., O. E. Eckert. 16.20 
Hugene Dietzgen Co., O. E. on4s 


ne a Ce ib 64th aaa 4 0.0 HOc0 
Michigan Brass & [ron Coa., 

19.76 
A. Winegar. 585.91 


oO. EB. Eckert eseeseeeveaeevpaeseeaenueenes 
A. Winegar... 668,52 


Geo. Toman et al, 
A. C. Sack et al, 

Brown Engine & Machine Co., 
A. Winegar....... 


ma Chemical Co., 


11.40 


$4.70 
1,00 


sere ere eeetmeaevpeseeees 


Fred. A. Egeler, ‘A. Winegar... 
A. M. Emery, A. Winegar.. 8.756 
Dudley Paper Co., .A. Winegar 23.40 
F. N. Rounsville, A. Winegar. ~~ -50 
Page & Harryman, A. Winegar 5.50 
[ Disinfecting ae A. Wine- — 
Mich. Central 'R. R., A. “Winegar 2.28 
International Chemical Co., 
James A, Humphrey ‘tee 
Mich. Central R. R., James A. 
PRGMMNFSF = wwe ccnsenn 
L. O. Ewing, James ‘A. ‘Humphrey 
State Department of Health 
James A. Humphrey ....... 
Henry Washington, James A, 
Humphrey. ....... 
B’d of Water & Elec. Light 
Com., James A. Humphrey.. 82 
Clark, James A. Humph- be 
1. 


"Garner, 
51.00 
8.55 


3.50 
6:00 


$60.00 


418 
34.66 


20.48 
9.00 


oes oe 00 8 


James A, 


Humphrey ‘ 
Mrs. J. L. Snyder, Ww. 8 
bins 
QO. E. 


Driver, WwW. s. ‘Robbins. ie 


City Treasurer, W. 8. Robbins.. 
J. ee Spartriesano, W. 8. Rob- 
ina ¢e@eeaeupeanvasndd eee een eaaezee 
J. A. Parsons, city clerk, J. A. 
PATHOUM. 2 cube ves pee 
City Comptroller,; J. 
sons eoenoeepene eoe@npvevvneee ee 
E. A. Hill, Altrea Seymour... 
Wm. Clark, Alfred Seymour.... 
Standard Coal Co., A. McDon- 
ald aeaeGouoeecueceaeaseeenaaeeevnnaehenenee ese 
A. D. Donnelley et al, Jos. 
Beck een ves eaeseaeaen e@eeoeveeseaeeeea 117.46 
Lansing Coal & Coke Co., E. 
Dy BM ot 6s 0s; se ob oe see 14.60 


4.00 
32.76 
6.89 


18.36 
8.00 


A, Par- 


Wm. Leverett, E. D. Klock... -40 
Citizens Tel. Co. F. H. Pres- 
WY 2.0 ested caaees seveeese 247.50 
Frieda A, Schneider, Frieda A, 
BORMGiGer ©. oss scape scecas sou 30.00 
Mrs. M. EH. Helmker, Frieda 
A. Behmeider csc rvesscrececn $3.00. 
Mrs, Angie Parsons, Frieda A, 
SeUmeMet © oi inisnd ot cas ord ee 40.00 
R. W. Smith et al, H. L. Ban- 
GOR pk sss 0900.50 12 ean cs 
R. & J. Farquhar, H. L. Ban- 
croft eeoeewevpeeoeeve teoeecen ee veeevoanee @ 2.15 
H. L. Bancroft, H. L. Bancroft 5.20 
John Wiley & Sons Inec., H. L. 
TORO © ocak statin sc chawn 8.76 
International Pub. Co., Jamea 
A. TEARDROP 6 oi da 0 ts betes 9.36 
Adopted by the folloing vote: 
Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy Fowler, Howe, 
Klock, Leonard, Main, Redfern, San- 
dera,— 13, 
Nays—None, 


Council adjourned. 


JUDSON A. PARSONS, 
City Clerk. 


City Clerk’s office, Feb. 21, 1921. 


15.65 
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Regular Session, Monday, Feb. 28, 1921. 


City Council Rooms, 
Lansing, Feb. 28, 1921. 


The city council met in regular ses- 


sion and was called to order: by Mayor 
B. A. Kyes. 

Roil cail: 

Present — Ald, Avery, Britten, Bur- 
gesa, Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Kiock, Leonard, Main, 
McCieilan, Redfern, Sanders—16. 

Absent—Ald, Trager. 

The record of the previous session 
Was approved as printed, 


PBHTITIONS AND COMMUNI- 
CATIONS. 


A petition was received from ten 
property owners asking that curb and 
gutter be constructed in Hilisdale street 
from Cherry street to Grand avenue. 

Referred to the committee on streets. 


A communication was received from 
the Board of County Road Commission- 
ers enclosing copy of resolution adopted 
by them on Feb, 18, 1921, releasing 
Cedar gtreet from Michigan avenue, to 
Mt Hdépe avenue, the paving on said 
street having been completed. 

Referred to committee on atreets. 


A communication was received signed 
by 57 persons stating that they object 
to the service charge of 45 cents per 
month made by the Lafising Fuel & 
Gas Co., and asking the city council to 
use its influence with the State Public 


Utilities commission to have this charge 


annulled, 
eferred to committee on gas matters. 


A communication was received from 
the Michigan State Telephone Co., stat- 
ing that the pole which they were re- 
quested to move from the driveway at 
126 S. Clemens avenue, is a city pole. 

On motion of Ald. Doughty. the orig- 


J 


inal motion was referred to the water 
and electric light board. 


Chas. Glosser applied for license to 
conduct a public dance hall for one 
month at I. Oo. O. KF. hali, corner of 
Capitol avenue and Kaiamazoo street, 


Referred to committee on bonds and — 


contracts. 


A petition wag recelved signed by one 
hundred persons to cause Mich. Railway 
Co., to run thelr cara to southern city 
limite, . 

Referred to committee on street rali- 
way. * 


REPORTS OF CITY OFFICERS, 


The report of the sealer of weights 
and measures for the week ending Feb. 
26, 1921 was received and placed on 
file. 


To the City Council 

Gentlemen: 

In view of the fact that so many 
men are out of employment and the 
city is called upon to spend large sums 
of money to help those who are in need, 
it is my opinion steps should be taken 
by each department of our city .govern- 
ment to do what they can to relieve the 
situation. 

Men are coming in my office every 
day who have been out of work rang- 
ing in periods from three to five montha, 
men who have families to support and 
have never asked ald of the city before 
and would hot under any circumstances 
could they get employment, men that 
have worked hard and after paying rent 
and making payments on homes have 
managed to id@y by a portion of their 
earnings to carry them through a period 
that we are passing through at®* the 


present time; but belng out of employ-. 


ment so long those savings have become 
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depleted and they have been forced to 
apply to the city for aid. : 

If employment could be furnished 
those people by the city even through 
a portion of the expense to the amount 
that is being paid to them by the poor 
department be charged up to that de- 
partment the city would be getting 
something in return for the money be- 
ing paid and those being helped would 
look at it in a different light instead of 
feeling that they were being supported 
by charity they would feel they were 
giving something in return for the 
benefit they receive. 

We shonld not under any circum- 
stances allow our citizens to go hun- 
gry or suffer with the cold or allow 
their children to be kept from going to 
school while passing through these con- 
ditions but do everything in our power 
to relieve the situation. 

I would earnestly ask that every de- 
partment take this matter into conald- 
eration’ that some action may be taken 
and immediate results obtained. 

‘i Respectfully, 
B. A. KYES, 
Mayor. 
Received and placed on file. 


Honorable Mayor and City Counell: 
Agreeable to the resolution passed in 
the council Feb. 21, 1921, relative to 
cleaning up Mosler street, and by the 
assistance of the city engineer we have 
made a survey of this property and 
find that the railroad track which runs 
north and south is not in the street, 
but occupied by 12 feet of ground which 
was turned over to the railroad com- 
pany by Young Brothers & Daley. The 
property owners abutting this street 
have been notified to see that same is 
cleared up within one week from date. 
Respectfully submitted, 
ALFRED SEYMOUR, 
Chief of Police. 
Received and placed on file. 


Hon. Mayor and City Council, 
Gentlemen: 

Upon opening and examining bids sub- 
mitted by the different contractors for 
the construction, heating and plumb- 
ing, and electrical wiring for the pro- 
posed isolation hospital, we recommend 
that the following bids be accepted: 

General construction —- Ray S. Angat- 
man, $37,098.00. 

Heating and plumbing—Edward Gib- 
bons, $12,800.00, 

Electrical wiring — North Side Elec- 
trical Shop, $948.00. 

This leaves a balance of $34,756.83 for 
furnishing and beautifying the grounds 
and other incidental expenses. 

Respectfully submitted, 
GEO. Oo. FULLER, 
Chairman hospital committee, 
Board of Health. 
Received and placed on file. 


REPORT OF COMMITTEES. 


The committee on sidewalks to whom 
was referred the petition for sidewalk 


- on the east aide of Francis avenue, 


from Saginaw atreet south to the walk 
now built; also petition for sidewalk on 
the west side of Francis avenue, from 
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Saginaw street, to Vine street, begs 
leave to report as follows: We recom- 
mend that the petition be granted 
G. R. BDDY) 
Ek. D. KLOCK, 
8S. 8. MAIN, 
Committee on sidewalks, 
By Ald, Bddy— 
That the report of the committee be 
adopted. 
Carried, 


The committee on sewers to whom was 
referred the communication from the 
board of health asking that a sewer be 
constructed to the proposed isolation 
hospital begs leave to report as fol- 
lows: We recommend that the sewer 
be constructed and patd for from: the 
fund for building the isolation hospital. 

Respectfully submitted, 
A. . LEONARD, 
ELMER CLAPHAM, 
H. §. FOWLER, 
Committee on sewers. 
By Ald. Leonard— 

That, report of the committee be 
adopted, 

Carried. 


The committee on bonds and contracts 
to whom wag referred the application 
of August Szepanek for dance hall H- 
cense, begs leave to report as follows: 
We recommend that the license be 
granted. 

L. E, SANDERS, 
E. D. KLOCK, 
BE. S&S. AVERY, 
Committee on bonds and contracts. 
By Ald. Sandersa— 

That the report of the committee be 
adopted. 

Carried. 


The committee on poor to whom was 
referred the communication relative to 
bill of Caesar Pizzo for doctor's and 
undertaker’s bills, begs leave to report 
aa follows: Report back without rec- 


onmendation. 
A. H. LEONARD, 
H, 8. FOWLER, 
Cc. H. BURGBSS,, 
Committee on poor. 
Committee granted one week further 
time, 


The committee on streets to whom 
was referred the petition from Postal 
Telegraph Co. for permission to place 
bicycle rack for use of messenger boys 
next to the curbing in front of their 
office at 115 W. Michigan avenue begs 
leave to report as follows: We recom- 
mend that the request be granted. 

q W. T. BRITTEN, 
F, M. REDFERN, 
Oo. Cc. HOWB, 
Committees on streets. 
By Ald. Britten— 

That the report of the committee be 
adopted. 

Carried, 


The committee on atreets, to whom 
was referred the petition for paving 
Washington avenue, from Willow street, 
to Franklin avenue, and the intersec- 
tion of Willow street and Washington 
avenue, begs leave to report as follows: 








* 
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Ta We recommend that the petition be 
| granted. - : 
q W. T. BRITTEN,’ 

; i F. M. REDFERN, 

— oO. Cc. HOWE, 


Committee on streets, 
: Received and placed on ile. 


BONDS APPROVED. 


. The dray bond of Fred Miller as 
+ principal with Wm. West and M. L. 
Stearns as sureties, Was approved. 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
: Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders—15, 
: Nays—None. 
MOTIONS, RESOLUTIONS AND 
NOTICES. 


By Ald. Eddy— 


Resolved by the city council of the > 


City of Lansing: 
Theat the city clerk draw an order 
J payable to Geo, O. Fuller for the sum 
of $5.94 and charge to the sidewalk 
fund to pay an erroneous sidewalk tax 
assesced against west one-third of lot 
4 block 7 Bush, Blutler and Sparrow ad- 
dition. 
_ Adopted by the following vote: 
Yeas—Ald. Avery, Britten, 
Clapham, Doughty, Dymond, 
Fowler, Howe, Klock, Leonard, 
-McClellan, Redfern, Sanders—15, 
Nays—None. - 


Eddy, 
Main, 


By Ald. Fowler— 

Resolved by the city council of the 
City of Lansing: ; 

That the city clerk draw an order 
payable to the city treasurer for the 
sum of $41.82 and charge to the paving 
of N. Pennsylvania avenue, to pay a 
sidewalk tax assessed against lot 2 
Holmes Realty Co’s Plat, for repairing 
sidewalk that was broken by the city 


when N. Pennsylvania avenue was 
paved. ; 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders—165, 
Nays—None. 


The following resolution was taken 
from the table: 
By Ald. Britten 

Whereas the city of Lansing by and 
through its proper officers has ordered 
the repaving of East Michigan avenue 
and the bends by which to raise the 
money, have been voted and all ateps 
taken preparatory to the eommend- 
ment of work upon the same as soon 
as.the weather will permit; and 

Whereas that portion of the street 
to be repaved is traversed by the Elec- 
tric Railway Company: 

Therefore, be it resolved, that the 
city engineer be and is hereby in- 
structed in the pavement of the same 
to construct a concrete foundation for 
paving where the said street railway 
line runs, and properly put the grout 
between the ties and tracks and do 
all things necessary to properly pave 
said street, and ewpecially along tue 








Burgess, ~ 


COUNCIL PROCHEDINGS 3 


railway tracks, in a complete and 
proper manner, and an account of the 
Same be kept, and the cost thereof be 
assessed against the Street Railway Co. 
Adopted by the following vote: 
Yeas——-Ald. Avery, Britten, Burgess, 


Clapham, Doughty,, Dymond, Eddy, 
Fowler, Leonard, Main, Redfern, San- 
ders.—12, 

Nays—Ald. Howe, Klock, McClellan. 
om, 


By Ald, Redfern— 
That we re-consider the resolution. 
Carried. 
By Ald. Fowler— 
That the resolution lie on the table 
for one week. 
Lost by the following vote. 


Yeas—Ald. Dymond, Fowler, Hows 
Klock, McClellan.—obd. 

Nays—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Eddy, Leonard, 
Main, Redfern, Sanders—10, 


Original motion now being before the 
council it was adopted by the following 
vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Leonard, Main, Redfern, San- 
ders.—12. 

Nays—Ald. Howe, Klock, McClellan. 
—a 


My Ald, McClellan— 

That the board of electric light and 
water commissioners be heard at this 
time. 

Carried, 


President of ¢@he board then pre- 
sented the following: 


To the Honorable Mayor and City 

Councll— 

Gentlemen— 

Your board of water and electric light 
Commissioners beg leave to ask your 
honorable body to take the necessary: 
steps to provide by bonding, the sum of 
$3,825,000.00 for the purpose of building 
and equipping a new electric light and 
power plant with necessary electrical 
distribution system. This proposition 
to be submitted at the next election of 
the cjty of Lansing on the 4th day of 
April, 1921. The board as usual, will 
set aside from its earnings the neces- 
sary funds from time to time for the 
prompt payment of both principal and 
interest when due. 

Thanking you for a_ careful and 
prompt consideration of the above, we 
remain 

Yours very truly, 
Board of Water & Electric Light 
Commissioners. 
OTTO ZIEGLER 
President. 


Received and placed on file. 


By Ald. Britten— 


Resolved by the city council of the 
City of Lansing: > 
That the superintendent of pubiic 


works buy one Little Western grader at 
an approximate cost of §200, same to 
be pa from contingent fund and re- 
paid from Dept. of Public Works 2-B 
when next year’s budget is allowed. 


‘ . +. 
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Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, BHddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders—16, 
Nays—None. 


By Ald. Leonard— ' 


Whereas the owner of the Francis 


apartments, which were recently de- 
stroyed by fire, is now applying for a 
buiiding permit to repair the damage 
done by said fire and to again place the 
building in shape for occupancy; and 


Whereas, the queation of the extert 
of the damage done by said fire is a 
vital one, in that, should it be deter- 
mined that gaid building has been more 
than half destroyed it will be neces- 
sary to enforce the provisions of the 
State Housing Code in the remodeling 
of said apartments; and 


Whereas the city building inspector 
who issues said permits wishes to be 
authoritatively advised by a competent 
constructinn engineer as to whether such 
apartments have been more than half 
dgatroyed; 


Therefore, be it resolved, that the 
said building inspector be authorized to 
order an estimate of the relative amount 
of damage by fire to the Francis apart- 
ments from the H. G. Christman com- 
Pany or others at a cost of not to ex- 
ceed $50.00, and that upon the com- 
pletion of said estimate and approval 
of the same by the said building in- 
spector, the city clerk is hereby au- 
thorized to draw his warrant upon the 
city treasurer in favor of the H. G. 
Christman company, or others, in a 
sum equa! to $50.00, and to charge the 
same to the contingent fund. 


By Ald. Howe—— 


That the resolution be referred to a 
committee of 3 with Ald. Britten as 
chairman, to confer with the owners of 
the apartments to decide on the matter. 

Lost by the following vote: 

Y¥eas—Ald. Avery, Eddy, 
Howe, Redfern—5. 

Nays—Ald. Britten, Burgess, Clap- 
ham, Doughty, Dymond, Klock, Leon- 
ard, Main, McClellan, Sanders.—10. 


Fowler, 


Original resolution being before the 
council it was adopted by the following 
vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Kiock, Leonard, Main, 
McClellan, Redfern, Sanders—15. 

Nays—None. 


By Ald. Howe— 


Resolved by the city council of the 
City of Lansing: 

That the sum of $300.00 be and the 
same is hereby transferred from item 
1A12 to item 2B, both items being in 
the city engineer fund, for the purchase 
of a calculating machine. 

Adopted by the following vote: 

Yease—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders—165. 

Nays—None, 


By Ald. Leonard— 

Resolved by the ate. council of the 
City of Lansing: 

That the recommendation of the city 
board of health regarding the contract 
for the construction, heating and 
Plumbing, and electric wiring for the 
proposed isofation hospital be  con- 
curred in and that the mayor and city 
clerk are hereby ordered to enter into 
contract for such conatruction with the 
following contractors: 

General construction—Ray 8S. Angat- 
man, Lansing, Mich., $37,098.00. 

Heating and plumbing—Edward Gib- 
bons, Lansing, Mich., $12,800.00, 

Electrio wiring--North Side Bilectric 
Shop, Lansing, Mich., $948.00. 

General construction. 

Adopted by the foilowing vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, ‘Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders—165, 

Nays—None, 


Heating and plumbing. 

Adopted by the following vote: 
Yeas—Ald. -Avery, Britten, Burgess, 
Clapham, ‘Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders—15. 
Nays—None. 

Hlectric wiring. 

Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, “Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan. Redfern, Sanders—165. 
Nays—None, 


By Ald. Dymond— 

Resolved by the city council of the 
City of Lansing: 

That it is hereby determined to be a 
public necessity and a necessary public 
improvemvunt for the safety and needs 
of the inhabitants of the city of 
Lansing that a new electric Hght and 
power plant, be built and equipped, in 
addition to the plants now owned by 
the city, so as to supply the necessary 
electric energy for lighting, power and 
domestic purposes in aaid city: there 
being great additional need for elec- 
tric energy for both public and com- 
mercial uses in said city beyond the 
capacity of the present plants to sup- 
ply; and this council being advised, by 
the board of water and electric light 
commissioners, of the city of Lansing, 
that the sum of $3,825,000.00 is.needed 
to build and equip sald plant, this coun- 
ci] determines that the said sum of 
$3,826,000.00 is needed to build and 
eQuip said plant. 

Resolved further, that the building 
and equtpping of said electric light and 
power plant be made under the direction 
and supervision of the board of water 
and electric light commissioners of the 
city of Lansing, and that the question 
of borrowing the sum of §83 825,000.00 
upon the faith and credit of the city of 
Lansing, and the issuance of the bonds 
of said city for the purpose of defray- 
ing the cost of building and equipping 
Said plant be submitted to a vote of 
the qualified electors of the city of 
Lansing at the election to be held in 
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the city of Lansing, on the 4th day of 
April, 1921. 

Resolved further, That said bonds, if 
authorized by a three-fifths vote of the 
qualified electors of said city voting 
thereon, as required under the laws of 
the state of Michigan and the charter 
of the city of Lansing, shall be desig- 
nated ‘City of Lansing, Lighting and 
Power Bonds,”’ and shall be issued and 
sold by the city of Lansing in accord- 
ance with the provisions of the city 
charter relative to the issuance and sale 
of bonds for public utilities; said bonds 
to be issued in such denominations, to be 
dated at such time or times, as shall be 
prescribed by the city council, and to 
become due and payable, not exceeding 
thirty years from the date of issue, at 
such time or times as the city council 
shall, by resolution, prescribe; said 
bonds to bear Interest at rate not to ex- 
ceed five per cent per annum, payable 
annually or semi-annually, as the coun- 
cil, by resolution may prescribe; both 
principal and interest to be payable at 
the office of the city treasurer of the 
city of Lansing, or at such other places 
as the council, by resolution, shall pre- 
acribe, 

Resolved further, That the city clerk 
be and he hereby is directed to prepare 
printed ballots substantially in manner 
and form as follows: 


OFFICIAL BALLOT. 


Shall bonds of the City of Lansing in 
the sum of $3,825,000.00 for the purpose 
of building and equipping an electric 
light and power plant in the city of 
Lansing as prescribed in a certain reso- 
lution of the city council passed on the 
28th day of February, 1921, be issued ? 


Yes ( ) No ( ) 


Resolved further, That each elector 
voting upon such question shall indicate 
his or her vote by placing a cross in tne 
square opposite the word ‘“Yes’’ or ‘‘No,”’ 
as he or she shall desire to vote. 

Resolved further, That the vote cast 
upon such proposed bond issue shall be 
counted, returned and canvassed in like 
manner as prescribed for the counting, 
returning and-canvassing of ballots of a 
general municipal election, as prescribed 
in the charter of the city of Lansing 
and the laws of the state of Michigan 
and that the polls be open at seven 
o’clock in the morning and remain open 
until eight o’clock in the evening of 
suid day. 

Resolved further, / That the city clerk 
be and he hereby‘ is directed to give 
notice of such election at which said 
proposed bond issue is to be submitted 
to the electors of the city of Lansing, 
ag prescribed in the charter of the city 
of Lansing and the laws of the state of 
Michigan. 

Adopted hy the following vote: 


Yeas—-Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders—165. 

Nays—None, 


By Ald, Doughty—. ; 
Resolved by the city council of the 
City of Lansing: 
Whereas the committee on bridges 
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did on the 21st day of February report 
to this .council that the Shiawassee 
street bridge across Grand river was 
unsafe for present day traffic, and that 
it recommended that the same be re- 
placed by a permanent concrete atruc- 
ture; and 

Whereas said committee did also re- 
port that the wooden bridge across the 
Cedar river on §. Pennsylvania avenue 
was weak and in a dangerous condition, 
and said committee further recom- 
mended that the bridge be also replaced 
by @ permanent concrete structure; 

Therefore be it Resolved by the city 
council of the city of Lansing, that it {Is 
hereby determined top be a public ne- 
cessity and a necessary public improve- 
ment for the safety and needs of the 
inhabitants of the city of Lansing that 
a new bridge be constructed across the 
Grand river on Shiawassee street east, 
within said city, anq that a new bridge 
be constructed across the Cedar river 
wen south Pennsylvania avenue; and this 
council being advised by the bridge com- 
mittee that the sum of $300,000 is needed 
to build said bridges; this council there- 
fore determines that the said sum of 
$300,000 is needed to build said bridges, 

Resolved further That the building of 
said bridges be made under the direc- 
tion and supervision of the city council 
of the city of Lansing by and through 
its proper officers; and that the ques- 
tion of borrowing the sum of $300,000 
upon the faith and credit of the city 
of Lansing and the issuance of the 
bonds of saiq city for the purpose. of 
defraying the cost of building’ asaid 
bridges be submitted to a vote of the 
qualified electors of the city of Lan- 
sing at the general bi-ennial spring elec- 
tion to be held in the city of Lansing 
on the 4th day of April, 1921. 

Resolved further, That said bonds, @ 
authorized by a three-fifths vote of the 
qualified electors of said city voting 
thereon, as required under the laws of 
the state of Michigan and the charter of 
the city of Lansing, shall be designated 
“City of Lansing Bridge Bonds”, and 
shall be issued and sold by the city of 
Lansing in accordance with the provi- 
stons of the city charter relative to the 
issuance and sale of bonds for public 
improvements; said bonds to be issued 
in such denominations, to be dated at 
such time or times, as shall be pre- 
scribed by the city council, and to be 
come due and payable, not exceeding 
thirty years from the date of issue, at 
such time or times as the city council 
shall, by resolution, prescribe; said 
bonds to bear interest at rate not to 
exceed five per cent per annum, payable 
annually or semi-annually, as the coun- 
cil, by resolution, shall prescribe; both 
principal 
at the office of the city trearurer of the 
city of Lansing, or at guch other places 
as the council, by resolution, may pre- 
scribe. 

Resolved further, That the city clerk 
be and igs hereby directed to prepare 
printed ballots substantially in a man- 
rer and form as follows: 


OFFICTAL BALLOT. 
Shall bonds of the city of Lansing, 


and interest may be payable > 


~ 
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in the sum of $300,000, for the purpose 
of building bridges across the Cedar 
river on South Pennsylvania, and across 
the Grand river on East Shiawassee 
street in saiq city, as prescribed in a 
certain resolution of the city council, 
passed on the 28th day of February, 
1928, be tasued? : 


Yes ¢ ) No ¢ ) 


Resolved further, That each elector 
voting upon such question shall indicate 
his or her vote by placing a cross in the 
squaré opposite the word ‘‘Yes” or ‘‘No,” 
as he or she shall desire to vote, 

Resolved further, That the votes cast 
upon such proposed bond issue shali be 
‘counted, returned and canvassed in like 
manner as prescribeq for the counting, 
returning and canvassing of ballots of a 
general munjcipal election, as  pre- 
scribed in the charter of the city of 
Lansing and the laws of the state of 
Michigan and that the polls he open 
at seven o'clock in the morning and 
remain open until eight o’clock in the 
evening of said day. 

“—" Resolved further, That the city clerk 
be and he hereby is directed to give 
notice of such election at which said 
proposed bond issue is to be submitted 
to the electors of the city of Lansing, 
as prescribed in the charter of the cicy 
of Lansing and the laws of the atate of 
Michigan. 


By Ald. Howe— 

That all reference to building of 
bridge over Cedar river at Pennsylvanta 
avenue be stricken out and the amount 
of city of Lansing: bridge bonds shall 
be in the sum of $230,000.00. 

Lost by the following vote: 

Yeas—Ald, Avery, Dymond, Fowler, 
Howe, McClellan.—5. 

Nays—Ald. Britten, Burgess, Clapham, 
Doughty, Eddy, Klock, Leonard, Main, 
Redfern, Sanders.—10. 


Original resolution being before the 
counei] it was adopted by the following 
vote: 

Yeas—Ald. Britten, Burgess, Clapham, 
Doughty, Dymond, Eddy, Fowler, Klock, 
Leonard, Main, McClellan, Redfern, San- 
ders.—138. 

Nays—Ald. Avery, Howe.—z2. 


By Ald. Britten— 

Resolveaq by the city council of the 
City of Lansing: 

That it is hereby determined to be 
a public necessity and a necessary imy7 
provement and need in the city of Lan- 
sing that the paving of streets in said 
city be extended, and that a considera- 
_ble amount of the present paving needs 

pairing, viz. Michigan avenue from 
the old to the new city limits; Penn- 
sylvania avenue from Sheridan street to 
Franklin avenue; Pennsylvania avenue, 
from Kalamagoo to Main street; Pros- 
pect street ffom Holmes street to Clif- 
ford street; Eureka street from Holmes 
street to Clifford street; Virginia street 
from Eureka sireet to Prospect atreet; 
Rosamond street from Eureka street to 
Prospect street; Bancroft court from 
Butler street east; Walnut street from 
Washtenaw street to Main street; Larch 


| 
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street from Sheridan street to Franklin 
avenue; Larch street from Shtawassee 
Btreet to Saginaw atreet; Moores River 
Drive from Logan street to the west 
city “limits; Pine gtreet from Allegan 
street to Saginaw atreet, and such other 
streets as petitions are filed for or may 
be hereafter filed for, and as the city 
council] may, deem necessary, and the 
council having been heretofore advised 
by the committee on streets of the city 
of Lansing that the sum of $300,000 is 
needed for said purpose for said public 
improvement. 

Kesolveg further, That the paving of 
such streets and the repaving of suvh 
pavement should be made under and by 
the direction of the city council of the 
city of Lansing, by and through its 
proper officers, and that the question 
of borrowing the sum of $300,000 upon 
the faith and credit of the city of Lan- 
Sing, and the issuance of bonds of the 
said city of Lansing for the purpose of 
defraying the necessary expenses there- 
of, be submitteqa to a vote of the quali- 
fled electors of the city of Lansing at 
the general spring election to be held 
in said city on the 4th day of April, 
1921. 

Resolved further, That said bonds, if 
authorized by a three-fifths vote of the 
qualified electors of said city voting 
thereon, as required under the laws uf 
the state of ichigan and the charter 
of the city of Lansing, shall be desig- 
nateq ‘‘Paving Bonds’? and shall be .o- 
sued and sold by the city of Lanaing in 
Accordance with the city charter rela- 
tive to the issuance and sale of bonds 
for public improvements; gaid bonds to 
be issued in such denominations, to be 
dated at such time or times as shal! be 
prescribed by the city council, and to 
become due and payable, not exceeding 
thirty years from the date of issue, at 
such time or times as the city council, 
by resolution, shall prescribe; said bonds 
to bear interest at a rate not to exceed 
five per cent per annum, payable an- 
nually or semi-annually, as the coun- 
cil, by resolution, shall prescribe; both 
principal and interest may be payable 
at the office’ of the oity treasurer of 
the city of Lansing, or at such other 
Place or places as the council, by reso- 
lution, shall prescribe. 

Resolved further, That the city clerk 
be ard he hereby is directed to pre- 
pare printed ballots substantially in 
manner and form as follows: 


OFFICIAL BALLOT. 


Shall bonds of the city of Lansing in 
the sum of $300,000 for the purpose of 
extending the pavement of streeta and 
repaving the streets of the saiq city of 
Lansing, viz. Michigan avenue from the 
old to the new city limits; Pennsylvania 
avenue from Sheridan street to Frank- 
lin avenue; Pennsylvania avenue, Kal- 
amazoo street to Main atreet; Prospect 
street from Holmes street to Clifford 
street; Eureka street from Holmes 
street to Clifford street; Virginia street 
from Bureka street to Prospect street; 
Rosamond street from Eureka street to 
Prospect street; Bancroft Court from 
Bhitler street east; Walnut street from 
Washtenaw street to Main street; Larch 
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street from Sheridan street to Frank- 
Hn avenue; Larch atreet from Shiawas- 
see street’ to Saginaw street; Moores 


River Drive from Logan atreet to the. - 


west city limits; Pine street from. Al- 
fegan street to Saginaw street, and such 
other streets as petitions are filed for 
or may be hereafter filed for, and as 
the city council may deem necessary, as 
prescribed in a certain resolution of 
the city council dated the 28th gay of 
February, 1921, be issued? 

Yes ¢ ) » No ( ) 

Resotved further, That each elector 
voting upon such question shail indicate 
his or her vote= by placing a cross in 
the square opposite the word “Yes’’ or 
‘“‘No’’, a8 he or she shall desire to vote, 

Resolved further, ‘That the votes cast 
upon eald proposed bond issue ghall be 
counted, returned and canvagsed in like 
manner as prescribed for the counting, 
returning and canvassing of Ballots of 
a general municipal election, as pre- 
scribed in the charter of the city of 
Lansing and &he laws of the state of 
Michigan; that the polls be open at 
seven o’clock in the morning and remain 
open until eight o’clock in the evening 
af said day, : 

Resolved further, That the city clerk 
be and he hereby ia directed to give 
notice of such election at which such 
Pproposeg bond issue igs to be submitted 
to the electors of the city of Lansing, as 
prescribed in the charter of the city of 
Lansing and the laws of the atate of 


Michigan. = 
Adopted by the following vote: 
Yeaes—Ald. Avery, Britten, Burgess, 

Clapham, Doughty, Dymond, Eddy, 

Fowler, Howe, Klock, Leonard, Main, 

McClellan, Redfern, Sanders—15, 
Nays—None. 


By Ald. Leonard— 
Resolved by the city council of the 
City of Lansing: 


That it is hereby determined to be a 
public necessity and a necessary public 
improvement and need in the city of 
Lansing, Michigan, that the sewerage in 
said city be extended and that a con- 
siderable amount of the present sew- 
erage needs repairing; and the council 
having been heretofore advised by the 
committee on sewers of the city of Lan- 
sing that the sum of $200,000 te needed 
for said purpose for said public im- 
provement. 

Resolved further, That the extension 
of said sewerage and the repairing of 
such sewerage as may be needed should 
be made under and by dirction of the 
city *council of the city of Lanalng, by 
and through its proper officers, and 
that the question of borrowing the sum 
of $200,000 upon the faith and credit of 
the city of Lansing and the issuance of 
the bonds of the city of Lansing for 
the purpose of defraying the necessary 
expenses thereof be submitted to a vote 
of the qualified electors of the city of 
Lansing, Michigan, at the general 
Spring election to be held in sald cit¥ 
on the 4th day of April, 1921. 

Resolved further, That said bonda, if 
authorized by a three-fifths vote of the 


- a 
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qualified electors of said city voting 
thereon, as required under the laws of 
the state of Michigan and the chartu 4 


‘the city of Lansing, be designated “Sew- 


erage Bonds’, and shall be issued and 
Bold by the city of Lansing in accord- 
ance with the city charter relative to 
the issuance and sale of bonds for pub- 
lic improvement; said bonds to be issued 
in such denominations, to be dated at 
such time or times as shall be pre- 
scribed by the city council, and to be- 
come due and payable, not exceeding 30 
years from the date of issue, at such 
time-or times as the city council, by 
resolution, shall prescribe; said bonds 
to bear interest at a rate not to exceed 
fite per cent per annum, payable an- 
nually or semi-annually, as the council, 
by resolution, shall prescribe; both prin- 
cipal and interest may be payable at the 
office of the city treasurer of the city 
of Lansing, or at such other place or 
Places ag the council, by resolution, may 
prescribe, 

Resolved further, That the city clerk 
be and he hereby is directed to prepare 
printed ballots substantially in manner 
ang form as follows: 


OFFICIAL BALLOT, 


Shall bonds of the city of Lansing 
in the sum of $200,000 for the purpose 
of extending the sewerage and repair- 
ing the present sewerage of the said 
city of Lansing, ag prescribed in a cer- 
tain resolution of the city council, dated 


the 28th day of February, 1921, be 
issued ? 
Yes ( ) No ¢ ) 


Resolved further, That each electur 
voting upon such question ghall indi- 
cate his or her vote by placing a cross 
in the square opposite the word ‘Yes” 
or “No’’, as he or she shall desire to 
vote. 

Resolved further, That the votes cast 
upon such question shall be counted, 
returned and canvassed in like manner 
as prescribed for the counting, return- 
ing and canvassing of ballots, of a gen- 
eral municipal election, as prescribed in 
the charter of the city of Lansing and 
the laws of the state of Michigan; that 
the polle be open at seven o’clock in 
the morning and remain open until eight 
o’clock in the evening of said day, 

Resoived further, That_the city clerk 
be and he hereby is dirécted to give 
notice of such election at which such 
proposed bond issue is to be submitted 
to the electors of the city of Lansing as 
prescribed in the charter of the city of 
Lansing and the laws of the state of 
Michigan. 

Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders—16, 

Nays—None. 


By Ald. Leonard-— 

Resolved by the city council of the 
City of Lansing: 

That it is hereby determined to be 
a public necessit¥ and a necessary public 
improvement, for the protection and 
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safety of the inhabitants of the city 
of Lansing that a fire station be con- 
structed by the city in the Fourth Ward, 
for said purpose, also, that a suitable 
building be constructed to house the 
fire alarm system of the city in con- 
formity to an order issued by the Na- 
tional Board of Fire Underwriters, and 
that this council having been hereto- 
fore advised by the board of police and 
fire commissioners, that the sum of 
$125,000 is needed for the purpose of 
constructing the aforesaid bulldings and 
equipping the sald fire station, 

Resolved further, That the construc- 
tion of the aforesaid buildings and the 
equipping of the said fire station be 
made under the direction and supervision 
of the board of police and fire commis- 
sioners of the city of Lansing; that the 
question of borrowing the sum of $125,- 
000 on the faith and credit of the city 
of Lansing, and the issuance of bonds 
of the said city for the purpose of de- 
fraying the necessary expense for the 
construction of the aforesaid buildings 
and the equipping of the said fire sta- 
tion, be submitted to a vote of tne 
qualified electors of the city of Lan- 
sing, at the general spring election to 
be, held in the city of Lansing on the 
4th day of April, 1921. 

Resolved further, That such bonds, if 
authorized by a three-fifths vote of tue 
qualified electors of said city voting 
thereon, as required under the laws of 
the state of Michigan ang the charter 
of the city of Lansing, shall be desig- 
nated “Fire Station and Equipment 
Bonds”? and shall be issued and sold by 
the city of Lansing, in accordance with 
the provisions of the city charter rela- 
tive to the issuance and sale of bonds 
for public Improvements; said bonds to 
be issued in such denominations and to 
be dated at such time or times as shall 
be prescribed by the city council, and 
become due and payable, not exceeding 
thirty years, from the date of issue at 
such time or times as the city council 
shall, by resolution prescribe; said bonds 
to bear interest at a rate not to exceed 
five per cent per annum, payable an- 
nually or semi-annually as the councs, 
by resolution, shall prescribe; both prin- 
cipal and interest may be payable at 
the office of the city treasurer of the 
city of Lansing, or at such other place 
or places, as, the council, by resolu- 
tion shal! prescribe. 


OFFICIAL BALLOT. 


Shall bonds of the city of Lansing in 
the sum of $125,000 for the purpose of 
constructing a fire station in the fourth 
Warg and a building asuitable to house 
the fire alarm system, and equipment 
for the aforesaid fire station, as pre- 
scribed in a certain resolution of the 
city council, dated the 28th day of Feb- 
ruary, 1921, be issued? 


Yes ( ) No ( ) 


Resolved further, That each elector 
voting upon such question shall tndi- 
cate his or her vote by placing a cross 
in the square opposite the word ‘‘yes’’ 
or ‘no’, as he or she shall desire to 
vote. 
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Resolved further, That the votes cast 
upon such proposed bond issue shall be 
counted, returned and canvassed in like 
manner as prescribed for the counting, 
returning and canvassing of ballots of 
@ general election, as prescribed in the 


charter of the city of Lansing and the. 


laws of the state of Michigan; that the 
polls be opened at 7 o’clock in the 
morning and remain open until eight 
o’clock in the evening of said day. 

Resolved further, That the city clerk 
be and he is hereby directed to give 
notice of such general election at which 
said proposed bong issue is to be sub- 
mitted to the electors of the city of 
Lansing, as prescribed in the charter 
of the city of Lansing and the laws of 
the state of Michigan for holding gen- 
eral elections in the city of Lansing. 

Adopted by the following vote: 

Yeas — Ald, Britten, Burgess, Clap- 
ham, Doughty, Dymond, dy, Fowler, 
Howe, Klock, Leonard, Main, Redfern, 
Sanders.—13. 

Nays—Ald. Avery, McClellan.—2. 


PUBLIC IMPROVEMENT 1. 


By Alderman Britten— ; 
Resolved by the city council of the 
City of Lansing: 
That it is a public necessity, and it 


~ 1s hereby determined to pave Washing- 


ton avenue from Franklin avenue to 
Willow street. 

That the city engineer be and hereby 
is directed to estimate the kind and 
qunatity of material to be used there- 
for, ang to estimate in detail the prob- 
able cost and expense of such work and 
of the materlals to be used therein, 
and make a record thereof in his office, 
and cause to be prepared so far as ne- 
cessary, plans and specifications for such 
work, and to prepare a profile of such 
portion of said street and report his 
determination, estimate and plana to the 
city council at its next regular meeting, 
Or as soon thereafter as possible, as re- 
quired by the charter of saig city. 

Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 


McClellan, Redfern, Sanders—16, 
Nays—None, 


CHARTER AMENDMENTS. 


By Ald. McClellan— 

Resolved by the city council of tne 
city of Lansing: 

That this council by a three-fifths vote 
of the members-elect propose that sec- 
tion 148 of chapter 8 and section 340 of 
chapter 21 of the charter of the city of 
Lansing be amended go that said sec- 
tion 148, chap. 8, shall read as follows: 

‘Section 148, For the purpose of 
paving, construction of sewers, public 
buildings, bridges and public Improve- 
ments of any kind the city council may 
borrow, on the credit of the city, such 
sum or sums of money as it may deem 
necessary, not exceeding such Ilimita- 
tions @g now or may hereafter be fixed 
by law, for a term not exceeding thirty 
yeafs, at a rate of interest not exceed- 
ing five per centum (5%) per annum, 
and may issue the bonds of the ¢ity 
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therefor, said bonds to be signed by the 
mayor and countersigned by the city 
clerk: and be in such form and denom- 
inations as the city council shall direct. 
Saiqg bonds may be sold and disposed 
of under the direction of the city coun- 
cil for the sum not less than their par 
value, unless the same shall be sold to 
the highest bidder, as prescribed in 
chapter 12 of this charter pertaining to 
the sale of bonds. The avails and pro- 
ceeds thereof shall be applied to the 
use for which said bonds were issued and 
for no other purpose. Provided, how- 
ever, that no bonds, except bonds for 
emergency purposes as authorized in 
clause b, section 4, of Act 279 of the 
Public Acta of 1909, shall be issued by 
the city council, unless the amount of 
such bond issue shall first be determined 
and approved by a three-fifths vote of 
the qualified electors voting thereon at 
an election, either general or special, to 
be held at such time, place and man- 
ner ag provided in this charter for hold- 
ing municipal elections. All premiums 
received from the sale of bonds shall be 
credited to the contingent fund of the 
city.” 

And that section 840 of chapter 21 
be amended so that the same shall read 
as follows: 

‘Section $40. To acquire, construct, 
own, operate, repair or maintain any 
such public utilities as authorized in 
this chapter, the city may borrow 
money upon the credit of the city and 
issue its bonds therefor in such amounts 
as now or may hereafter be permit- 
ted by law. The city may also issue 
its mortgage bonds therefor on the 
property of the utility beyond the gen- 
eral limit of its bonded indebtedness. All 
of said bonds shall be signed by the 
mayor and countersigned by the city 
clerk, and be in such form and denom- 
inations as the city council shall direct, 
and to draw interest at a rate not ex- 
ceeding five per gent per annum, pay- 
able annually or’ semi-annually, as the 
council shall prescribe, and may. be sold 
or disposed of under the direction of the 
city council for a sum not less than 
their par value, unless the same shall 
be sold to the highest bidder, as pre- 
scribeq tn chapter twelve of this charter 
pertaining to the sale of bonds. The 
avalls and proceeds shall be applied to 
the use for which said bonds were issued 
and for no other purpose. Provided, 
however, that no such bondg shall be 
issued unless the amount of such bond 
issue shall have first been determined 
and approved by a three-fifths vote of 
the qualified electors of said city voting 
thereon at an election, efther general or 
special, to be held at such time, piace 
and manner as provided in this charter 
for holding municipal elections, and the 
proposition of the amount of such bond 
issue may be submitted to the people for 
their approval at the same time that 
the proposition to acquire, purchase or 
construct any guch public utility is sub- 
mitted, as prescribeq in sections three 
hundred thirty-eight and three hundred 
thirty-nine of this charter.” 

Resolved further, That the foregoing 
amendment to the city charter be anb- 
mitted to the qualified electors of the 
said city at the city election to be held 
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in the city of Lansing on Monday, the 
4th day of April, 1921. — 

Resolveg further, that such amend- 
ment when submitted shall be printed 
upon a ballot which shall be prepared 
in substance in the following manner: 


OFFICIAL BALLOT. 


To amend Section 148, Chapter 8, and 
Section 340 of Chapter 21 of the city 
charter relative to the borrowing of 
money and the issuance of bonds therefor 
so thatW®he same shail read as follows: 

“Section 148. -For the purpose of pav- 
ing, cOnstruction of sewers, public build- 
ing, bridges and public {!mprovements of 
any kind the city council may borrow, 
on the credit of the city, such sum or 
sums of money as it may deem necessary 
not exceeding such limitations as now 
or may hereafter be fixed by law, for a 
term not exceeding thirty years, at a 
rate of interest not exceeding five per 
centum (5%) per annum, and may issue 
the bonds of the city therefor, said bonds 
to be signed by the mayor and counter- 
signed by the city clerk and be in such 
form and denominations ag the city 
council shall direct. Said bonds may be 
sold and disposed of under the direction 
of the city council for a sum not less 
than their par value, unless the same 
shall be sold to the highest bidder, as 
prescribed in chapter 12 of this chae- 
ter pertaining to the sale of bonds. The 
avails and proceeds thereof shall be ap- 
plieqg to the use for which said bonds 
were issued and for no other purpose, 
Provided, however, that no bonds, ex- 
cept bonds for emergency purposes ag 
authorized in clause b, section 4, of 
Act 279 of the Public Actg of 1909, shall 
be issued by the city council, unless the 
amount of such bond issue ghall first be 
determined and approved by a three- 
fifths vote of the qualifieqg electors vot- 
ing thereon at an election, either general 
or special, to be held at such time, place 
and manner as provided in this charter 
for holding municipal elections. All 
premiums received from the sale of 
bonds shall be credited to the conting- 
ent fund of the city.”’ 

“Section $40. To acquire, construct, 
own, operate, repair or maintain any 
such public utilities as authorized in 
this chapter, the city may borrow money 
upon the credit of the city and issue its 
bonds therefor in such amounts as now 
or may hereafter be permitted by law. 
The city may also issue its mortgage 
bonds therefor on the property of the 
utility beyond the general limit of its 
bonded indebtedness. All of said bonds 
shail be signed by the mayor and coun- 
tersigned by the city clerk, and be in 
such form and denominationg as the 
city council shall direct, and to draw 
interest at a rate not exceeding five 
per cent per annum, payable annually 
Or semi-annually, as the council shall 
prescribe, and may be sold or disposed 
of under the direction of the city coun- 
cil for a sum not less than their par 
value, unless the same ghall be sold to 
the highest bidder, as presgribed in 
chapter twelve of this charter pertain- 
ing to the sale of bonds. The avails 
and proceeds shall be appileq to the 
use for which said bondg were issued 
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and for no other purpose. Provided. 
however, 
issued unless the amount of such bond 
issue shall have first been determined 
and approved by a three-fifths vote of 
the qualified electors of said city voting 
thereon at an election, either general or 
special, to be held at such time, place 
and manner as provided in this charter 
for holding municipal elections, and the 
proposition of the amount of such bond 
jsaue may be submitteq to the peopie for 
their approval at the same time that 
the proposition to acquire, purchase or 
construct any such public utility is 
submitted, as prescribed in sections 
three hundred thirty-eight and three 
hundred thirty-nine of this chapter.’’ 
Yes ( ) No ( ) 
Resolved further, That such eiector on 
voting on said amendment shall indicate 
his vote by placing a cross in the square 
after the word ‘‘Yes”’ or “‘No’’, accord- 
ing as he shall desire to vote. 
Resolved further, That the votes upon 
said proposed amendment shall be 
counted, returned and canvassed in like 
manner as prescribed by the city char- 
ter for general municipal elections. 
Resolved further, That the city clerk 
five notice of the submission of said 
proposed charter amendment in accord- 
ance with the law relative to municipal 
elections of the city of Lansing, and 
further that he cause a true copy of 
this resolution to be posted upon the 
bulletin boards in said city as pre- 
scribed by the city charter, and that 
such posting be at least thirty days prior 
to the day upon which said proposed 
charter amendment shall be voted upon 
as herein provided. 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
_ Fowler, Howe, Klock, Leonard, Main, 
MoClellan, Redfern, Sanders—16, 
Nays—None. 


GENERAL ORDER. 
= Claims Allowed. 


Claimant. Endorser. Amount. 
Capital City Lumber i Cc. PB. walt 
Lord “aon 
Social Service Center, C. TT. 
Lord ... 
Mrs. JI, L. Snyder, WwW. e& Rob- 
bins .... . 
i... Halstead, WwW. &. Robbins. 
Velma Garner et al, ones A. 
Humphrey 
Lillian M. Doyle, 
Humphrey ...- 
Henry Washington, 
Humphrey .. 
Geo. M. Campbell, James A. 
Humphrey ‘ 
Mrs. Esther Galvin, James A. 
Humphrey 
West's Drug Store, 
Humphrey .... 
Lansing Fuel & Gas Co., James 
Humphrey .. 
Lansing Fuel & Gee Co., James 
A, Humphrey .... 
Drs. McNamara & Carr, James 
Humphrey 


1 .10 
455.00 


19.00 
7.20 


224.00 
7.66 

"James A, 
9.00 


6.00 


‘James. .* 


ovpeoeeteovveeeveans 





that no such bonds shall be | 


Elma Weigman, James A, 
Humphrey >eo ten voveseecvoseeanwnseevae 


The Toledo Pharmacal Oo.,, 
James A. Humphrey ........ 


Wm. Clark, James A. Humph- 
rey eeoecteeepsewprvavpeeseeguese eee npeon 
Milton Shaw, James A. Humph- 
rey @enatmpoeoecuaneecraeaenpnnsepeenuvpega 
International Pub. Co., O. E. 
Eckert see epcpwvweganeteevseeeeeaeoeneon 
Harland Parthoimew, OQ. E. 
Bekert ot eo vo mp eres eeresese OX BD wee ® 
Townsend & Shuttleworth, O. 
E. Eckert e@eteeoeeueeeseeo ee eaeveeeeen @ 
BE. J. Noyes, O, E. Bekert...... 
F. Burgess et al, O. E. Eckert. 
A. C. Sack et al, A. Winegar.. 
Mich. Brass & Iron Coa, A. 
TUE? . is 6 Heasinis ena oe 
Auto Biectric Co., A. Winegar. . 
A. M, Darling Coal Co., A, 
Ve) ee ee ee 
Cc. EB. Stabler & Co., A. Winegar 
Springfleld Paint & Varnish Co. 
Be, VU UIGREGR occivco widinisys cc aera 
Bockstanz Bros, Co., A. Wine- 
gar eee eee eee Oeoeeenseevreveneoteone 
Merchant Calculating Machine 
oO, E. Eckert eee etsteupeeeeaeevoene eee 
A. D. Donnelley et al, Joseph 
FROGIE og sty nas «gi Deigse ot ac es 
J. N. Churchili, W. T, Biritten. : 
Mich. State brncensamnsil Co., F. 
H. Breed 4.00 Wie «hea ss 
Lawesence & VanBuren Ptg. Co. 
J, A. PREWOTNG oun chp acu es sou 
Lansing Stamping & Tool Co., 
GC TE. VOGT «..06 oe cee aieiieens 
Wm, Clark, A. Seymour........ 
Allen & DeKleine, A. R, Black.. 
Municipal Court, A. R. Bilack.. 
City Treasurer, Geo. R. Eddy.. 
Social Service Center, C. = 
oe ee ee ee ee 
The Cornwali Co., C. T. Lord.. 
Dancer-Brogan Co., C. T. Lord. 
E. Van Buren, C. T, Lord...... 
N. H. Winans & Sons, C. T. 
TW 4, “eh ee ee 
Milla Dry Goods Co., C. T, Lord. 
Lansing JBlectric Engineering 
Co, C¢ @. teem . dco coe 
Lansing Creamery Co. C. T. 
Lord ee *@seevoesepgeseeseseeheeteoans 


Mich. Butter & Eggs Co., C. T 7. 


por re ee 
Downs Fruit Co., C. T. Lord.. 
G. E. Lawrence’ & as Cc TF 
ee ee ee eee 
F. N, Arbaugh Co., C, T. Lord.. 
Cc. A. Connor Ice Cream Co., 
te. TD. Er... css cs oe 
Worden Grocer Co., C. T, Lord. 
W. W. Armstrong Co., C. T. 
es) ee Wibllageasts * ouche ae 
Capital City Lumber Co., G T. 
Lord o ote ah Cen oe eos ereotoeane 
Social Service Center, Cc. "a, 
LA «a: 6 6 Gaheidieein 0 Sains Ours 
Hobart Grocer Co., C., T. Lord 
National Biscuit Co,, C. T. Lord 
National Grocer Co., <, T, Lord 
Elgin Street Sweeper Co., A, 
WY CONOR 5k Wa bie. 6 066. w cl 
Smith-Winchester Co., A. Wine- 
Gar op. eS eee ee er eesr eee te netes 
New York Central R. R., A. 
Winegar - Paeseeeueeuaenpeaeeeees 
Ernest Runnela, A. Winegar.... 
Geo. Toman et al, A. Winegar.. 


d 


1000.00 
10.95 
942.80 
647.60 
682.33 


18.08 
$.41 


13.00 
.7T 


16.00 
6.35 
300.00 


112.96 
400.00 


3.00 
12.76 
8.06 
7.00 
1.865 
bs 8.20 
43.56 
68.45 
18.00 
6.44 
18.92 


70.00 


5.35 
1.38 


47.00 
16.55 


28. 20 
10.20 


2.60 
23.78 


21.04 
1.10 
466.00 
1.60 
8.30 
$3.17 
148.00 
25.96 
129.16 


160.30 
699.31 


= A coll 


t Libraries 


and Archives - Capital Area Distric! 


Library 


| ang Forest Parke 


= 


project of the City of Lansing 


ollaborative 





= 
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Longstreet Lumber Co., 

Winegar os s@anuecasseeeeeocaenee 91.14 
Paragon Refining Co., A. Wine- 

gar >e¢eeeeseeee Gove eseseenuseoeoenrauanes 14.70 
R, Ww. Smith et al, H. L. Ban- 

CEater ve ected aes becael fads 233.50 
H. L. Bancroft, HH. —) Bancroft 5.00 
Worden Grocer Co., H. L. Ban- 

croft weeteecee pase anutesa @*eeeese 7.73 
Vaughans Seed Store, H. L. Ban- 

3g ft ee oe ose se eae oeeTeseeoneeee 12.70 
he one ee A. Seymour........ 3.00 

Rhoads, J..A. Par- 
Bons esepoecaeeecooveeveeeeoese ope ae & 18.00 
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c. 7. Lord, Cc. T. LOT. vsacccss 6230.49 

A. R. Black, A. R. Black...... 7.46 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 

Clapham, Doughty, Dymond, WHddy, 

Fowler, Howe, Klock, Leonard, Main, 

McClellan, Redfern, Sanders—16. 
Nays—None. 


Council adjourned, 
JUDSON A. PARSONS, 


City Clerk. 
City Clerk’s Office, Feb. 28, 1921, 


A collaborative project of the City of Lansing and Forest Parke Library and Archives - Capital Area District Libraries 
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City Council Rooms. 
Lansing, March 7, 1921. 


The city council met in regular ses- 
sion and was called to order by Mayor 
B. A. Kyes. 
* Roll call: 
Present —- Ald, Avery, Britten, Bur- 
~ geass, Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redférn, Sanders.—15. 
Absent.—Ald. Trager. ; 
The record of the previous . gessiun 
was approved as printed. 


PETITIONS AND COMMUNICA- 
TIONS. 





A petition was received asking that 
Kalamazoo satreet from Capitol avenue 
to Butler street be paved. 

Referred to committee on streets, 


Barnet Karneg applied for license to 
conduct a junk yard in the rear of the 
N. E. corner of Dorrance Place and 
Shiawassee etreet, beginning May 1, 
1921, upon giving a proper bond as re- 
quired by city ordinance. 

Referred to the committee on bonds 
and contracts. 


G. E. Cramer applied for permit to 


ce : move a house from Lot 14, block 4 of 
J. M. French's Div. to Holmes Sub. 1, 
2, and 8.. 


Referred to committee on streets and 
City Forester. 


“a U. 8. Salvage Co., applied for permit 
; to remodel front of store at 206 KE. 
' Mich. Ave, 


« On motion of Ald. Clapham the per- 
mit was granted, 


A petition was received for graveling 


eiler street from North street to P'er- 
3 ris street. 
Referred to committee on streets. 
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‘Regular Meeting, Monday, March 7, 1921. 


A petition was received asking that 
E. Michigan ave., from .the old city 
limits to the new city limits be paved, 

Referred to committee on streets. 


A communication was received «from 
Ald, Trager who is spending a vacation 
in Florida, 

Received and placeg on -file. 


A petition for a sewer in Hyland 
street, from Comfort street, to Hape- 
Man avenue and in Hapeman avenue 
from Hyland street to Warner street. 

Referred to the committee on sew- 
ere, 


To the Honorable Counci) 
of the City of Lansing 
Gentlemen: 

Referring to our Oldsdale Subdivision, 
we being the owners thereof, we wish 
to assure you that we will put in the 
improvements such as water, sewer and 
sidewalks as advertised by our sales 
agents, Leinbach-Humphrey & Torreg, 
as soon as conditions will allow us to 
do so. 

Very truly yours, 
LANSING DEVELOPMENT CO. 
By Ray W. Torrey, 
Sec. -Treas. 
By Ald. Britten— 

That the communication be received 
and placed on file and printed, 

Carried. 


To the city council of the City of 
Lansing: « 
The building committee of the board 

of cemetery and public park commis- 

sioners beg leave to submit that they 
have received three bids for the erec- 
tion of qa rest house at Potter Park, :as 





follows: 

H. G. Christman Co......... $19,147.00 

Addition for tile roof........ 2,808.00 
$21,456.00 


Libraries 


‘apital Area Dis 


Librar y and Archiv es -C 


5 


i 


— 


= 


- om! 
Fore: 


and 


City of Lansing 
oe Oe 


Tan. 
—— 


ative project of th 


me 


ollabor: 


CO 
a 


A ci 


























































Ray Angstman Co, .......... $20,162.00 





Addition for tile roof....... 2,200.00 

$22,362.00 
Gratton Bros. ..........,... $21,600.00 
Addition for tile roof....:... 2,160.00 





$23,760.00 


The tile roof is to be of green glazed 
Spanish Imperial tile. 

To these bids should be added the 
fee of the architect which is 5% of the 
original bid, no fee being charged on 
the cost of the tile roof in case it is 
‘decided to use that type of constructiun 
for the building. 


Therefore, your committee recom- 
mends that the contract be awarded to 
the Christman Company at the sum of 
$21,465.00 which includes the tile roof. 


Respectfully submitted, 
A. G. BISHOP, 


Chairman building committee. 
Receive and placed on file, 


REPORTS OF CITY OFFICERS. 


The report of the sealer of weights 
and measures for the week ending 
March 6, 1921, was received and placed 
‘on file. 


To the Hondrabie Mayor and city 
council of the City of Lansing, Gentle- 
men: 

I submit herewith plans and an esti- 
mate of cost for a passageway under 
the filling, in the approach to the pro-, 
posed Eim street bridge. Estimated 
cost $5,000. . . 
Respectfully submitted, 

~O. E. ECKERT, 
City Engineer. 


By Ald. Doughty— 

That the plans be approved and 
adopted and the city ‘engineer be au- 
thorizeq to advertise for bids. 

Carried. 


To the Honorable Mayor and City 
Council, 
Gentlemen ;:— 


It would be aflvantageous for the city 
to own a mimeograph for the purpose 
of getting out circular letters, bulle- 
tins, budgets, minutes of board meet- 
ings, etc, . 


I have secured prices on the various 
machines for doing this work and I be- 
lieve that the best machine for our use 
is an Edison-Dick mimeograph which 
sells for $150 net. A cut of this ma- 
chine is hereto attached. 

I] have taken tKe matter up with 
the mayor and it would be agreeable to 
him to have the machine placeg in hia 
office. The stencils would be cut itn the 
various offices, placed in the mimeo- 
graph and the mayor’s clerk could run 
off the number of copies destred. 

At a low estimate, this machine will 
save double its cost the first year in 
printin bills alone, besides giving 
prompt service, 

I would recommend that an Edison- 
Dick mimeograph No. 78 hand driven 
be purchased at an early date and that 
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in 


the cost of same be charged to the con- — 
tingent fund. 
Respectfully yours, 
F PRESLEY, 
Comptroller. 
Received and placed on file, 


REPORT OF COMMITTEBS. 


a 
The committee on bonds and con- 
tracts to whom was referred the appii- 
cation of Chas. Glosser for dance hall 
license, begs ieave to report as fol- 
lows: We recommend that the license 
be granted. 


/ L. E. SANDERS, 
E. D. KLOCK, 
B, 8. AVERY, 
Committee on bonds and contracts. 
By Alq Sanders— : 
That the report of the committee be 
adopted. 
Carried, 


The committee on ways and means to 
whom was referred the communication 
of the J. W. Batley Company in 
regard to the price on four iots at the 
corner of South and Cedar streets bega 
jleave to report as follows: | 
* We recommend that the lots ‘be pur- 
chased, 

Respectfully submitted, 
W. T. BRITTEN, 
JOHN McCLELLAN, 


, Committee on way#and means. 
Received ang placed on file. . 


a 

The committee on poor to whom wags 
referred the communication rejative to 
billa of Cassar Pigzo for doctor and un- 


- dertaker billa, begs leave to repqrt as 


followa; 
That the same be not allowed. 


A. H. LEONARD, 
H. S. FOWLER, 
Cc. H. BURGESS, 
Committee on pour. 


By Ald. Leonard— 
That report of the 
adopted, 
Carried, 


committee be 


The cOmmittee on streets to whom 
was referred the petition for a curb and 
gutter in Farrang street from Sheridan 
street to Franklin ayenue ‘begs leave to 
report as follows. 


We recommend the petition be 
granted. 
W. T. BRITTEN, 
F. W. REDFERN, 
0. C. HOWE, 
Committee, 


Received and placed on file. 


; The committee on atreets to whom 
was referred the petition for curb and 
gutter on Hillsdale street, from Grand 
avenue to Cherry asfreet, begs leave to 
report as follows: 

We recommend the petition be granted. 


WwW. T. BRITTEN, 


. F, W. REDFERN, 
Oo. Cc. HOWE, 
Committee. 


Received and placeg on file. 





The dray bond of t Mausios D. Rich as 
principal with G. H. Peters and outs 
Simons as sureties, was approved. 


a” 
= The electric sign bond of Singer Sew- 
ing Machine Co., as principal with Earl 
M. Norton as surety was approved. 
~~ Adopted by the following vote: 
Yeas—Ald. Avery,’ Britten, Burgess, 
Clapham, Doughty, Dymond, 
Fowler, Howe, Klock, Leonard, Malin, 
McClelian, Redfern, Sanders,—165. 
Nays—None. 


MOTIONS, RESOLUTIONS AND 
NOTICES. 


By Ald. Howe— 

Resolved by the city council of the 
city of Lansing: 

That the city comptroller be and he 
is hereby directed to place an order for 
an Edison-Diok Mimeograph No. 78, 
hand driven at a price of $150 net, and 
that the cost of same be charged to the 
contingent fund. 

Adopted by the following vote: 
Poot Yeas—Ald. Avery, Britten, Burgess, 

F Clapham, Doughty, Dymond, Eddy, 

Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders,—16. 
-~ Nays—None. 


By Ald. Britten— 
Resolved by the city 
city of Lansing: 
= | That the legal time in the city of 
Lansing from and after April 1, 1921, 
- be standard eastern time, and that all 
, clocka in the city be regulated to this 
time’ by settink ahead one hour at 2 
—  @cleck a. m. April 1, 1921. 
: By Ald. Britten— 
ee) That the resolution be referred to Ald. 
= ‘Main and he to report one week frum 
tonight. 
= Carried. 


council of the 


By Ald. Doughty— 
é Resolved by the city council of the 
= -eity of Lansing: 

That the city clerk be and he is here- 
by directed to order thirty-four ballot 
boxes similar to those now owned by the 
city, in order that there may be Sepa- 
as rate boxes for state and county proposi- 
: tions as required by the state law. 

Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eday, 
‘ Fowler, Howe, Klock, Leonard, Main, 
. McClellan, Redfern, Sandera.—165. 
Nays—None., 


1 


Lag 


7 

te By Ald. Britten— 

E Resolved by the city 
- city of Lansing: 


counci!] of the 


That the plat of Oldsdale be arid tne . 


= same is hereby approved and adopted. 

ss Adopted by the following vote: 

—— Yeas—Ald. Avery, Britten, Burgess, 
la Clapham, Doughty,” Dymond, Eddy, 

Fowler, Howe, Klook, nard, Main, 

McClellan, Redfern, Sanders,—~-15. 
Nays-—None. 


By Ald. Howe— 
Resolved by the city 


council of the 
city of sense > 





Eddy, ee 


’ 


That the contract for building the rest 
house in Potter Park be let to the H. <a 
G, Christman Co., for the sum of §21,- 
455.00 and the mayor and city clerk are 
instructed to enter into a contract for- _— 
the same. 

Adopted by the following 

Yeas—Ald. <Avery, Britten, Burgess, : 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders.—15. 7 

Nays—None. a 


vote: - - 






By Ald. Britten— 
Resolved by the city council 
city of Lansing: 


That it is necessary, in order to carry 
on the city’s paving work economically 
and efficiently to purchase lots 1, 2, 8, 
4, and 15 Honn’s Sub. of block 211, and 
that the clerk be directed to draw an 
order on the miscellaneous asphalt plant — 
fund. for $500 in favor of the J. W. 1 
Bailey Company as agents for said prop- 
erty, as a first payment for said prop- 
erty, in accordance with their offer. 

By Ald, Avery— . 

That the resolution lle over for one 
week. 

Carried. 


of the 


By Ald. Leonard— 
Resolvede by the city council of the 
city of Lansing: 


That the city engineer be ang he.is aay 
hereby directed to construct a proper > 
sewer to the proposed new  isolatiun —_ ss 
hospital to be charged to the fund for os 
constructing isolation hospital. . 

Adopted by the following vote: eg 

Yeas—Ald. <Avery, Britten, Burgess, nih 
Clapham, Doughty, Dymond, Eddy, | 
Fowler, Howe, Klock, Leonard, Main, . 
McClellan, Redfern, Sanders,—15. 

Naysa—None. 


i 


By Ald. Britten— 
Resolved by the city 
eity of Lansing: 
That a permijt 
Kramer House Moving Co., 
story and a half bungalow from 1225 W. 
Ottawa to 204 Ayers street by moving a * be nln 
block west on Ottawa and around cor- ‘Si 
ner onto Ayers street. 


council of the 


be granted to tne 


I have investigated the building ae 
route over which the same is to te. FP 
move@ and recommend that a permit | 
be granted under the provisions of the i el 
building code. oul 

H. LEE BANCROF', | ue 


City Forester. 


Adopted by the following vote: ‘i 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders,—165. . 

Nays—None. ~ “ . = ay 


By Ald. Leonard— : 1 i 
Resolved by the elty council! of the 
city ef Lansing: é. 
That the wood at the asphalt plant — 
be turned over to the poor department a 
for distribution. + 

Adopted by the following vote: 


Yeas—Ald. Dymond, Fowler, Howe, 
Klock, Leonard, Main, McClellan, San-— 
ders.——8. 

Nays—Ald. Avery, Britten, Burgess, 
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Clapham, Doughty, Eddy, Redfern.—%‘. 


By Ald. Doughty— 

Resolved, That the city clerk be and 
he 38 hereby directed to advertise, as 
provided by law, for sealed proposals for 
constructing a concrete underpass un- 
der the fill in the west approach to the 
proposed Elm street bridge in accord- 
ance with the plans and specifications 
on file In the office of the city engl- 
neer. Proposals to be received up to 
4:00 o’clock p. m., Monday, March 21, 
1921. 

Each proposal to be accompanied with 
a certified ¢heck in the sum of five hun- 
dred dollars. 

Right is hereby reserved to reject any 
or all bids, 

Adopted by the following vote: 


Yeas—-Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Maln, 


McClellan, Redfern, Sanders,—16. 
Nays—None. 


* puUBLIC IMPROVEMENT I. 
6 
By Ald. Britten— 

Resolved by the “city council of the 
city of Lansing: 

That it is public necessity, and it is 
hereby determined to construct a curb 
and gutter in Farrand street from Sher- 
idan street to Franklin avenue. 


That the city engineer be and hereby 


is directed to estimate the kind and 
quantity of material to be used therefor, 


and to estimate in detail the probable. 


cost and expense of such work and of 
the materials to be used thereln, and 
make a record thereof in his office, and 
cause to be prepared as far as necessary, 
Plans and specifications for such work, 
and to prepare a profile of such portion 
of said street and report his determina- 
tion, estimate and plans to the city 
council at its next regular meeting, or 
as soon thereafter as possible, as re- 
quired by the charter of said city. 

“© Adopted by the following vote: 


Yeas—-Ald. Avery, Britten, Burgess, 
“ Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 


McClellan, Redfern, Sanders,—16. 
Nays—None. 


By Ald. Britten— 
Resolved by the city council of the 


city of Lansing: i 

That it is a public necessity, and it 
ia hereby determined to construct a curb 
and gutter on Hillsdale street from 
Grand ave., to Cherry street. ; 

That the city engineer be and hereby 
ig directed to estimate the kind and 
quantity of materia! to be used therefor, 
and to estimate in detail the probable 
cost and expense of such work and of 
the matertals to be used therein, and 
make a record thereof in his office, and 
cause to be prepared as far as necessary, 
plans and specifications for such work, 
and to prepare a profile of such portion 
of said street and report his determina- 
tion, estimate and plans to the city 
council at its next regutar meeting, or 
as soon thereafter as possible, as re- 
quired by the charter of said city. 

Adopted by the following vote: 


Monday, March 7, 1921 


4 





Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders.—15. 
Nays—None. 


Britten, Burgesa, 


PUBLIC IMPROVEMENT III. 


By Ald. Britten— 

Resolved by the city council of tne 
city of Lansing: 

That the special assessment rol! for 
graveling Carey street from Saginaw 
street to N. Genesee drive returned to 
the city assessors be received and placed 
on file, and the city clerk be directed to 
publish a notice thereof by publication 


in a local newspaper for at least five 


days in accordance with section 251 of 
the city charter. 

Resolved further, that the city council 
will meet at the council rooms on Mon- 
day, the 14 day of March, 1981, at 
o'clock, p. m., for the purpose of re- 
viewing said assessment rol! . 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, BNock, Leonard, Majin, 
McClellan, Redfern, Sanders.——15. : 

Nays—None. 


SIDEWALK RESOLUTION, 


By Ald. Eddy— 


Resolved by the city council of the 
city of Lansing: That it is a necessary 
public improvement and it is hereby de- 
termined that a new artificial stone 
sidewalk six feet wide shall be bullt in 
front of lots 325 and 326 Foster Farm 
Addition on the west side of Francis 
avenue, owned by Kate V. Richmond. 

Also in front of lot 327 Foster Farm 
Addition on the weet side of Francis 
avenue, owned by J. A. Townsend. 

Algo in front of lot 328 Foster Farm, 
Addition on the west side of Francis 
avenue, owned by J. W. Akers. 

Also in front vf lots 328 and 830 Fos- 
ter Farm Addition, on the west side of 
Francis avenue, owned by Cora N. Wake- 
man, 

Also in front of lot 381 Foster Farm 
Addition, on the west side of Francie 
avenue, owned by Wright & Prall., 

Also in front of lot 382 Foster Farm 
Additien, on the west side of Francis 
avenue, owned by Coe Edwards, 

Alao in front of lot 333 Foster Farm 
Addition, on the west side of Francis 
avenue, owned by Frank Porter. 

Also in front of lot 335 Foster Farm 
Addition, on the west side of Francis 
avenue, owned by Jessie E. Brewer. 

Also in front of lotsa 330, 337, 338, 339 
Foster Farm Addition, on the west side 
of Francis avenue, owned by Geo. F, 
Williams. 

Also in front of lot 340 Foster Farm 
Addition, on the west side of Francis 
avenue, owned by Brown, 

Also in front of lot 3841 Foster Farm 
Addition, on the west side of Francis 
avenue owned by Owen Tissue. 

Also in front of lot 842 Foster Farm 
Addition, on the west side of Francis 
avenue, owned by Guy W. Smith. 

Also in front of lots 343 ang 344 Fos- 
ter Farm Addition, on the west side of 
Francis avenue, owned by J: F. Burley. 
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Also in front of lots 345, $46, 847 Fos- 
ter Farm Addition, on the west side of 
Francie avenué, owned by F. E. Bord- 
man. 

Algo in front of lots 348 and 349 Fus- 
ter Farm Addition, on the west side of 
Francis avenue, owneg by H. EB. Wood- 
mancy, 

Also in front of Jots 850 and 361 Fuas- 
ter Farm Addition, on the west side of 
Francis avenue, owned by Andrew Nel- 
ler. 

Also in front of tot 362 Foster Farm 
Addition, on the west side of Francis 
avenue, owned by Ethel V, Hart. 

“ Also in front of lot 858 Foster Faim 
Addition, on the west side of Franics 
avenue, owneg by Clifford ‘Hart. 

Also in front of lot 354 Foster Farm 
Addition, on the west side of Franics 
avenue, owned by Henry Schultz. 

Also in front of lots 855 and 356 Fos- 
ter Farm Addition, on the weat side of 
Francis avenue, owned by R. W. Burns. 

Also in front of lot 367 Foster Farm 


Addition, on the west side of Franius : 


avenue, owned by A. J. Snell. 

Also in front of lot 358 Foster Farm 
Addition, on the west side of Francis 
avenue, owned by Harry G. Janz. 

Also in front of lots 359 and 3860 Fos- 
ter Farm Addition, on the west side of 
Francis avenue, owned by Montie Keene, 

Also in front of lot 861 Foster Farm 
Addition, on the west side of Francis 
avenue, owned by Owen Tissue, 

Also in front of lots 862 and 3638 Fua- 
ter Farm Addition, on the west side of 
Francis avenue, owned by Chas. F. Dar- 
ling. 

Also in front of lota $364 and 365 Fos- 
ter Farm Addition, on the west side of 
Francis avenue, owned by Henry Tru- 
man. 

Also in front of lota 866 and 867 Fos- 
ter Farm Addition, on the west aide of 
Francis avenue, owned by Frank Tru- 
man. 

Also in front of lots 368, 369, 370, 371, 
872, 878, 874, 876 Foster Farm Addition, 
on the west side of Francis avenue, 
owned by J. W. Bailey Company. 

Also in front of lot 876 Foster Farm 
Addition, on the east side of Francis 
avenue, owned by Mrs. @, B. Radfora. 

Algo in front of lotsa 377, 378, 382, 383, 
384 Foster Farm Addition, on the eaat 
side of Francis avenue, owned by J. W. 
Bailey Company. 

Also in front of lot 379 Foster Farm 
Addition, on the east side of Francis 
avenue, owned by Cline, 

Also in front. of lota 380 and 381 Fos- 
ter Farm Addition, on the east side of 
Francis avenue, owned by F. J. Fox. 

Also in front of lots 385 and 886 Fos- 
ter Farm Addition, on the east side of 
Francis avenue, owned by J. H. Finch. 

Also in front of lotsa 387 and 388, Fos- 
ter Farm Addition, on the east side of 
Francis avenue, owned by F. 8. Webster. 

Also in front of lot 889 Foster Farm 
Addition, on the east side of Francis 
avenue, owned by Mason Miller, 

Also in front of lot 390 Foster Farm 
Addition, on the eaat side of Francis 
avenue, owhed by Mary Nihart. 

Also In front of lots 391, 392, 393 Fos- 
ter Farm Addition, on the,eaSt side of 
Francia avenue, owne@g by F. G. Dunning. 

Also in front of lot 994 Foster. Farm 





COUNCIL PROCEEDINGS 6 


4 
Addition, on the east side of Franciy, 
avenue, owned M. Hanley. ' i 

Also in front, of lots 395 and 396 Fos- 
ter Farm Addition, on the east side of 
Francis avenue, owned by E. Monte. 

Also In front of lots 897 and 398 Fos- 
ter Farm Addition, on the east side of 
Francis’ avenue, owned by N. C. Green. 

Also in front of lot 399 Foster Far.n 
Addition, on the east side of Francis 
avenue, owned by Willard A. Dean. 

Also in front of lots 400 and 401 Fos- 
ter Farm Addition, on the east side of 
Francis avenue, owned by Walter 
Moore. 

Also in front of lots 402 and 403 Fos- 
ter Farm Addition, on the east side of 
Francis avenue, owned by A. J. Gilbert. 

Also in front of lot 404 Foster Farm 
Addition, on the east side of Francis 
avenue, owned by Stanley Baker. 

Also in front of lots 405 and 406 Fos- 
ter Farm Addition, on the east side of 
Francis avenue, owned by A. Prost. 

Also in front of lot 407 Foster Farm 
Addition, on the east side of Francis 
avenue, owned by F. W. Haben. 

Also in front of lot 408 Foster Farm 
Addition, on the east aside of Francis 
avenue, owned by Mrs. M. K. Vick- 
ery. 

Also in front of lot 409 Foster Farm 
Addition, on the east- side of Francis 
avenue, owned by Harry Hughes. 

Also in front of lot 410 Foster Farm 
Addition, on the east side of Francis 
avenue, owned by Jessie KE, Brewer, = 

Also in front of lot 411, Foster Farm 
Addition, on the east side of Francis 
avenue, owned by Bllen Ryan. 

Also in front of lot 412 Foster Farm 
Addition, on the east side of Francis 
avenue, owned by M. L. Loudenalager. 

Also in front of lots 413, 414, 41h Feoa- 
ter Farm Addition, on the east side of 
Francis avenue, owned by Wm. Ed- 
wards. 

Also in front of lotsa 416, 417, 418, 419 
Foster Farm Addition, on the east side 
of Francis avenue, owned by O. B. 
Driver. 

Also in front of lots 420 and 421 Fos- 
ter Farm Addition, on the east aide of 
Francis avenue, owned by A. O. Jack- 
son. 

Also in front of lot 422 Foster Farm 
Addition, bn the east side of Francis 
avenue, owned. by Loulse Kraus. 

Also in front of lot 428 Foster Farm 
Addition, on the east side of Francis 
avenue, owned by Lida Hedges. 

Also in front of lot 424 Foster Farm 
Addition, on the east side of Francis 
avenue, owned by Ruth V. Landon. 

Also in front of lots 425 and 426 Fos-., 
ter Farm Addition, on the east side of 
Francis avenue, owned by Crapo Lum- 
ber Company. 

Also in front of west 100 feet of lot 
427 Foster Farm Addition, on the east 
side of Francis avenue, owned by W. H, 
Slee. 

Also in front of tot 428 Foster Farm 
Addition, on the east side of Francis 
avenue, owned by Standard Security 

EE ba.e 0 vk ace OM cre comes 8.25 
Company. 

Also in front of lot 429 Foster Farm 
Addition, on the east side of Francia 
avenue, owned by Frank Kishpaugh. ~ 

Also in front of lot 430 Foster Farm 





to construct 
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Addition, on the east side of Francis 
avenue, owned by Hermadorf. 

_ Also in front of lot 431 Foster Farm 
Addition, on the east side of Francis 
avenue, owned by Geo. Jackson. 

Also in front of lot 432 Foster Farm 
Addition, on the east side of Francis 
avenue, owned by Gerald Potter. 

Also in front of lot 433 Foster Farm 
Addition, on the east side of Frencis 
avenue, owned by Roy Spaulding. 

Also: in front of lot 434 Foster Farm 
Addition, on the east side of Francia 
avenue, owned by Moe S. Berger. 

Also in front of lot 435 Foster Farm 
Addition, on the east side of Francis 
avenue, owned by Floyd Jenks. 

Also in front of lot 436 Foster Farm 
Addition, on the east side of Francis 
avenue, owned by L. A. Potter. 

Also in front of lot 437 Foster Farm 
Addition, on the east side of Francis 
avenue, owned by R. 8. Taylor. 

Also in front of lot 438 Foster Farm 
Addition, on the east side of Francis 
avenue, owned by J. Clark. 

Also in front of lot 439 Foster Farm 
Addition, on the east side of Francis 
avenue, owned by C. H. Raymond. 

Also a sidewalk five feet wide in front 
of commencing at southeast corner of 
Allen and Kalamazoo streets south 12 
rods, east 16 rods, north 12 rods, west 
16 rods to beginning on section 15 on the 
west side of Shepard stree’, owned by 
Board of Education. 

Al’o in front of lots 67, 68, 69, 70, 71, 
‘72 Clear’s Addition, on the west side of 
Shepard street. owned by Board of Edu- 
cation, 

Also in front of lot 164, Breiten Park 
subdivision of lots A and B, Clear’s Ad- 
dition, on the west side of Shepard st., 
owned by A. N. Bateman, 

Also in front of lots 165, 166, 186 Brei- 
ten Park subdivision of lots A and BF 
Clear’s Addition, on the west side of 
Shepard street, owned by J. W. Tracy. 

Also in front of lots 167, 168, 169, 1790, 
171, 173, 174, 175, 180, 181, 182, 183, 184, 
185, 187, 189, 180 Breiton Park subdi- 
vision of lots A and B, Clear’s Addition, 
on ‘the west side of Shepard street, 
owned by L. F. Breitenwischer. 

Also in front of lot 172 Breiten Park 
subdivision of lots A andg B, Clear’s 
Addition, on the west side of Shepard 
street, owned by John Shumiller. 

- Algo in front of lots 178 and 179 Brei- 
ten Park subdivision of lots A and B, 
Clear’s Addition, on the west side of 
Shepard street, oweq by. O. E. Rohr- 
backer. 

Also in front of lot 188 Breiten Park 
subdivision of lots A and B, Clear’s Ad- 
dition, on the west side of Shepard st., 
owned by R. L. Clark. 

And that the owner of said above de- 
gcribed lands be and he is hereby re- 
quired to build the same in accordance 
with the specifications on file in the 
office of the city engineer on or before 
the 22nd day of May, 1921. 

That the superintendent of pubitc 
Works is authorized and directed to pro- 
ceed to construct such artificial stone 
walk in front of the above described 
premises after the expiration of said 
date, upon the failure of the owner or 
owners of the parcels herein described 
the same as hereby re- 
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quired; and that the expense of con- 
structing the same shall be pald out of 
the contingent fund, and the city as- 
sessors are hereby directed to assess the 
expenses of constructing the same 
against said described lang as provided 
by section five of Ordinance No. 28, of 
the revised ordinances of the city of 
Lansing, and chapter 17 of the city 
charter. 

The city clerk is directed to give due 
notice hereof by publication of a notice 
of this resolution for three successive 
days as provided by said ordinance No. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders.—165. 

Nays—N one, 


CHARTER AMENDMENTS. 


By Ald. McClellan— 


That no further amendments be placed 
before the people at this next election, 
Adopted by the following vote: 
Yeas—Ald, Avery, Britten, Clapham, 
Dymond, Hddy, Fowler, Howe, Klock, 
Main, McClellan, Redfern, Sanders.—132, 
Y sk aes Burgess, Doughty, Leon- 
ard.— « 7 


SPECIAL ORDER. 


The following claims were allowed and 
referred to the city assessor to be spread 
upon the next general tax roll. 

Claimant. Endorser. Amount. 
Wm. Clark, James A. Humphrey $34.00 

Adopted by the following- vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Malin, 
McClellan, Redfern, Sanders.—-15. 

Nays—None, 


GENERAL ORDER. 
Claims Allowed, « 


’ Claimant. Endorser. Amount. 


The State Journal Co, J. A. * 

Pargonge ..ccccc seb eccccene & 286.65 
B’d of Examiners of Plumbers 

a oe! re ae ee ee 16.00 
Mich, Childrens’ Home _  Soac’y 

Blanche M. Bennett.......:. 405.61 
City Treas., F. A. Schneider... 21.00 
Maude Smith, F. A. Schneider.. 1.20 
Western Union Tel. Ca... A. 

WAmewer 4.0 TW. o dis ies 6 004 den 
Mrs. M- Johnson, A. Winegar.. 
H. L. Willson, A. Winegar.... 
Mich. Supply Co., A. Winegar.. 13.41 
Vandervoort Hardware eCo., A. 

Winegee « é dae cs 5.4 64) 400, 14.09 
Hawkes Tire & mapas Co., A. 

Winegar, <f1..., a, «0 ee 6.40 
Norton Hardware Co., ~~ Wine- 

gar atererneavaevemeaeeervreorneorer 7.22 
Brown Machine & Engine Co., 

DB FVINGROF 5s idsd ccc cdennee 8.30 
Longstreet Lumber Co. A. Wine- 

$7.14 
22.59 

9.98 


6.57 
2.88 
4.00 


gar seo ee eeneene eae 
Dept. Publio Works, ‘A.  -Wine- 
gar @eteaeevoreeheeonese do @ 
Dept, Public. ‘Works, A. Wine- 


gar saeecavpP#avues pea ene ov eeenannss 











a 


1 actons. Sars sble Mie a, Wee <0 4 5 ates 296.40 
Mich Brass & Iron Co., H. L. ie. 

Ba néroft Seaeneeeeansreserta a, 4.60 
Miles Van Alatine, H. L. Ban- . 

1 croft 66 Od Oe.s wie 4 OHH GO Fb 6s 0 6 pS 16.88 
Paragon Refining Co.,, H. L. i 

Bancroft | eee ee er eens et aereesttoe $1.70 
Vandervoort Hardware Co., H. 

L. Bancroft eeeneteeoeuvopeeseeeeoetans 5.60 
W. B. Kirby, Sec’y, H. L. Ban- ‘ 

croft eo #evebomeoetreeusenaevsene ‘ 2293 
Lansing Fuel & Gas Co., C. T. 

Lord aeecuvnouteeanunepoe tho vpeseeeaesvadtt 12.69 
Mich. State Tel. Co., C. T. Lord 5.90 
Citizens Te, Co., ©, T. Lord.. 5.25 
B’'d Water & Electric Light 

Com.,, Co. Lord eeatrteacenea aves 21.70 

-F. Burgess et al, O. B. Eckert 602.25 
Michigan Supply *Co., O. KE. 

MRE. wack ccc te ae ow recs ens 16.64 
Hoad & Decker, O, E. Eckert.. 624.30 
The Tisch Hine Co., O. E. Bck- 

ert a6 eetveasveeeveenvneeeoev a een 4.50 
WwW. W. Armstrong, James A. 

Humphrey ..cccarssccccvesss 6.33 
Mich. State Tel Co., James A. 

Humphrey ..ccscevecccacgene 4.90 
ae Sutliff, J ames A, Humph- 

rey ewertteve Meth: islet Ba mtene b yee 4.u0 
Health Dep't, James A. Humph- ve 
Hawke Tire & Rubber Co., 

James A. Humphrey ....... 6.17 
Reo Service Station, James A, 

pa i, ee er rire 8.40 
Lansing Creamery Co., James 

Ae TADBAGREOP o¢ cc cect ceweere 15.93 
International Pub. Co., James 

Humphrey ....... 20.00 
tapital National Bank, James A pe. 

Cod | are 85.00 
Frank S. Petz Cov., James A. 

? Humphrey eee ee ee ee ee ee 20.21 
Henry Washington, James A. 

BRUM OP 2 iss ic hee tees 9.00 
American Laundry Co., James 

A. Humphrey ...cvresvacens 26.58 
American Laundry Co., James 

A. Homphrey ....rescrcsiees 26.27 
Auto Laundry Co., J ames A, 

Humphrey ee ee a 2.50 
Exide Battery Station, James 

A. Humphrey coe mam atetsetee 80.00 
Cc. C. Young, James A. Humph- 

rey eues@epeoeunoacraeveot eo eveeeeveus 60.00 
So. Lansing Coral Co., ‘James 

A FROPADEEOS «ccs sews sas 25.00 
Allien-Sparks Co., James A, 

PUMP OY Avec acsdcce Oden cee 2,20 
Lansing Pure Ice Co., James A. 

Poe ig: a ee as 6.60 
Cc. KEK. Stabler ‘to., James A. 

FRUIADRPOF oct caren casciss 68.22 
Cohen & Barry, James 4A, 

PNAS | ang cote pine ke vais oes 13.00 
Harry Pillars, W. & Robbins. - 5.00 
QO. E. Driver, ‘W. S. Robbing.... 8.50 
Wm. Clark, A. Soymour........ 3.00 
Earl Nester, A, Seymour...... 118.50 
Oltie Gilson, A. Seymour...... 32.55 


Mich. State Tel. Co., a: pernee 
Silver Lead Paint A. 
. Seymour ane eeeeeceeveeseees 
Lansing Coal & Coke Co., F. 
H. Presley ee fe ee ee ° 
A. C. Sack et al, A. Winegar.. 
VanDervoort Hardware Co., O. 
E. Eckert ..... 
Longstreet Lumber. Co., 
PTE 3:8) Bawens ses G 
Gregory, Mayer & Thom, ‘0. Ss. 
| ee ee eee * 
Gohr Bros. Contracting Co., ‘oO. 
E. Eckert 
Norton Hardware Co. O. 
Eckert .. 
The Auto Electric Co., O. E. 
MeGROre oe! cl nets Tene, 
Hall Lumber Co., O. E. ‘Eckert 
Simons Iron & Steel _— oO. 
BE. Eckert ..... 
Page & Harryman, ~ &, E. Eck- 
CE hace, «wets s+ sge-+ ciate 
Reo Service Station, O. E. Bck- 
aM 9s (Sweet s 4s + dws ae 
Brown Machine & Engine Co., 
o Fi Dekeet. sos T wise ces 
Dept, Public Works, 0. E. Eck- 


ert... a, & pete ey engin’ eae 
International Pub. C'o., > J. 

a eee eee ee 
J. J. Cook, Geo. BR. PO@e. ..;... 
Cc. E. Stabler & cg H. L. Ban- 

SOUL. 2 6 e'casd Osa 6 oe 
A. D. Donnelley _ et al, H. L 

MAncrery ... +kdvveds eee ee 
Burroughs Adding Machine 

es H. Presley.. ‘ 
International Pub, Co., he Wine- 

WOE i. sas ass ewe o Oe ee : 
Geo. H. Gregory, A, "“Winegar. . 
D. Cc. Hunter, A. Winegar.. 


— Machine Co., A. Wine- 


Teeees: A. 

"WRERGREY «21. foe woke ens eee 
James Fleming, James A, 
MyM pnrrey -.« iseae ote 
H. A. Woodworth, Sec’ y, "James 
A. BHumplirey ....1:.aeteues 
Mrs, M. E. Helmker, F. A 
a) |) nn ee 


City Treasurer, F. A. Schneider 
City Treasurer, F. A. Schneider 


Guaranty Trust Co, Fy 
FRERGT ass hice iatene et ee 
Geo. Toman et al, A. Winegar 


Lansing Fuel & Gas Con cy Fe 
Lord .. 
Walter Kaufman, 


eoerpeereavroeneos 


Cc. T. Lord... 


aeencee 


- 
a 


f 
A 


14.50. 
1261.02 


25.57 
7.00 
3.85 

18.00 


25.75 


2.26 
45.29 


7.10 


16.00 


4.42 
22.75 
92.67 


5.00 
42.87 


13.00 
108.46 
5.20 
6.13 
2.70 
41.25 
55.06 
13,20 
5.48 
150.00° 
19.25 
877.50 
1680.00 


37.81 
600.85 


Adopted by the following vote: 


Burgess, 


Eaag, 


Yeas—Ald. Avery, Britten, 
Clapham, Doughty, mond, 
Fowler, Howe, Kiock, Leonard, Main, 


McClellan, Redfern, 
Nays—None,. 
Council adjourned. 


Sanders—165. 


JUDSON A. PARSONS, 
City Clerk. 
City Clerk's Office, March 7, 1921. 
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PROCEEDINGS 


OF THE 


CITY COUNCIL 


OFFICIAL 





Regular Meeting, Monday, March 14, 1921. 


City Council] Rooms, 

Lansing, March 14, 1921. 

The city council met in regular ses- 
sion and was calied to order by Mayor 


B. A. Kyea, 

Rell call: 

Present—Ald, Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 


McClelian, Redfern, Sanders—15. : 
Absent—Ald. Trager. 
The recorg of the previous session was 
approved as printed. 


¥ PETITIONS AND COMMUNICATIONS. 





A petition was received asking that 
Ohio avenue from Taft agatreet to Oak 
* gtréet be filled in with cinders, the 
atreet being now impassable. 
Referred to committee on streets. 


A communication was received from 
the secretary of the L. H. 8. . 
thanking the members of the city coun- 
cil for $20 contributed by them person- 
aily to the Lansing high school] football 
team. 

Received and placed on file. 


Citizens Mortgage and Loan Co. ap- 
plied for license to lend money under 
provisions of Act No. 228 of the Public 
Acts of the State of Michigan for tie 
year 1915. bond having been filed. 

Referred to the committee on bonds 
y and oontraocts, 





A petition was received asking that 
Alsdorf street be graveled from Logan 
to Birch street. 

i Referred to committee on streets. 


An invitation was received to attend 
a dinner to be given by the Maurice 
Harvey Dixon Post No, 12, American 
Legion, in honor of etate officers and 
others, at the post club rooms at 107 





E. Allegan st., at 6:30 p. m., March 17, 
1921. 

On motion of Ald. Leonard mae invi- 
tation was accepted. 


A petition was received asking that 
Rulison street between Lenawee street 
and Hillsdale street be graveled. = 

Referred to committee on streets. : 


A petition was received asking that 
Rulisen street from Hillsdale to Lena- 
wee street have curb and gutter con- 
structed, 

Referred tec committee on streets, 


.A communication was received from 
Albert V. Miller relative to unprotected 
stairways in the city, calling attention 
to the fact that some time ago the com- 
mittee to whom the matter was trvu- 
ferred reported recommending that all 
such wBtairways be protected but no ac- 
tlon has yet been taken by the city 
council, 

On motion of Ald. Howe the com- 
munication was referred to the com-. 
mnittee on ordinances. aaah a 

A communication was received from 
F. W. Martin relative to sidewalks on 
Pennsylvania avenue from Cedar river , 
to Mt. Hoye avenue, and asking that 
grade line for same be established. 

On motion of Ald. Doughty the com- 
munication was referreg to the sixth 
ward aldermen. 


A petition was received asking that 
Beaver street from Turner street to 
Larch street be paved and the cost as- 
sessed in five equal annual payments. 

Referred to committee on streets. 


A petition to gravel Bement street 
from Jones to Holmes street was re- 
celved. 


Referred to the committee on atreets. 


/ 
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A communication was received from 
Chas. E. Toms relative to sewer in Ionia 
street from Sycamore to Butler street, 
and also the paying of the same por- 
tion of Ionia street, stating that peti- 
tions had been filed for such improve- 
ments and reported upon favorably by 
the committee on streets, and that the 
petitioners are disappointed because it 
appears that these improvements are 
not to be made in the 1921 season. 

Referred to committee on streets and 
committee on sewers, 


A petition was received from _ resi- 
. Gents on Moores avenue and Edward 
‘street for needed improvements, 
Referreg to committee on streets. 


4 
A petition to cause Woodlawn avenue 
to .be paved with asphalt from Wash- 
ington avenue to Moores River Drive 
was received. 
Referred to committee on streets, 


A petition was received for curb and 
gutter in Wali street from Cedar to 
Larch. 

Referred to committee on streets. 


A petition was received for curb and 
gutter in Massachusetts avenue frum 
Franklin avenue to Oak street, 

Referred to committee on streets. 


® 
A petition was received for a sewer 
in Orchard street from Pennsyivania 
avenue to the end of the street. 
Referred to the comittee on sewers. 


A petition was received to open On- 
tario street between Roseiawn avenue 
and Kobertson avenue. ~ 

Referred to committee on streets, 


APPRALS. 


This is the time set for hearing 
appeals on the special assessment roll 
for graveling Carey street, from Sagi- 
naw street to N. Genesee Drive. 

No appeals, 


REPORTS OF CITY OFFICERS. 


The repert of the city treasurer for 
the month of February, 1921, was re- 
ceived and referred to the committee 
on auditing. 

The report of the sealer of welghts 
and measures for the week ending 
March 12, 1921, and trom June 1, 1920, 
to date, was received and placed on file. 


Hon. mayor and city council of the city 
of Lansing, Mich.: 
Gentlemen: 

I herewith submit to your honorable 
body the special assessment roll for 
straightening North street from High 
street to New York avenue. 

Respectfully submitted, 
WM. C. HINMAN, 
Assessor. 
Reoeived and placed on file. 


* 


To The Mayor and City Council, 
Gentlemen: 
On February 28th, your honorable 
body, by resolution authorized the 
Building inspector to obtain an eatl- 


March 14, 1921 


mate of the relative amount of dam- 
age by fire to the Francis apartmente 
on S. Washington ave., at a cost not to 
exceed $50.00, 

I would respectfully report that after 
diligent search I am unable to iocate 
& competent person or persons who 
will undertake the job for the amouat 
named. 

I await your further instructions, 

Very truly, 
CHAS, FOX, 
Buliding Inapectur, 

By Ald, Doughty— 

That the communication be re-re- 
ferred to the committee on ways and 
means, 

Carried. 


To the Honorabie Mayor 
and City Councii of the 
City of Lansing, 

Gentiemen:— 

At the regular monthly meeting of 
the board of police and fire commis- 
sioners held February 11, 1921, a reso- 
jution was adopted inagructing its com- 
mittee on ways and means to request 
your honorable body to submit to the 
voters at the coming election the quesa- 
tion of issuing bonds in tht sum of 
one hundreq and twenty five thousand 
dollars for the erection of engine houses 
a fire alarm telegraph building and 
the purchase of necessary equipment 
for use in these buildings. * 

The board of! police and fire coius- 
missioners are extremely anxious that 
this be given favorable consideration in 
order that the efficiency of the fire de- 
partment may be increased. 

SETH H. JONES, 

®. J. CHRISTOPHER, 

FRANK L. DODGE, 
Ways and means committee, 
board of police ang fire com- 
missioners. 

Recelved and placed on file. 


REPORT OF COMMITTEE. 

The committee on bonds and con- 
tracts to whom was referred the ap- 
plication of Citizens Mortgage and 
Loan Co., and bond in connection with 
same, for license to loan money unéer 
the provisions of Act No, 228 of the 
Public Acts, of the State of Michigan 
for the year 1915, begs leave to report 
as follows: We recommen that the 
bond be approveq and the license is 


sued, 
L. E. SANDBRS, 
BH. D. KLOCK, 
E. S. AVERY, 
Committee on bonds and contracts. 
By Ald, Sanders— 
That the report of the committee be 
adopted. 
Carried. 


The committee on city affairs and 
city aftorney to whom was referred 
the claim of Howard Newson for $5.25 
for damages to his car begs leave to 
report as follows: We recommeng that 
the claim be not allowed. 

JOHN McCLELLAN, 
Cc. H. BURGESS, 
B, 8S. AVERY, 

: Committee on city affaira. 

By Ald. McClellan— 
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That the report of the committee be 
adopted, 
Carried. 


The committee on streets to whom 


~was referred the petition gsking tnat 


Kalamazoo atreet from Capitol ave., to 
Butler street, be paved, begs leave to 
report as follows: We recommend that 
the request of the petitioners be 


granted. 
WwW. T. BRITTEN, 
F, M. REDFERN, 
oOo. C. HOWE, 
_.. Committee on streets. 
Received and placed on file. 


The commfttee on streeta to whom 
was referred the petition asking that 
Michigan ave., from the olq city limits 
to the new city limits be paved and 
re-paved begs leave to report as fol- 
lowe: We recommend that the request 
of the petitioners be granted. 

W. T. BRITTEN, 
F. M. REDFERN, 
® Oo. CGC. HOWB, . 
Committee on stree.s. 
Received and placed on file. 


The committeé on streets to whom 
was referred the petition for graveling 
Neller street from North atreet to Fer- 


* . rig street, begs leave to report as fol- 


lows: We recommend that the request 
be granted. 
WwW TT. BRITTEN, 
F. M. REDFERN, 
0. C. HOWE, 
Committee on streets, 


Received and placed on file. 

Ald. Main to whom was referred the 
resolution of Ald. Britten relative to 
adopting central Bastern time for tne 
city of Lansing on April list, begs leave 
to report as follows: 


That I have made a canvass of the 
factories and from the larger factories 
have reports that there is an over- 
whelming majority opposed to a change 
of time. For example the Reo Motor 
Car Co. took a check of the factory by 
the foremen and report that there were 
1,062 favoring the resolution while there 
were 2,575 voted agalnst the changing 
of the clock with 700 absent and about 
that number § indifferent. The Olds 
Motor Works report about 75% of tue 
factory opposed to the earlier change. 

The Lansing street railways employes 
through its president reports only one 
vote favoring the resolution, Very many 
citizens have called by phone while 
others have written fie protesting a 
change of time, I therefore recommend 
that the resolution be not passed. 

& SS. MAIN, 

Received and placed on file, 


BONDS APPROVED. 


The Blectric Sign bond of Lansing 
Arcade and Theater Co., as principal 
with Edmung C. Shields as surety, was 
approved. 

The bond of Northside Electric Shop 
in connection with their contract for 
electric wiring at the isdtation hospi- 
tal as principal ‘with The National 
‘Surety Co. as surety, was approved. 
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The bond of Edward Gibbons in con- 
nection with contract for plumbing and 
heating at the isolation hospital, as 
principal with The National Surety Co., 
ag surety, was approved, 

The bond of Ray 8. Angstman in 
connection with contract for construc- 
tion of new isolation hospital, as priu- 
cipal with The National Surety Co., as 
surety was approved, 

The money-loaners bond of Citizens 
Mortgage & Loan Coa., as principal with 
Aetna Casualty & Surety Co., as surety, 
was approved. 

The dray bond of Peter Gollch as 
principal with M. E. Fitzpatrick and 
Frank W. Lefke as sureties, was ap- 
proved. 


The dray bond of Lorenzo G. Reas- 


oner as principal with D. W. Reasoner 
and Fred E. Wolcott as sureties, was 
approved. 


The dray bond of Clyde Hands as 


principal with Henry Hoefiinger and J. 
W. Mendell as sureties, was approved. 
Adopted by the following vote. 
Yeas—Ald. Ayery, Britten, Burgess, 
Clapham, Doughty. Dyrfiond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders.—16, 

Nays—None, 


MOTIONS, RESOLUTIONS AND 
NOTICES. 


By Ald. Howe— 

Resolved by the city council of the 
city of Lansing: 

That the c@mmittee on ordinances 
present the building code for final pas- 
sage one week from tonight. 

Adopted by the following vote. 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty. Dymond Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders.—15, 

Nays—None, 


By Ald Doughty— 

Resolved by the city councll of the 
city of Lansing: 

Whereas, a bill now before the legis- 
lature, if passed will permit the issu- 
ance of bonds of the City of Lansing in 
and amount equal to 10% of the asses- 
sed valuation thereof or about twelve 
million dollars to which amount or any 
part thereof can be used to acquire, 
own, purchage extend, construct ofr 
operate a public utility. 

And whereas all bonds heretofore or 
here-after to be issued for such. pur- 
poses have been and will be, a direct 
obligation upon the assessable property 


in the city and whereas it is the opin- 


ion of this council that bond issues upon 
faith and credit of the city of Lansing 
for purposes enumerated above, viz— 
acquiring, owning, purchasing, extend- 
ing construction or operating of publica 
utliities be confined to present limit of 
2% of assessed valuation. Therefore be 
it resolved that this council protest 
against the increase in limit of bonded 
indebtedness from 2 to 10% ag provided 
in this proposed law, being house bill 
No, 174 File No. 72, 
By Ald. Avery— 

That the resolution He on the table 
for one week, 

Carried. 
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The following resolution was taken 
from the table, 
By Ald. Britten— 

Resolved by the city council of the 
city of Lansing. 

That it is necessary, in order to cany 
on the city’s paving work economitally 
and efficiently to purchase lotsa i, 2, 3, 
4, and 15 Honn’s Sub. of block 211, and 
that the clerk be directed to draw an 
order on the miscellaneous asphalt plant 
fund for $500 in favor of the J, W. 
Balley Company as agents for said 
property, as a first payment for said 
property, in accordance with their offer. 

Lost by the following vote. 

Yeas—Ald, Britten, Burgess Doughty, 
Eddy, Leonard, McClellan, Redfern.-—7, 

Nays—Ald. Avery, Clapham, Dymond, 
Fowler, Howe, Kiock, Main, Sanders.—8. 


The resolution of Ald. Britten in re- 
gard to change of time by consent of 
the council was withdrawn, 


\ PUBLIC IMPROVEMENT I. 


By Ald. Bri.ten— 

Resolved by the city caquncil of the 
city of Lansing: 

That it is a public necessity, and it 
is hereby determined to pave ang re- 
pave Michigan ave., from old to new 
city limits. 

That the city engineer be and hereby 
is directed to estimate the kind and 
quantity of material to be used therefor, 
and to estimate in detail the probable 
cost and expense of s sh work and of 
the materials to be useq therein, and 
make a record thereof in his office, and 
cause to be prepared so far as neces- 
gary, plans and specifications for such 
work, and to prepare a profile of such 
portion of said street and report his 
determination, estimate and plans to 
city council] at its next regular meet- 
ing, or as soon thereafter as possible, 

required by the charter of said 
clty. 

Adopted by the following vote. 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty. Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders.-—15, 

Nayws—None, : 


By Ald. Britten— 
Resolved by .the city council of the 
city of Lansing: 


That it is a public necessity, and it 
ia hereby determined to gravel Neller 
atreet from meh street to Ferris 
street, 

ope the city dhatneer be and hereby 

. Glrected to estimate the kind and 
a aiaes of material to be used therefor, 
and to estimate in detail the probable 
cost and expense of such work and of 
the materials to be useq therein, and 
make a record thereof in his office, and 
cause to be prepared so far as neces- 
gary, plans and specifications for such 


work, and to prepare a profile of such - 


portion of said street and report his 
determination, estimate and plans to 
city council at its next regular meet- 
ing, or as s00n thereafter as possible, 
as required by the charter of said 
city. 
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Adopted by the following vote. 
Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty. Dymond, Raddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sandersa.—165. 
Nays—None. 


By Ald. Britten— 

Resolved by the city auitbla of the 
city of Lansing: 

That it is a public necessity, and it 
is hereby determined to pave Kalama- 
zoo street from Capitol ave. to Butler 
street. 

That the city engineer be and hereby 
is directed to estimate_the kind and 
quantity of material to be used therefor, 
and to esti te’ in detail the probable 
cost and expense of such work and of 
the materials to be useq therein, and 
make a record thereof in his office, and 
cause to be prepared so far as neces- 
sary, plans and specifications for such 
work, and to prepare a profile of such 
portion of said street and report his 
determination, estimate and plans to, 
city council at its next regular meet-~ 
ing, or as soon thereafter as possible, 
as required by the charter of said 
ity. 

Adopted by the following vote. 

\Yeas—Aid. Avery, Britten, Burgess, 
Clapham, Doughty. Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McCleijlan, Redfern, sanders. mh. 

Nays—None. 


SIDBWALK RESOLUTION, 


By Ald. Hddy— 

Resolved by the city council of the 
city of Lansing: 

That is i8 a necessary public im- 
provement and it is hereby determined 
that a new artificial stone sidewalk 
five feet wide shall be bullt in front 
of lots 35, 86, $7, 88, 39 Ullrich’s sub- 
division of Out lot A of Leslie Park 
subdivision on the east side of Clemens 
avenue, owned by Judge Putnam. . 

Aliso in front of lotsa 40 and -4i1 Uli- 
rich’s subdivision of Out Lot A of Les- 
He Park subdivision, on the east aside of 
Clemens avenue, owned by Louls Morse. 

Also in front of lotsa 42 and 43 U)ll- 
rich's subdivision of Out Lot A -Leslie 
Park subdivision on the east side uf 
Clemens avenue, owned by D. E. Cham- 
pion, 

Also in front of lots 44, 45, 47 Ull- 
rich’s subdivision of Out Lot A Leslie 
Park subdivision on the east side of 
Clemens avenue, owned by Mre. H. 
Lichte. 

Also in front of lot 46 Ullrich’s sub- 
division of Out Lot A Lé@sie Park sub- 
division on the east side’ of Clemens 
avenue, owned by Chas. L. Anderson. 

Also in front of Jots 48 and 49 UIl- 
rich’s subdivision of Out Lot A of 
Lesiie Park subdivision on the east side 
of Clemens avenue, owned by HE. J. 
Haddy. 

Also in front of lots 60 and 61 UWil- 
rich's subdivision of Out Lot A of Les- 
He Park subdivision on the east side of 
Clemens avenue, owned by Zimmerman. 

Also in ff@nt of lots 52 and 53 UWit- 
rich’s subdivision of Out Lot A Lealle 
Park subdivision on the éast side of 


- Capital Area District Libraries 


chives 


dl 


Ts 


A collaborative project of the City of Lansing and orest Parke Library and Ar 








March 14, 1921 COUNCIL 


Clemens avenue, owned by Wm. Pred- 
more. . 

Aiso in front of lotsa 64 and 66 UIlI- 
rich’s subdivision pf Out Lot A Lesite 
Park subdivision on “the east side of 
Ciemens avenue, owned by Chas. Hy- 
dorn. 

Also in front of lots 66 and 67 Ull- 


rich’s subdivision of Out Lot A of Les-~ 


lie Park subdivision on the east side of 
Clemens avenue, owned by John &, 
Barriger. 

Aiso in front of lots 68 and 69 UIl- 
rich’s subdivision of Out Lot A of 
Leslie Park subdivision on the east 
side of Ciemens avenue, owned, by S. 
J. Meyers, | 

Also in front of lots 60, 61, 62 Ull- 
rich’s subdivision of Out Lot A Leslie 
Park subdivision on the east side of 
Clemens avenue, owned by Mark Cliif- 
ford estate, 

Also in front of lot 68 Ullrich’s sub- 
division of Out Lot A Leslie Park sub- 
division on the east side of Clemens 
avenue, owned: by Archie Currie. 

Also in front of lot 64 Ulirich’s sub- 
division of Out Lot A of Leslie Park 
subdivision on the east side of Clem- 
ens avenue, owned by John Eden, 

Also in front of lot 66 Ullrich’s sub- 
@vision of Out Lot A of Lesiie Park, 
subdivision on the east side of Clemens 
avenue, owned by J. M, Johnson. 
™ Also in front of lots 66 and 67 UIll- 
rich’s subdivision of Out Lot A of Les- 
lie Park subdivision on the east side 
of Clemens avenue, owned by J. R. Hal- 
atead. 

Also in front of lot 61 Leslie Park 
subdivision’ on the east side of Clem- 
eng avenue, owned by 8. Budd. 

Also in front of lots.62, 68, 64 Leslie 
Park subdivision on the east side of 
Clemens avenue, owned by Lena Knight. 

Also in front of lot 66 Leslie Park 
subdivision on the east side of Clem- 
ens avenue, owned by Jas. A. Voorhes. 

Also in front of fot 66 Leasalie Park 
subdivision on the east side of Clem- 
ens avenue, owned by W. L. Wolcott. 

Also in front of lot 67 Leslie Park 
subdivision on the east side of Clem- 
ens avenue, owned by Edward McAlee. 

Also in front,of lots 68, §9, 70, 71, 72, 
“Leslie Park subdivision on the east side 
of Clemens avenue, owned by Chas. F. 
Beale. a 

Also in front of lots 49, 60, 61, 52, 68 
Leslie Park subdivision on the west side 
of Clemens avenue, owned by W. S&. 
Spaulding, 

Also in front of lot 54 Leslie subdi- 
vision, on the west side of Clemens ave- 
nue, owned by Oscar A. Loomis. 

Also "in front of lot 66 Leslie Park 
subdivision on the west side of Clem- 
ens avenue, owned by Herman Zischke. 

Also in front of lots.66 and 57 Leslie 
Park subdivision on the west side of 
Clemens avenue, owned by A. J. Baker. 

Also in front of lots 68, 69, 60 Leslie 
Park subdivision on the west side of 
Ciemens avenue, owned by J. L. Row- 
land, 

Also in front of lot 384 Foster Farm 
Addition on the west side of Francis 
avenue, owned by. A. H. Walker. 

And that the owner of said above de- 
scribed jands be and he is hereby re- 

red to build the same and in accord- 


a 
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ance with the specifications on file in 
the office of the city engineer on or 
before the 28th day of May, 1921. 

at the superintendent of pubtic 
works is authorized and directed to 
proceed to construct such artificial stoue 
walk in front of the above described pre- 
mises after the expiration of said date, 
upon the failure of the owner or own- 
ers of the parcels herein described to 
construct the same as hereby required; 
and that the expense of constructing 
the same shall be paid out-of the con- 
ingent fund, ang the city assessors are 
hereby directed to assess the expenses of 
constructing the same against sald de- 
scribed land as provided by action five 
of Ordinance No. 23, of the Revised 
Ordinances of the city of Lansing, and 
Chapter 17 of the city charter, 

The city clerk is directed to give due 
notice hereof by publication of a no- 
tice of this resolution for three suc- 
cessive days as provided by said ordin- 
anc& No. 28. 

Adopted by the following vote. 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty. Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders,—15, 

Nays—None. 


ORDINANCES, 


Ald. Leonard introduced the following 
ordinance which was read a first and 
second time by its title and referred to 
the committee on ordinances: 

An ordinance to change the name of 
Rogers street and Warner street to 
West Willow street in the city of Las- 
sing. 

The city of Lansing ordains: 

Section 1. That the name of the 
street heretofore known as Rogers street 
and the name of the street heretofore 
known as Warner sreet, shall be and is 
hereby changed to west Willow street, 
and shall henceforth be named and 
known as West Willow street. 

Section 2. This ordinance ghall in no 
way interfere or conflict with the rights 
of any person in any property interests 
by reason of the changing of name of 
said street, or any contracts entered 
into wherein the said street bears any 
part, and said contracts shall be carried 
out with the same force and effect, but 
under the new name, 


GENERAL ORDER. 


Claims Allowed. 


Claimant Endorser Amount. 
F. J. Blanding co., A. Wine- 
a a 9.09 
Springfield Pain & Varnish 
Co., A. Winegar .. i teu 9.80 
N. Y¥. C. R. Ri A. Winegar.. 144.53 
Ernest Runnels, A, Winegtr.. 179.87 
Beach Mfg. Co., A. Winegar.. 183.15 
a Grocer Co., A. Wine- 
» ea reas » shee a 2,26 
Hawkes Tire & Rubber Co., A. 
Wiheiah, «15454. deere ese 8.00 
City Treasurer, Ww. + 4 Robbins 9.00 
Velma Garner et al, J. A. 
Tusiphrey kn Pees 224.00 


Bd of Water & Electric. Light 
Com., J. A. Humphrey...... 7.93 
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Henry Washington, J. A. 
- Humphrey .... 
Mich. State Dept. of Health, J. 
itm “ERUMPNrey) .. 0... c ccs ces 
Mills Dry Goods Co, J. A. 
POP MEMMUITOY occ ccc cc cccsccee 
Dancer-Brogan Co, J. A, 
a 
Milton Shaw, J. A. Humph- 
rey eet ores teueve 
F. J. Blanding Co., 
Humphrey ... ‘ 
Lansing Vulcanizing Works, J. 
A. Humphrey eens 
Erma Weigman, J. A. Humph- 
rey : 
Esther Galvin, . Humph- 


esepet@taoowree save 


rey ere eee Moers sepeen 
Alfa T. Watkins, J. A. Humph- 


Wm. Clark, J. A. Humphrey.. 
c. J. Rouser Drug Co., J. A. 
Humphrey ...... 
A. D. Donnelley et 
| i a ae 
R. W. Smith, et al, H. L. Ban- 


Tos | 
‘B’d Water & Elec. Light Com. 
H. L. Bancroft . Rien 
Norton Hardware Co.. H. L. 
Bancroft a ae rey ere, Lae 
Edw. L, Gibbons, H. L. Ban- 
CO EE rn 
-™ 7. Lord, C, T. Lord........ 
mm 2, word, ©. T. Lord....ss.. 
Wm. Clark, A. Seymour....... 
B, A. Kyes, F. H. Presley.... 
- §mith & Burroughs, J. 8S. Ben- 
_ mett .... 
—s , CAtizens 
' : aE a, ee ; 
. Mich. State Tel. Co., 
_— 
- 


der e@e@usueeee¢e @*@pnreane eee ten 
Franklin Printery, F. A. Schnei- 
— der eenre 


9.00 


27.30 
6.60 
7.20 
20.00 
32.81 


1.36 — 


50.00 
50.00 
17.96 


4.90 
28.00 


566.76 


112.06 


297.22 
6.06 
8.20 
6.60 
6.24 

447.96 

22.04 
10.33 
16.00 
7.380 
2.00 

240.60 

8.00 
16.26 


11.80 
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Water & Eleo. Light Bd, A. 
~ McDonald eaeeaornes ese eadteneause 
Lansing Coal & Coke Co,, Ed- 

ward D. Rich ... 


Te eheeosendvasea 


wa H. Clark, J. A, Parsons.... 


F. B. Burgess et al, O. EB. 
Me... ccd co 
Engineering Contracting Co., 
O; B Bieer ica tia <  e 
John Bray, O. E. Eckert ...... 
Electric Light & Water B’d 
Oe H. Berty on ais visas es casas 
Mich. Brass & Iron Co., O. EB. 
i eee ee & 
Brown Machine & Engine Co. 
©. Bh BCG ho oc css ce eecken 
A. C. Sack, et al, A. Winegar., 
Geo, Toman et al, A. Winegar. 
Walters & Sof, A, Winegar.... 
Alien-Sparks Co., A, Winegar.. 
E. H. Ward & Co., A. Winaea- 
gar eee eee et een nenanvsesaeves 
Longstreet Lumber Co, A. 
be ne re a 
M,. I. Reynolds, A, Winegar... 
Water & Electric Light Com. 
A. WEInGBRE 6 ocicsa ccrtccn am 
Don. ©. Garlock, A. Winegar.. 
A. Steiert & Son, A, Winegar.. 
F, N. Rounsville, A. Winegar.. 
Duplex Sales Agency, A. Wine- 
gar ace napoeuvetr een wmaecranevevese 
Sadler & Son, H. L. Bancroft.. 
Townsend & Shuttleworth, O, 
HB. BOwArE . sive 6 int Bic cs 
The Briggs Co., O. E. Eckert.. 
F. J. Blanding Co, O. E. Eck- 
OM Aiga iv eee 
Auto Electric Co., 


O. E. Eck- 
ert eovseeeeeeeegeevpneeeseaesses ava 
Alyce H. Rhoads, J. A. Parsons 16.00 
Adopted by the following vote. 
Yeas—Ald. Avery, Britt en, Burgess, 
Clapham, Doughty. Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders,—16, 
Naysa—-None. 


Counc!! adjourned, 


JUDSON A. PARSONS, 
City Clerk. 


City Clerk’s office, March 14, 1921. 














Regular Meeting, Monday, March 21, 1921. 


City Council! Rooms, 
Lansing, March 21, 1921. 
The city council met in regular ses- 
sicn and was called tc order by Mayor 


B. A. Kyea, 

Roll call: 

Present—Ald. Avery, . Britten, Bur- 
ess, Clapham, Doughty, Dymond, 
Eddy, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sandere—15, 


Absent—Ald, Trager—1. 
The record of the previous session 
was approved as printed. 


PETITIONS AND COMMUNICATIONS. 


G. B. Cramer applied for permit to 
move a house from 1105 N. Washing- 
ton avenue to W. Maple street. 

Referred to superintendent of pub- 
lic worka and city forester. 


A petition was received asking that 
crosswalks be bullt at the intereections 
of Isaac and Middle streets and at the 
intersection of Wiliiam and Middle 
streets and at the interaection of Wil- 
liam and Riverview streets. 

Referred to the committee on side- 
walks, 


A petition was recelved asking that 
Prospect street from :‘Jonep street to 
Holmes street, be graveled. 

Referred to committee on streets. 


, A petition was received asking that 
Lepiie street from Kalamagoo street to 
Pere Marquette R. R, be graded and 
graveled. 

Referred to the committee on streets. 


A petition wag recelved asking that 
Kalamazoo street from Hosmer astreet 
to Holmes street be paved, and the tax 
-- therefor assessed in five annual insta)l- 
+ “ote. 

Referreq to the committee on streets. 


° 
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A petition was received asking that a 
Sunset avenue from Warner street to # q 
Grand River be graded and graveled. = 

Referred to committee on streets. o ae 


A petition was received asking that va Ne 
Coleman avenue from Barnes avenue : 
south to Mt. Hope avenue be graded . 
and graveled, 

Referreq to committee on atreets, 


A petition was received asking that J ; 
sidewalk be built on the west side of Yl = 
Huron street beginning at the north ‘ | 
side of lot 14, Foster Court Addition 
and extending thence northerly to Alle- 
gan street. = 

Referred to committee on sidewalks. : an 


rie 

A petition was received asking that Fi _ 2 
Huron street from Michigan avenue to © | 
Lenawee atreet be graveled. > 
Referred to the committee on streets. =| 


A communication was received from ~ 2 
R. M. Olin, Health Commissioner for the ia | 
state, asking that the city make a : ° 
special effort for a spring clean-up. 4 

Received and placed on file. 7 


/ 
rl 
A communication was received from | 
Wing & Evans, Inc., relative to the use ' 
of Solvay Calcium Chloride, 1 
Referred to committee on streets and 
superintendent of public works, 7 | 
A petition was received asking thet 
curb and gutter be constructed on 
Huron street from Michigan avenue to 
Allegan street. | 
‘Referred to committee on streets. . | 


* 
a 


A petition was received asking that 
Huron street be paved from Michigan 
avenue to Allegan street. =. 
Referred to committee on streets. 


A petition sizneq by about 700 persons 5 
protesting against the gas company’s * 














charge of 45 cents for meter service 
and asking that the mayor and council 
use their influence to have the order 
for this charge annulled, was received, 

Referred to committee cn gas mat- 
ters, ) 


A communication was received frum 
P, B. Ernsberger asking that the ac- 
tion of the council allowing the Michi- 
@an Ry. Co. to charge ten cents for 
single fares and 380 cents for four 
tickets be repealed ang that the five- 
cent fare be restored. 

Referred to committees on street rail- 
way. ‘ 


An invitation was received from 
the Maurice Harvey Dixon Post No. 12, 
to attend the military ball to be given 
at the Woman’s Club House on Wed-, 
nesday evening, March 80, 1921. 
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The following bids were received for 
construction of underpass at proposed 
Elm street bridge: 

Bid ef Hanneman Bros., $4,000. 

Bid of Peckham Const, Oa., $4,640. 

Bid of W. Marshall &-Sona; $2,600. 

Bid of Price Bros., $3,880, 

Bid of J. P. Rusche, $2,688. 
> yo of Townsend & Shuttleworth, 
5,000. 


By Ald. Britten— 


That the bridge committee be granted 
one week’s time to recommend accept- 
ance of bid. 

Carried. . 


REPORTS OF CITY OFFICERS. 


The report of the sealer of weights 
and measuresa for the week ending 


arch 19 1921, was received and placed 
On motion of Ald. Doughty, the we fle. ’ . 


vitation was accepted, 


Walter & Son applied for building 
permit for buliding on lot 4, block 11, 
of brick anq cement block, to cost 
about $1000. 

On motion of Ald. Clapham the permit 
was granted. 


A petition was received to open Gross - 


Court as a public atreet. 
Referred to committee on atreets, 


A petition was received to pave Penni 
avenue as a boulevard from Main street 
to Cedar river. 

Referred to committee on streets, 


At this point Attorney Edmund Shields 
-appeareq before the council and in well 
selected words,,in behalf of Wm. C, 
Durant, presented to the city of Lan- 
sing the block known as the Cowles 
block, to be maintained and used as a 
city park. A deed was presented to the 
mayor, 

By’ Aid. Howe— 

That a committee of three be ap- 
potnted to draft suitable resolutions to 
be forwarded to the donor, Mr. Durant. 

Carried, 

Muyor appointed as such committee 
Ald. Howe, Britten and Doughty. 

On motion of Ald. Fowler a rising 
vote of acceptance and thanks was 
taken, 

By Ald. Fowler— 

That the park board be requested ta 
name this gift Durant Park. 

Carried, 


OPENING OF BIDS. 


The following bids were reoeived for 
bridge across Grand river at Elm street: 

Bid of acionenien Bros., Buffalo, 
$65,250. 

Bra of Peckham Conat. Co., $92,170. 

Bid of W. Marshall & Sons, $63,000. 

Bid of Price Bros., $70,882. 

Bid of J. P. Rusche, $62,600. 

Fad of Townsend & Shuttleworth, 
$88,469.34. 


Bid of Dlinois Bridge Co., proposal A, 
« $58,700; proposal B, $49,870; proposal C, 
$60,270; proposal D, $68,170; proposal BD, 
$53,700. 


To the honorable mayor and city coun- 
cil of the city of Lansing: 

Gentlemen: 

The rebuilding and moving of the 
city’s asphalt plant has been delayed 
untti the matter of purchasing addi- 
tional land at the asite om Cedar and 
South streets was decided, because that 
affected the layout of the plant. 

Everything is now in readiness to 
rebulld and move the’ plant. 

Attached hereto is an agreement with 
the Grand Trunk Railway Company for 
inatalling a necessary side track. 

It will be neeeszary to purchase a 
new and larger, sand dryer, additional 
asphalt ‘kettles and other equipment for 
handling material which will cost not 
less than $23,000. Of this amount about 
$5,000 is avafiable in the 1820 budget. 
Last May $25,000 was cut from the fund 
providing for the asphalt plant with 
the understanding that the money would 
be provided this spring. 

The new plant will effect a saving of 
about $156 per day while in operation. 

The old plant will be made use of so 
far as possible. It has a saivage value 
of about $15,000 or $3,000 more than 
was paid for it in 1916. 

On account of the large program 
ahead of us this summer and the itate- 
ness of the season this matter should 
receive your immediate attention, 

Reapectfully submitted, 
Oo. B. EBCEERT, 
City. Engineer. 

Referred to committee on streets and 

committees on ways and means, 


To the Honorable Mayor and city coun- 
cll, 
Gentlemen: , 
I herewith return to you for furthe 
consideration an ordinance providin 


for a building code for the city 
of Lansing, fixing penalties for ita 
violations. ‘This ordinance has for 


some time past been urnofficelally con- 
sidered by me at the request of the 
mayor and a number of the aldermen, 
and at your last meeting the same was 
ordered returned to the council from 
the committee on ordinances for fins’ 
‘passage, The ordinance as it nd» 
stands In unchanged from its form as 


s 
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. presented to‘ you some time ago in com- 
mittee of the whole, at which time it 
was reag in full. I have made the fol- 
lowing necessary changes in the ordi- 
nance and recommend that your honor- 
able body concur in such changes, 
should you determine to pass the ordi- 


nance. _ 
Section 8. A description of the fire 
limits, such limits being the same as 


now provided in the present hb 


code, was attached. This description 
was left blank in the ordinance as 
read, 


In section 6, sub-division 6, the word 
“perjury” was changed to “violation of 
this ordinance,’’ This was absolutely 
necessary, as there is, no power in the 
city council to define the crime of per- 
jury. , 

In sub-division 11 of the same sec- 
tion the minimum amount of ordinary 
repairs which might be done without a 
permit was increased from $25.00 to 
$100, as it seerneq to me extremely iil- 
advised that a permit should be ob- 
tained for every minor repair to a @well- 
ing or other building exceeding $265.00. 

In Section 249 a slight change was 
made relative to the emergency courts 
for emergency exit purposes on theaters. 
This amendment was taken largely from 
the suggestion of the architect to whom 
this portion of the ordinance had prevl- 
ously been referred. 


In Sectlon 387, paragraph 2, the salary 
of the clerk of the board of examiners 
is left blank. This blank should be 
filled in with the amount of the aalary, 
or disposed of in some other manner, 

In Section $41, paragraphs 4, 56 and 6 
' the provisions relative to court pro- 
ceedings were entirely eliminated, as it 
is entirely outside the authority of this 
council to prescribe the manner in 
which a court of record. or any other 
court shall proceed in the enforcement 
of law, except such power be expressly 
granted to it by legislative enactment. 

Section 842, paragraphs 8 to 9. These 
Paragraphs are also struck out in their 
entirety, as they related to the filing of 
& lis Pendens and the resulting len 
upon real estate to be established the.e- 
by, which also is entirely without power 
of this council to pass laws or regula- 
tions in relation thereto, 

Paragraph 8 of the above gection at- 
tempted tu state that no bond should 
be required from the city or from the 
building superintendent as a condithn 
to the granting of an injunction or 
order by the court, and was struck out 
foy the same reagon. 

In addition to the above corrections 
serial numbers of the sections have been 
changed where necessary to make all 
sections comd In consecutive order and 
due to the ellmination and additions of 
Some: sections It has been necessary also 
to change and correct the cross refer- 
ences found in the various sections. 

Even with the above corrections there 
stlll remain a few questionable provi- 
Slons «f thle ordinance, largely those 
wherein the council has exceeded its 
power in prescribing the manner of 
tnforerment. However, the corrections 
above mentioned eliminate the glaring 
features of this kind, and perhaps the 
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remaining portions of the ordinance, 
which I will admit are not many, may 
be cleared up by future amendatory 
legislation by the council. 
Very trulf yours, s.. 
ALLAN R. BLACK, bo 
Assistant City Attorney, s 












To the Honorable Mayor and City “ > 







Council, _ 
Lansing, Michigan. — 
Gentlemen: 






On February 28th, 1921, your board of -_— 
water and electric light commissioners 
requested your honorable body to take ; 
the necessary steps to provide by bond- \ 
ing the sum of $3,825,000 for the pur- 
pose of building ang equipping a new . 
electric ight and power plant, the = 
proposition to be submitted at the reg- . 
ular election April 4, 1921. 

Inasmuch as the proposed bill which 
was introduced in the state legislature r 
on behalf of the board making legal J 
this amount of bonds, has not as yet 
passed the legislature, it will be. nec- 
essary to postpone the date of voting " 
upon this issue. We would therefore, 
request you to withdraw this proposi- 1 
tion, : 

















Yours very truly, : 
Boarg of Water & Electric Light —~— | 
Commissioners, e ; 
OTTO ZIEGLER, . ¢ 
President. o 
Recelved and placed on file. » 












REPORTS OF COMMITTEES. 4 


The committee on streets to whom - 
was referred the, petition asking that 
cinders be placed on Ohio avenve 
Taft street to Oak street, begs leave to 
report as fotlows: 

We recommend that the street be 
graveled if petition for same tis filed, 

W. T. BRITTEN, £ 
F. W. REDFERN, 4 
0. C. HOWE, 
Committee on streets, - 
By Ald. . Britten-— 
That report of committee be adopted. 4 
Carried. ; \ 























The committee on streets to whom  - = 
was referred the petition for gravelling — rs ” 
‘Rulison street from Lenawee stréet to ff 
Hillsdale street, and also petition for 
curb and gutter on said Rulison street 
from Lenawee street to Hillsdale street, 
begs leave to report as follows: 

We recommend that the request be 
granted and that curb and gutter be al 
constructeg before the graveling is done, We 

T. BRITTEN, 7 ae 
F. W. REDFERN, aioe e' « 
O. C. HOWE, a” 
Committee on streets, F 
Received and placed on file, 













The committee on streets to whom 
was referred the petition to gravel Als- 
dorf street from Logan to Birch street, 
begs leave to report as follows: 

We recommend that the request be 
granted, - 
W. T. BRITTEN, 
F. W. REDFERN, 

Oo. C. HOWE, 
Committee on streets, 
Received and placed on file, 


- 
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on streets to whom 
petition asking that 
paved begs leave to 


The committee 
was referred the 
Beaver street be 
report as follows: 

We recommend that the request v# 
the peritloners be granted. 

Ww. T. BRITTEN, 

F. W. REDFERN, 

QO. C. HOWE; 

Committee on streets. 
Received and placed on file. 


The committee on streets to whom 
_ Was referred the petition for graveling 
P ent street, from Holmes street to 
Jones street, begs leave to report as 
follows: 
e recommend that the request be 
granted. 
Ww. T. BRITTEN, 
F. W. REDFERN, 
(+O. Cc. HOWE, 
Committee on streets, 
Received and placed on file. 


The committee on streets to whor 
was referred the petition to pave Wood- 
lawn avenue with asphalt from Wasn- 
ington avenue to Moores River Drive, 
begs leave to report as Tollows: 

We recommend that the petition be 


granted. 
Ww. T. BRITTEN, 
F. W. REDFERN, 
Oo. Cc. HOWE, 
Committee on streets. 
Receivéd and placed on file. 


The committee on streets to whom 
was referred the petition to construct 
curb and gutter on Wall street from 
Cedar street to Larch street, begs leave 
to report as follows: 

e recommend that the request we 
granted. 
Ww. T. BRITTEN, 
F. W. REDFERN, 
Oo. C. HOWE, 
Committee on streets. 
-Recelved and placed on file. 


The committee on streets to whom 
was referred the petition for constrnue- 
tion of curb and gutter on Massachu- 
setts avenue from Franklin avenue, .o 
Oak street, begs leave to report as fol- 
lows: 
We recommend that the request be 
granted. 
Ww. T. BRITTEN, 
F. W. REDFERN, 
Oo. C. HOWE, 
Committee on streets. 
Recelved and placed on file, 


The committee on streets to whom 
was referregd the communication of the 
city engineer regarding the moving of 
the city’s asphalt plant, begs leave to 
report as follows: 

We recommend that the plant be 
— to the new site as soon as possi- 
ble. : 

Respectfully submitted, 

WwW. T. BRITTEN, 

KF. W. REDFERN, 

oO. C. HOWE, 

Committee on streets, 

By Ald. Britten— . 

That report of committee be adopted. 
Carried. 


f) 
is 
March 21, 1921 


= 


The committee on Ordinances to whom 
was referred an ordinance to change 
the name of Rogers and Warner streets 
to West Willow atreet in the city of 
Lansing, begs leave to report as fol- 
lows: 

We recommend that the ordinance be 


, passad, 


JOHN McCLELLAN, 
Cc. H. BURGESS, 
oO. C. HOWER, 
Committee on Ordinances. 
Received and placed on file. 


The committee on ways and means to 
whom was referred the communication 
of Chas, Fox, building inspector relative 
to inability to employ anyone to make 
an eStimate of the cost of repairing tue 
Frances apartments for the: sum of $50 
appropriated for that purpose, begs leave 
to report as follows: 

That the matter be referred to the 
city council as a whole without recom- 

mendatiens, 

-O. C. HOWE, 
> w,. T. BRITTEN, 
JOHN McCLELLAN, 
Committee on ways and means. 
Receivegq and placed on file. 


The committee on streets and com- 
mittee on sewers to whom was referred 
the communication from Chas. E, Toms 
relative to sewer tn and paving of Ionia 
street from Sycamore street to Butler 
street begs leave to report as follows: 

We recommend that sewer be placed 
in the street as soon as possible so that 
Wwe will be in a position to go ahead 
with’ the Paving as soon as possible, 

WwW. T, BRITTEN, 

F. W. REDFERN, 

Oo. Cc. HOWE, 
Committee on streets, 

A. H, LEONARD, 

ELMER CLAPHAM, 

H. S. FOWLER, 
Committee on sewers. 

By Ald. Britten— 

That the report of the committee be 
adopted. 

Carried. 

The committee on city affairs and city 
attorney to whom was referred the pe- 
tition from property owners in plat 
known as Saginaw Park Add., relative 
to lack of graveled streets, sidewalks, 
sewers, gas, water and lights, begs leave 
to report as follows: 

The astreet committee refused _ to 
recommend the approval of the plan of 
this plat for the reason that the con- 
tinuation of Oakland avenue, was not 
made thraugh thts plat. We recom- 
mend that if the owners of this plat will 
petition for the opening of Oakland 
street through the plat, cost of same to 
be assessed on said property, that thia 
council open said street, ang that then 
Said plat be accepted, aking it possi- 
ble for the public {mproVements desired 
to be made. 

JOHN McCLELLAN, 
Cc. H. BURGESS, 
BE. S AVERY, 
Committee. 
By Ald. MoClellan— 
That report of committee be adopted. 
Carried, 


\ 
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= The committee on ways and means to 
* whom was referred the communicatiun 
r of the city engineer regarding the mov- 
: ing of the city’s asphalt plant, begs 
i= leave to report as follows: 

, We recommend that $10,000 be trans- 
, ferred from the contingent fund to the 
i miscellaneous asphalt plant fund to be 
ie - replaced by an item in the 1921 budget. 

Respectfully submitted, 

\ 0. Cc. HOWE, 

‘ JOHN McCLELLAN, 

r, W. T. BRITTEN, 

Committee on ways and means, 
~By Ald. Howe— 
That report of the committee be 
adopted. 
Adopted by the following vote: 
Yeas — Ald. Avery, Britten, Burgess, 

Clapham, Doughty, Dymond, Eddy, 

Fowler, Howe, Klook, Leonard, McClel- 
j lan, Redfern, Sandersa,—14, 

Nays—None, 


was referred the communication of A. 
V. Miller relative to unprotected stair- 
ways in the streets of the city, bégs 
leave to report as follows: 

‘We recommend that the chief of po- 
lice be directed to notify. the owners of 
the premises complained of, as having 
dangerous stairways, to place a railing 
in front thereof, on or before one month 
from this date, and if saiq work ia not 
completed within that time, that this 
council take the necessary action to 
close said stairways, 

JOHN McCLELLAN, 
Cc. H. BURGBSS, 
Oo. C. HOWE, 
Committee on Ordinances, 
*By Ald, McCletlan— 

That thé report of the committee be 
adopted. \ 

Carried, f 

The committee on streets to whim ‘Was 
referred the special assessment rol) for 
the opening of Prospect street from 
Holmes street to the west line of Har- 
rah’a addition, begs leave to report as 
followa: 

We recommend that the city clerk be 
and he is hereby directed to prepare a 
roll for the opening of said street using 
the figures in the right hand column as 
assessment against the respective de- 
scriptions of property. 

WwW. T. BRITTEN, 

O .C. HOWE, 

¥. W. REDFERN, 

Committee on streets. 
By Aid. Howe— 

That the report of committee lie on 
the table one week, 

Carried. 


BONDS APPROVED. 
The second-hand dealer bond of RB: LL. 


t Boelle Principal with C. F, Poxson 
“. 88 surety, was approved. 





The dray bond of J, H. Granger & Son 
as principal with H, J. Kyes and Frank 
Preuss as sureties, was approved, 

Adopted by the following vote: 

Yeas — Ald. Avery, Britten, Burgess, 
Clapham, jDoughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, McClel- 
lan, Redfern, Sandera.—14, 

Naysa—None. 





The committee on Ordinances to whom: 


PROCEEDING§ 5 


MOTIONS, RESOLUTIONS AND 
NOTICES. 


By Ald. Leonard.— 

Resolved by the city council of tue 
city of Lansing: 

That the city water and electric light 


board be requested to lay a sufficient . 


water main from the city limits to the 
site of the new isolation hospital, the 
advance cost of same not exceeding $2,- 
800, to be charged to the contingent 
fund, said fund to be reimbursed by an 
item of the 1921 budget; such cost to be. 
re-credited to the isolation hospital fund 
when repaid by the said water bo 
under its present rules for installing 
new mains. 

Adopted by the following vote: 

Yeas — Ald. Avery, Britten, Burgess, 
Clapham, Doughty, . Dymond, Hddy, 
Fowler, Howe, Klock, Leonard, Main, 


‘McClellant Redfern, Sanders.—15. 


By Ald. Doughty— 


Resolved by the city council of the 
city of Lansing: 

That the recommendations of city at- 
torney relative to building code be con- 
curred in, and adopted as acts of this 
council, and building code be consid- 
ered as so amended. 

Adopted by the following vote: 

Yeas — Ald, Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leo&ard, Main, 
McClellan, Redfern, Sanders,-—16. 


Naya—None. 


By Ald, Britten— 


Resolved by the city council of the 
city df Lansing: 


Fhat the mayor and city building In- 
gpector be authorized to visit South 
Bend, Indiana, and obtain copies of their 
building code at the expense of the 
city. 

Adopted by the following vote: 

Yeas — Ald. Avery, Britten, Burgeas, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, McClei- 
lan, Redfern, Sanders.—1l4. 

Nays—None. 


By Ald. Dymond— 

Resolveq by the city council of the 
city of Lansing: 

Whereas, the board of water and elec- 
tric light commissioners has this date 
submitted to this council a communica- 
tlon requesting that the proposition of 


voting the sum of $3,825,000 for an ~ 


electric light and power plant, be with- 
drawn as a proposition to be vated upon 
at the election to be held April 4, 1921; 

Therefore be it resolved by this coun- 
cli that the resolution of Ald, Dymond 
passed Feb. 28, 1921, submitting to ‘tne 
electors of the city of Lansing the prop- 
osition of voting $3,825,000 of bonds for 
building and equipping an electric light 
and power plant be and is hereby re- 
sclnded, and that said proposition be 
withdrawn as a measure to be voted 
upon at gald election, and that thé city 
clerk ang city election commission be 
directed to not furnish ballots on sald 
proposition, at said election. 


‘ 


° 
i 
= 
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Adopted by the following vote: 

Yeas — Ald. Avery, Britten, Burgeas, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, McClel- 
lan, Redfern, Sanders,—14. 

Nays—None. 


The following resolution was taken 
from the table: 

By Ald. Doughty— 

Resolved by the city council of the 
city of Lansing 

Whereas, a Bilt now before the legis- 
lature, if ’ passed will permit the issu- 
ance of bonds of the City of Lansing in 
an amount equal to 10% of thea asses- 
sed valuation thereof or about twelve 
million dollars to which amount or any 
part thereof can be used to acquire, 
own, purchase, extend, construct or oper- 
ate a public utility. 

And whereas ail bonds heretofore or 
here-after to be issued for such pur- 
poses have been and will be, a direct 
obligation upon the assessable property 
in the city and whereas, it is the opin- 
fon of this council that bond issues upon 
faith and credit of the city of Lansing 
for purposes enumerated above, viz— 
acquiring, owning, purchasing, extend- 
ing construction or operating of public 
utilities be confined to present limt of 
2% of assesseq valuation. Therefore be 
it resolved that this council protest 
against the increase in limit of bonded 
indebtedness from 2 to 10% as provided 
in this pragiosed law, being house Dill 
No, 174 File No, 72. 

Lost by the following vote: 

Yeas—Ald. Britten, Burgess, 
ham, Doughty, Fowier, Leonard.—6, 

Nays—Ald. Avery, Dymond, Eddy, 
Howe, Klock, McClellan, Redfern, San- 
ders—8, 


Clap- 


By Ald. Howe— 


Whereas, Three-fifths of the qualified 
electors of the city of Lansing on Aug- 


ust 31, 1920 authorized the city council ° 


to sell paving and sewerage bonds in the 
gum of $350,000, and 

Whereas, funds wil! be needed within 
the next 60 days to construct sewers and 
pavements, in accordance with certain 
resolutions adopted by the council on 
July 29, 1920, 

Now, therefore, be it resolved by this 
council that the city clerk be, and he 
ia hereby directed to give notice of the 
sale of the bonds of the city of Lansing 
by publishirig the same in the State 
Journal, ang that the notice so given 
shall be in the following form: 


SALE OF CITY BONDS 


Notice is hereby given that bonds of 
the city of Lansing, in the following 
amounts are now for sale to the public: 
Bewerage bonds ............ $100,000.00 
Paving bonds .............. $250,000.00 

The said bonds will be placed in the 
hands of the city treasurer for delivery 
not later than June ist and the denom- 
inations of same will be as followa: $100, 
$500 and $1,000. 

Said bonds may be purchased by ap- 
plying to the city treasurer therefor, be- 
tween §:00 a, m. and 4:00 p, m, from 
March 28, 1921 to April 22, 1921 inclu- 


; Clapham, 


March 21, 1921 


sive. Sald .bonds shall bear 5% interest, 
payable semi-annually. All persone de- 
siring to purchase any of said bonds 
Shall apply therefor in writing, stating 
the amount and denomination of the 
bonds they desire to buy, for which they 
agree to pay not less than par, and ac- 
crued interest, if any, ard shall deposit 
with the city treasurer cash or a certi- 
fied check for 2% of the amount of 
bonds bid for. 
JUDSON ‘A. PARSONS, 
City Clerk, 

That said publication ghall run for 
nine publications, commencing March 22, 
March’ 26th, March 29th, April 23nd, 
April 5th, April 9th, April 12th, April 
16th, and April 19th, 1921. 

Adopted by the following vote: 

Yeas —- Ald. Avery, Britten, Burgess, 
Doughty, Dymond, Eddy, 
Fowler, Howe, Kfock, Leonard, McClel- 
lan, Redfern, Sanders.—14, | 

Nays—None, 


By. Ald. Leonard— 


‘Whereas, the council on Jan. 24, 1921, 
adopted the report of special committee 
to whom was referreg the matter of in- 
vestigating in relation to doing some- 
thing in honor and commemoration of 
the members of the American Legion 
and especially the members of Maurice 
Harvey Dixon Post of Lansing, Michi- 
gan, and 

Whereas, the committee recommended 
in said report that the said Post be 
extended assistance and the city of 
Lansing secure, if Necessary, proper 
quarters for the Post and pay the ex- 
pense of tame and eatiianheaianins thereof, 
and 

Whereas, up to the premier time the 
committee has been unable to secure 
suitable quartera, therefore, be it, 

Resolved, that pending the time when 
the city shall provide quarters for the 
Post, that the city Clerk be, and he ir 
hereby directed to draw a warrant each 
month in faver of Frank L. Schrag, 
finance officer of the Post for an amount} 
to reimburse him for maintenance 
charges of the Post in their present 
quarters and charge same to the con- 
tingent furd. Said maintenance charges 
to consist of the following items: Rent, 
heat, light, water and gas, also ta re- 
imburse Chas. A, Norris, Q. M., to the 
sum of $6 per month covering rental of 
S. A, W. V. raoms, 

Adopted by the following vote: 

Yeas — Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, MceClel- 
lan, Redfern, Sanders.—14, 

Nays—-None,. 


By Ald. Burgess— & 

Resolved by the eity council of the 
city of Lansing: 

That the city clerk draw an order on 
the uncollected tax and abatement fund 
for $1.20 for the remittance of a tax on 
com. 136 ft. gm of s. w, cornier of hot 7, 
Haag’s addition, a, 35 ft.. w. 380 ft, n. 
35 ft., e. 80 ft, to beg., the same being 
twice assessed. 

Adopted by the following vote: 

Yeas — Aid. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
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Fowler, Howe, Klock, Leonard, McClel- 
lan, Redfern, Sanders.-—14. 
Nays—None. 


By Ald. Howe— 

Resoived by the city councif of tune 
city of Lansing: 

That the city clerk be and he !s hereby 
authorigeq to draw an order in favor 
of John A, Hicks for $€.65 in repayment 
for taxes paid on lots in Kudner’s sub- 
division, said lots having been purchased 
by the city for the opening of Clayton 
street and charge same to uncollected 
tax and abatement fund. 

Adopted by the following vote: 

Yeas — Ald, Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, BHddy, 
Fowler, Howe, Klock, Leonard, McClei- 
lan; Redfern, Sanders.—14, 

Nays—None. 


By Ald, McCiellan— 

Resolved by the city council of the 
city of Lansing: 

That the mayor be authorized to ex- 
tend to the Michigan Conservation asso- 
clation, an invitation to hold a meeting 
in the interest of conservation, in the 
city of Lansing, some time during the 
month of May. 

Adopted by the following vote: 

Yeas — Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, McClel- 
lan, Redfern, Sanders.—14, 

Nays—None, * 


By Ald. Britten— 

Resolved by the city councfl of the 
city of Lanaing: 

Whereas the state of Michigan, by 
Act No, 162 of the session laws of 1911, 
enacted that the board of control of the 
Michigan School for Blind were author- 
ized and permitted to deed to the city 
of Lansing the following real estate, viz. 
“Beginning 20 rods east of Logan street, 
thence running east to the west Ine of 
Moores sub-division, parallel to and ad- 
joining a 20 foot alley of Englewood 
Park addition, being a part of the north- 
east 3} of the southeast } of sectjon 8, 
township “4 north range 2 west” for the 
purpose of widening an alley of sald 
city and thereby creating out of said 
alley a public street 50 feet in width; 
and 

Whereas by virtue of Act No, 82 of 
the Session Laws of 1917 the board of 
control of the Michigan School for the 
Blind were authorized to deed to the city 
Of Lansing, for highway purposes, the 
following described property: “A par- 
cel of land 30 feet wide extending from 
Warner atreet to Englewood Park sub- 
division off the .west sfde of the land be- 
longing to the said street, also a parcel 
of tang 80 feet wide extending from a 
point 18 rods east of the east line vf 
Logan atreet to the west line of said 
Moores sub-division off the south side of 
the lands so belonging to said street, and 
also a parcel of iand 50 fpet wide ex- 
tending from the said Englewood Park 
sub-division ta the south line of Maple 
street off the east side of the lands so 
belonging to the said street, the said 
lands being situated in’ the northeast } of 
the southeast 4 of section 8, township 4 
north range 2 west. That the considera- 
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tion of the same was he vacating and 
discontinuing for street purposes that 
portion of Rogers street lying south of 
the south Iine of Warner street, and 
that portion of Maple sreet lying west 
of a point 50 feet west of the intersec- 
tion of the west line of Moores sub-di- 
vision with said Maple street; and 


Whereas the said city has performed 
its part in vacating and discontinuing 
that part and portion of the wreey. 
aforesaid; 

Therefore, be it reso!ved, that the 
said Board’ of Control of the Michigan: 
School for Blind be and are hereby re- 
quested to execute and deliver deeds to. 
the city of Lansing of the aforesaid 
pieces and parcels of land to be used for 
street purposes. 

Be it further resolved that the city 
clerk be and is hereby requested to 
serve notice on the said board of this 
resolution. 

By Ald. FPritten— 

That the resolution lie on the table 
one week, 

Carried. 

By Ald. Doughty— 

Resolved by the city council of the 

city of Lansing: 


Whereas, it has been heretofore de- 
termined a necessary puhlic improve- 
ment to pave Michigan avenue, from 
the Michigan Central R. R. crossing to 
the city limits, and 

Whereas, this council has performed 
all acts necessary to be performed prior 
to actual construction of said pavement 
and 


Whereas, the Lansing City Electric 
Railway Co., its successors or agsigng, 


have heretofore, to-wit: on the 14th 
day of June 1920 been notified of intent 
to pave said Michigan avenue, therefore 
be it 

Resolved, that the said Lansing City 
Electric Railway Co., its successors and. 
assigns, be and they hereby are ordered 
and directed to lay temporary crose- 
overs dnd temporary rails in north side 
of said Michigan avenue, and to remove 
from the center of Michigan avenue ties 
and rails and to lay ties and rails and 
to perform all other work required to be 
done in that portion of said Michigan 
avenue used and occupleqd by them, in 
accordance with grade elevations and 
specifications now on file in the office of 
the city engineer and to comply with 
and complete foregoing order at the rate 
of eight hundred feet per week, com- 
mencing at Hosmer street and to have 
first eight hundreg feet completed be- 
fore April 18, 1921. 

Adopted by che following vote: 

Yeas —- Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, McClel- 
lan, Redfern, Sanders.—14, ’ 

Nays—None. 


Pe tl 


By Ald. McClellan— 

Resolved by the city council of the 
city of Lansing: 

That Building Inspector Fox be au- 
thorized to employ competent help. to 
appraise the extent of damage of the 
Frances apartments, and that the rea- 
sonable cost of such appraisal be paid 
hy this council. 
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Adopted by the following vote: 

Yeas — Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Eddy, Fowler, Howe, 
Klock, Leonard, McClellan, Redfernj 
Sanders—13. 

Nays—None, 


By Ald. Britten— 

Resolved by the city councll of the 
city of Lansing: 

That the mayor and city clerk be and 
they are hereby authorized to al the 
agreement with the Grand Trunk ralil- 
road company for the Installation or a 
side track at the new site of the city’s 
asphalt plant. 

Adopted by the following vote: 

Yeas — Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Eddy, Fowler, Howe, 
Klock, Leonard, McClellan, Redfern, 
Sanders—13. 

Nays—None, 


By Ald. Britten— 

Resolved by the city council of the 
city of Lansing: 

That the city engineer be directed to 
rebulld and to move the asphalt plant 
from its present locatlon in Oak Park 
to the new site purchased for that pur- 
pose on South street and that he be 
authorized ‘to purchasa such machinery 
and equipment as is necessary to in- 
crease the capacity and efficiency of the 
plant in accordance with plans now on 
file in} the city engineer's office, 

Adopted by the following vote: 

Yeas — Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Eddy, Fowler, Howe, 
Klock, Leonard, McClellan, Redferu, 
Sanders—13. 

Nays—None. 


By Ald.” Howe— 

Resolveq by the city councll of the 
city of Lansing: 

That $10,000 be and the same is hereby 
transferred from the contingent fund to 
the asphalt plant item in the miscel- 
laneous fund same to be replaced by an 
item in the 1921 budget. 

Adopted by the following vote: 

Yeas — Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Eddy, Fowler, Howe, 
Klock, Leonard, McClellan, Redfern, 
Sanders—13. 

Nays—None, 


By Ald. Howe— 

Resolved by the city council of the 
city of Lansing: 

That the electric light and water 
board are hereby requested to connect 
the lights {in Durant Park. 

Adopted by the following vote: 

Yeas — Ald. Avery, Britten, Burgess, 


Clapham, Doughty, Eddy, Fowler, Howe, 
Kleck, Leonard, McClellan, edfern, 
Sanders—13. 

Nays—None, 


By Ald. McClellan— 
That when we adjourn it be to next 
Thursday evening at ¥:30 o'clock, 
Carried. 
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By Ald. Britten— 
Resolved by the city council of the 
city of Lansing: 


“March 21, 1921 


That is is a public necessity, and it da 
hereby determined to gravel Alsdorf 
street from Logan street to Birch 

That the city engineer be and hereby 
ls directed to estimate the kind and 
quantity of materlal to be used therefor. 
cost and expense of such work and of 
the materials to be used therein, and 
make a record thereof in his office and 
cause to be prepared so far as necessary, 
Plans and specifications for such work, 
ang to prepare a profile of such portion 
of sald street and report his determinu- 
tlon, estimate and plans to the _ ci. 
council at ita next regular meeting, or 


as soon thereafter as possible, as re-- 


quired by the charter of sald city 
Adopted by the following ‘vote: i 
Yeas — Ald, Avery, Britten, Burgess, 
Clapham, Doughty, Eddy, Fowler, Howe, 
Klock, Leonard, McClellan, Redfern, 
Sanders—18. 
Nays—None. 


By Ald. Britten—— 
Resolved by the city councid of the 
clty of Lansing: 


That is is a public necessity, and it is 
hereby determined to pave Beaver street 
from Turner atreet to Larch street.” 

That the city engineer be and hereby 
is directed to estimate the kind and 
quantity of material to be used therefor, 
and to estimate in detail the probable 
cost and—-expenge of such work and of 
the materials to be useq therein. and 
make a record thereof in his office, and 
cause to be prepared so far as necesgary, 
Plans and specifications for such work, 
ang to prepare a profile of such poftion 
of said street and report his determina 
tion, estimate and plans to the _ city 
council at its next regular meeting, or 
as soon thereafter as possible, as re- 
quired by the charter of sald city 

Adopted by the following vote: 

Yeas — Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Eddy, Fowler, Howe, 
Klock, Leonard, McClellan, Redfern, 
Sanders—18. 

Nays—None, 


By AM. Britten— 


Resolved by the city council of the 
city of Lansing: 

That is is a public necessity, and it 
hereby determined to gravel Bement 
street from Holmes street €o0 Jerome 
street, 

That the city engineer be and hereby 
is directed to estimate the kind and 


quantity of material to be used therefor, @ 


and to estimate in UWetail the probable 
cost and expense of such work and of 
the materials to be useq therein, and 
make a record thereof in, his office and 
cause to be prepared so far as necessary, 
Plans and specifications for such work, 
and to prepare a profile of such portion 
of said street and report his determina- 
tion, estimate and plans to the _ city 
council at its next regular meeting, or 
as soon thereafter as possible, ap re- 
quired by the charter of said city 

Adopted by the following vote: 

Yeas — Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Eddy, Fowler, Howe, 
Kiock, Leonard, McClellan, Redforn, 
Sanders—1i38., 

Nays-——-None. 
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By Ald. Britten— 


Resolved by the city council of the 
city of Lansing: 

That is is a public necessity, and it is 
hereby determined to pave Woodlawn 
avenue from Washington avenue to 
Moores River Drive. 

That the city engineer be and hereby 
ie directed to estimate the kind and 
quantity of material to be used therefor, 
and to estimate in detaii the probable 
cost and expense of auch work and of 
the materials to be useq therein, and 
make a record thereof in his office and 
cause to be prepared so far as necessary, 
plans and speoifications for such work, 
and to prepare a profile of such portion 
of said street and report his determina- 
tion, estimate afd pians to the _ city 
council at its next regular meeting, or 
as soon thereafter as possible, ap re- 
quired by the charter of said city 

Adopted hy the following vote: 

Yeas — Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Eddy, Fawler, Howe, 
Klock, Leonard, McClellan, Redfern, 
Sanders—19., ’ 

Nays—None, 


By Ald. Britten— 

Resolved by the city council of the 
city of Lansing: 

That is is a pubile necessity, and it is 
hereby determined to construct a curb 
and gutter on Massachusetts avenue 
from Frankiin avenue to Oak street. 

That the city engineer be and hereby 
is directed to estimate the kind and 
quantity of material to be used therefor, 
and to estimate in detail the probable 
cost and ¢xpense of such work and of 
the materials to be useq therein, and 
make a record thereof in his office and 
cause to be prepared sd far as necessary, 
Plans and specifications for such work, 
ang to prepare a profile of such portion 
of anid street and report his determina- 
tion, estimate and plans to the city 
council at its next regular meeting, or 
as soon thereafter as possible, as re- 
quired by the inate of said city 

Adopted ty the following vote: 

Yeas — Ald. Avery, Britten, Burgess, 
Clapham, Doughty. Eddy, Fowler, Howe, 
Klock, Leonard, McClellan, Redfern, 
Sanders—13. 

Naysa—None. 


By Ald. Britten-— 

Resolved by the city council of the 
city of Lansing: 

That is is a public necessity, and it ia 
hereoy determined to construct a curb 
ang gutter on Wall ,street from Cedar 
street to Larch. 

That the city engtmeer be and hereby 
{is directed to estimate the kind and 
Quantity of material to be used therefor, 
and to estimate in detail the probable 
cost and expense of such work and of 
the materials to be useq therein, and 
make a record thereof in his office and 
Cause to be prepared go far as necessary, 
Plans and specifications for such work, 
ang to prepare a profile of such portion 
of said street and report his determina- 
tion, estimate and plans: to the city 
council at its next regular meeting, or 
as goon thereafter as possible as re- 
quired by the charter of said city 
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Adopted by the following vote: 
' Yeas — Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Eddy, Fowler, Howe, 
Klock, Leonard, McClellan, Redfern, 
Sanders—13. 

Nays—None. 


By Ald. Britten— 

Resolved by the city counci] of the 
city of Lansing: t . 

That is is a public necessity, and it i 
hereby determined to gravel Rulison 
street fm™pim Lenawee street to Hillsdale 
street. 

That the city engineer be and hereby 
is directed to estimate the kind and 
quantity of material to be used therefor, 
and to estimate in detail the probable 
cost and expense of such work and of 
the materials to be useqg therein, and 
make a record thereof in his office and 
cause to be prepared so far as necessary, 
Plans and specifications for such work, 
ang to prepare a profile of such portion 
of said street and report his determina- 
tion, estimate and plana to the _ city 
council at its next regular meeting, or 
as soon thereafter as. possible, as re- 
quired by the charter of said city 

Adopted by the following vote: 

Yeas — Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Eddy, Fowler, Howe, 
Klock, Leonard, McClellan, Redfern, 
Sanders—13. 

Nays——None. 


By Ald, Britten— 

Resolved by the city council of the 
city of Lansing: 

That is is a public necessity, and it is 
hereby determined to construct ‘a curb 
and gutter on Rulison street from Lenka- 
wee street to Hillsdale street. 

That the city engineer be and hereby 
ie directed to estimate the kind and 
quantity of materia! to be used therefor, 
and to estimate in detail the probable 
cost and expense of such work and of 
the materials to be useq therein, and 
make a record thereof in his office and 
cause to be prepared so far as necessary, 
Plans and specifications for such work, 
ang to prepare a profile of such portion 
of said street and report his determina- 
tion, estimate and plana to the city 
council at its next regular meeting, of 
as soon thereafter as possible, as re- 
quired by the charter of sald city 

Adopted by the following vote: 

Yeas — Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Eddy, Fowler, Howe, 
Klock, Leonard, McClellan, Redfern, 
Sanders—-139., 

Naya—None. 


PUBLIC IMPROVEMENT IV. 


By Ald. Britten— d 
Resolved by the city council of the 
city of Lansing: 
That the special assessment roll for 
graveling Carey street from Saginaw 


street to North Genesee Drive ag re-~ 


turned by the city assessor (as 
amended by the city council upon re- 
view) be and the same ia hereby ratified 
and confirmed, and that the mayor be 
and hereby is directed to affix within 
ten days, his warrant directing the 
city treasurer to collect said tax on or 
before the 30th day of April, 1921. 
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Adopted by the following vote: 

Years—Ald. Avery, Britten, Burgess, 
Clapham, Doughty Eddy, Fowler, Howe, 
Klock, Leonard, McClellan, Redfern, 
Sanders—13. 

Naye—None. 


SIDEWALK RESOLUTION. 


By Ald. Eddy— 

Resolved by the city council of the 
city of Lansing: 

That it is a necessary public ffnprove- 
ment and it is hereby determined that 
a new artificial stone sidewalk six feet 
wide shall be built in front of lots 300, 
801, 302, Foster Farm, on the north 
side of Michigan avenue, owned by C. C. 
Cobb. 

Also in front of lots 303 and 304, 


Foster Farm, on the north side of 


Michigan avenue, owned by Mrs. F. L. 
Smith. 

And that the owner of gaid above 
described lands be and he is hereby re- 
quired to build the same and in ac- 
cordance with the specifications on file 
in the office of the city engineer on or 
before the §th day of June, 1921. 

That the superintendent of public 
works is authorized and directed to 
Proceed to conStruct such _ artificial 
stone walk in front of the above de- 
scribed premises after the expiration of 
said date, upon the failure of the owner 
or owners of the parcels herein described 
to construct the same as hereby re- 
quired; and that the expense of con- 
structing the same shall be paid out of 
the contingent fund, and the city: asses- 
sors are hereby directed to assess the 
expense of constructing the same 
against said described land as pro- 
vided by section five of ordinance No. 
23, of the revised ordinances of the 
city of Lansing, and chapter 17 of the 
city charter. , 

The city clerk is directed to give 
due notice hereof by publication of a 
notice of this resolution for three suc- 
cessive days as provided by said ordi- 
nance No. 23. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Eddy, Fowler, Howe, 
Kiock, Leonard, McClellan, Redfern, 
Sandersa—13, 

Nays—None. 


ORDINANCES. f 


On motion of Ald. Leonard, the coun- 
cil resolved itself into a committee of 
the whole to consider ordinances. 

The mayor called Ald. Sanders to the 
chair to preside over the committee of 
the whole. After some time spent in 
the committee of the whole, the com- 
mittee arose and through ita chairman 
reported that it had considered ‘an 
ordinance to change the name of Rog- 
ers street and the name of Warner 
street to West Willow street in the city 
of Lansing,” and would recommend that 
the ordinance be passed. 

Council then resumed regular session. 
By Ald Leonard— 

That rule No. 23 be suspended and the 
ordinance to change the name of Rogera 


>» 


March 21, 1921 


street and Warner street to West WII- 
low street be placed on the order of 
third reading. 

Adopted by the following vote? 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Eddy, Fowler, Howe, 
Klock, Leonard, McClelian, Redfern, 
Sanders—13. 

Nays—None. 


The ordinance under. consideration 
was then read a third time as follows: 

An ordinance to change the name of 
Rogers street and Warner street to West 
Willow street in the city of Lansing. 

The city-of Lansing ordains: 

Section Il, That the name of the 
street heretofore known as Rogers street 
and the name of the street heretofore 
known as Warner street, shall be and 
ig hereby changed to West Willow street 
and shall henceforth be named and 
Known as West Willow street. 

Section 2. This ordinance shall in no 
way interfere or conflict with the righta 
of any person in any property interests 
by reason of the changing of name of 
said street, or any contracts entered 
into wherein the said atreet bears any 
part and gaid contracts shali be carried 
out with the same force and effect, but 
under the new name. 


By Ald. Leonard— 

That the ordiance entitled “An ordi- 
nance to change the name of Rogers 
street and Warner street to West Wil- 
low atreet, in the city of Lansing,”’ be 
now passed. 

Adopted by the .following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Eddy, Fowler, Howe, 
Klock, Leonard, McClellan, Redfern, 
Sandere—13, 

Nays—None, 


SPECIAL ORDER. 
The following claima were allowed 


. and referred to the city assessor to be 


spread upon the next general tax roll. 
Claimant Endorser Amt. 
Wm, Clark, J. A. Humphrey......$18.06 

Adopted by the following vote: 

Yease—Ald, Avery, Britten, Burgess, 
Clapham, Doughty, Eddy, Fowler, 
Hows, Klock, Leonard, McClellan, Red- 
fern, Sanders—13. 

Nays—None. 


. GENERAL ORDER. 
Claims Allowed 


Claimant Endorser Amt. 
Lansing Fuel & Gas Co., J. A. 
Phas qe: | Jerre a ee -$ 2.46 
Velma Garner, et. al, J. A. 
MUAOTAD 6 estes ccdics 6s aes 50.18 
National Grocer Co, J. A. 
FumphrTey nncOi cscs. seens. SRG 
Rouneville Dray Co., J. A. Hum- 
i, ee ee ere : 2,00 
Norwich Pharmacal  Co., J. A. 
BRUM fics 6% decks sens 1.32 


Commercial Service Co., J. A. 
PRUMAREOY ik wie a 0 tied e erie cess 27.86 
J, W. Edmonds Sons, J. A. Par- 
BOMB cceseeevcccncancesaecens 4.60 
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i. 
- 


E. i. Weed. Co... J. A. Po s 357.25 Central Welding Co., A, Winegar® 
Angie M. Parsons, fF. . Dudley Paper Co., A. Winegar.. 

Bchrnelder 26 vies Feveacceseaes 80.00 A. A gi A. Winegar.......+ 

Citi«Treasurer, F, A. Schneider... 31.00 G. T. R. R. Co.,, A. Winegar.... 
City Treasurer, F. A. Schneider. 3256.00 Simon Iron & Steel Co, A. 
City Treasurer, F. A, Schneider. . 130.00 . go!) eer errs 

dD. G F. Warner, D G F. Indianapolis Blue Print & Sup- 

EO rea ap pe 6 OS ced see ge's 3.80 ply Co., A. Winegar...,..+s0- 14.00 
Wm Clark, Alfred Seymour .... 12.00 R. W. Smith, et al, H. L. Ban- : 
J. J. Cook, Phoebe K, Pegg.... 1.80 OPOTE. 0 cSaccvacesccansccinee su 5 mE 
E. J. Noyce, O. H. Hokert...... 2787.40 A. D. Donnelley, et al, H. L. 4 

_ ¥F, Burgess, et a] O. BE, Bckert.. 644.61 Bancroft ...cccscccivesecccen seep ame 
The Briggs Co., O. EB. Hokert.. 21.20 Conard & Jones Co., H. L. Ban- eo 
John Bray, oO. BR. Wokert........ 142.20 croft Corser eresneeseennoesece .. 6.86 - ~ 
Franklin Printery, ©. T. Lord... 9.75 Henry A Dreer, H. L. Bancroft 16.00 — 
Cc. T. Lord, C. T. Lord.......... 19.12 MM Newkirk, H L. Bancroft.... 6.30 
St. Lawrence Hospital, C. TT. Adopted by the following vote: a 

BM, 3-4 6 ina ob dabicy vetoes ees 401,85 Yeas—Aild. Avery, Brittemr, Burgess, 

Geo. Toman, et al, A. Winegar.. 504.27 Clapham, Doughty, Dymond, MHddy, 

A, ©. Back, et al, A. Winegar.. 1136.34 Fowler, Howe, Klock, Leonard, Main, 
Republic Motor Sales Co., A. McCli¢ilan, Redfern, Sanders, TrAager— 

Winegar eeoe@Peoaeaaeeeseneeee stezeaees 7.08 13. 

Dunham Hardware Co. A. Nays—None, +e, 

TT SOOO 0,654 Fees ew eb aes be ot 2.55 Council adjourned until next Thurs- | 
Beck Bros. Service Station, A. day evening at 7:30 o’clock. | 

oh ee ee tL Lee eee - 50 JUDSON A. PARSONS, | 
Capital Blectric Supply Co., A. City Clerk. 

Winegar mgr eerengemeeesscvas 3.22 City clerk’s office, March 21, 1921. 
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Proceedings, March 24 and 28, 1921. 


City Council] Rooms, 
Lansing, March 24, 1921. 

The city. counci! met in adjourned 
regular session and was called to order 
by Mayor B. A. Kyea. 

Roll cail—Present—-Ald. Avery, Brit- 
ten, Clapham, Dymond, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders—12. 

Absent—Ald. Burgess, Doughty, Eddy, 
Trager-—4. 


PETITIONS AND COMMUNICATIONS 


farle Y. Morgan applied for license 
for refreshment wagon at the 8S. E. 
corner of Washington: ave. and Ottawa 
at., on the Ottawa at. side, which stand 
he is now using upon payment of the 
fee of $125.00 and filing of bond as 
required by the city ordinance, said 
Hcense to be for the fiscal year begin- 
ning May 1, 1621. 

Referred te committee on bonds 
contracta, 


and 


A petition was received asking that 
the alley in block 115 from Allegan at. 
to Washtenaw at. be paved. 

Referred to committee on streets. 


A communication was received from 
the North Side Commercial Club, asking 
that life preservers be placed on each 
side of the North Lansing dam, inas- 
much as the largest number of fatal- 
Ittes have occurred at this place. 

Referred to the chief of police. 


A petition was received to grade and 
grave) Jason Court. 


Referred to committee on atreets, 


Discussion was had on the building 
code ordinance by the council, assistant 
city attorney, chief of the fire depart- 
fagnt, the building inspector and Geo. 
M. Goodell. 





REPORTS OF COMMITTEES. 


The committee on streets to whom 
was referred the petition for paving 
Kalamazoo st. fromr Hosmer st. to 
Holmes ast., begs leave to report as 
follows: 

We recommend that the petition be 
granted. 

W. T. BRITTEN, 
F, W. REDFERN, 
Oo. Cc. HOW, 


Committee on Streets. 
Received and placed on file. 


The committee on streets, to whom 
was referred the petition for paving 
Huron st. from Michigan ave. to Al- 
legan ast., begs leave to report as fol- 
lows: 

We recommend that the request be 


W. T. BRITTEN, 
F. W. REDFERN, 
0. Cc. HOWE, 


Committee on Streets, 
Received and placed on file. 


" granted. 


The committee on streets to whom 
was referred the petition for graveling 
Coleman ave., from Barnes ave. to Mt. 
Hope ave., begs leave to report as fol- 
lows: pa 

We recommend that the request. ba 
granted. ? 

W. T. BRITTEN, °° 
F. W. REDFERN,* 
0. Cc. HOWB, . ‘ 


' Committee on Streets. 
Received and placed on fila 


The committee on streets to whom 
was referred the petition to gravel 
Prospect st. from Jones to Holmes at., 
begs leave to report as follows: 











































We recommend that the petition be 


granted. 
W. T. BRITTEN, 
F. W. REDFERN, 
QO. Cc. HOWB, 
- Cammittee .on Streety. 
Received and placed on file. 


The committee on streets to whom 
was referred the petition for graveling 
Huron st. from Michigan ave. to Lena- 
wee et., begs leave to report as follows: 

We recommend that the request be 
granted. 

W. T. BRITTEN, 
F. W. REDFERN, 
Oo. Cc. HOWE, 
Committee on Streets. 
Recaived and placed on file. 


The committee on streets to whom, 


was referred the petition for curb and 
gutter on Huron st. from Michigan ave. 
to Allegan st., begs leave to report as 
follows: 
We recommend that the request be 
granted, 
W. T. BRITTEN, 
F. W. REDFERN, 
oO. Cc. HOWE, 
Committée on Streete. 
Received and placed on file. 


MOTIONS, RESOLUTIONS AND 
NOTICES 


By Ald. Leonard 

Resolved by the city council of the 
city of Lansing: 

That the matter of the existence and 
location of the shack at the east end 
of Michigan ave. bridge be referred to 
the chief of police, 

Carried. 


By Ald. McClellan— 

Resolved by the city council of the 
city of Lansing: - 

That the matter of building code be 
referred to the committe@ on ordinances 
with the city attorney, city engineer and 
such architects and engineers as will 
volunteer their services for preparation, 
with instruction to report the same 
back ta. this council at the first April 
session of the council. 

Adopted by. the fellowing vote: 

Yeas—Ald.- Avery, Britten, Clapham, 
Dymond, Fowler, Howe, Klock, Leonard, 
Main, . McClellan, Redfern, Sanders—12. 

-Nays—None. ; 


PUBLIC IMPROVEMENT I 


By Ald. Britten— 

Resolved by the city council of the 

ef of Donsins: ow 

js a pubile necesrgity, and 
it oe aaey determined to pave Kal- 
amazoo street from Hosmer atréet tv 
Holmes street. 

That the city engineer be and hereby 
is directed to estimate the kind and 
quality of material to be used therefor, 
and to estimate in detail the probab'e 
cost and -expense of such work and 
of the materials to be used therein, and 
make a record thereof in his office, 


and cause to be prepared so far as” 
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necessary, plans and specifications for 
euch work, and to prepare a profile of 
of such portion of said street and re- 
port his determination, eatimate and 
plans to the city éalin¢j] at its next 
régular mieeting, of as soon thereafter 
as possible, ag required by the charter 
of said city. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Dymond, Fowler, Howe, Klock, Leonaré, 
Main, McClellan, Redfern, Sandera—12. 

Nays—None. 


By Ald. Britten— 

Resolved by, the city council of the 
tity” of Lansing: 

TWat it is'a public necessity, and ft 
is hereby de ined, to gravel Prospect 
street from “Jones ‘street to Hoimesr 
street. 

That the city engineer be and hereby 


_{s directed to estimate the kind and 


quantity of material to be used there- 
for, and to estimate in detall the prob- 
able cost and expense of such work 
and the materlals to be used therein, 
and Make a record thereof in hia office 
and cause to be prepared so far as 
necessary, plans and specifications, for 
auch work, and fo ‘prépare a profile of 
such portion of said street and report 
his determination, estimate and plans 
to the city council at ite: next regular 
meeting, Or as soon théreafter as pos- 
sible, ag required by the charter of 
sald olty. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Dymond, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern,: Sanders—12. 

Naya—None. a 


By Ald.” Britten— 

Resolved by the city council of the 
city of Lansing: 

That it lp public necessity, and 
if is hereby determined to gravel. Huron 
street from Michigan ave. to Lenawee 
street. . 

That the city engineer ‘be and hereby. 
is directed tq estimate the kind. aad 
quantity of materlal to be used -there- 
for, and to estimate in detall the prab- 
able cost and expense of such work and 
of the materials ta be, used therein, 
afd make a record thereof in his .office,- 
and cause to be prepared so far as 
necegzary, plans @gnd gpecifications for 
such work and to prepare a: profile of 
auch portion of. said street and. report 
his determination, estimate, and- plans 
to the city council at its next regular 
meeting, or as soon thereafter. as pos- 
sible, ds required hy the charter of 
wald city. 

‘Adopted by the following vote: 

Yeag—Ald. Avery, Britten, Clapham, 
Dymond, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders—132. 

Naye—None. 


By Ald. Britten— 

Resolved by the city council of the 
city of Lansing: 

That it is a public necessity, and it 
is hereby determined to gravel Cole- 
man ave. from Barnes ave. to Mt Hope 
ave, 
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meeting or as soon thereafter as pos- | 


wnat the ee raaes. be ani hereby : a 
sible as required by the charter of said i 


> ig directed to estimate the kind and 
x in quantity of material to be used there- 







city. 
for, and to estimate in detail the prob- Adopted by the following vote: ) r 
-f able cost and expense of. su work Yeas—Ald. Avery, Britten, Clapham, | ; 
and of the materials to be used therein, Dymond, Fowler, Howe, Klock, Leonard, — oh 
t and make a record thereof in his office, ‘ Main, McClellan, Redfern, Sanders—12. 
| . and cause to be prepared so far as Naya—None. a 
necessary, Plans and aspecificationa for 


“guch work and to prepare a profile of 
such portion of said street and report 
his determination, estimate and plans 
to the city council at its next regular 
meeting, or as soon thereafter ag pos- 
gible, as required by the charter i 
said city. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Dymond, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders—12. 

Nays—None, 


By Ald. Britten— 

Resolved by the city council of the 
city of Lansing: 

That it is a public necessity, and it is 
her@by determined to construct a curb 
and gutter in Huron atreet from Mich- 
igan avenue to Allegan atreet. 

That the city engineer be and hereby 
Ig directed to estimate the kind and 
quantity of material to be used there- 
for, and to estimate in detail the prob- 
able cost and expense of such work and 
' of the material to be uaed therein, and 
make a record thereof in his office, 


and cause to he prepared go far as nec-— 


essary, plans and specifications for such 
work, and to prepare a profile of ‘such 
portion of said street and report his 
determination, estimate and plans to 


the eoity oouncl) at its next regular 





‘and cause to be prepared so far as nec- 





























By Ald. Britten— 

Resolved by the city council of the 
city of Lansing: fl 

That it is a public necessity, ana- tt F 
is hereby determined to pave Huron 
street from Michigan ave. to Allegan aie 
street. : f 

That the city engineer be and here 
is directed to estimate the kind and 
quantity of material to be used there- 
for, and to estimate in detail the prob-— 
able cost and expense of such *wark 
and of the materials to be used thereln, i. 
and make a record thereof in his office, 


essary, Plans and specifications far such | 

work, and to prepare a profile of such | 
portion of sald street and report his 

determination, estimate and plang to | 
the city council at ita next regular fetes 
meeting or as soon thereafter as pos- ' 
sible, as required by the charter of 


said city. | 
Adopted by the following vote: ;* 
Yeas—Ald. Avery, Britten, Clapham, 

Dymond, Fowler, Howe, Klock, Leonard, — 

Main, McClellan, Redfern, Sandersa—12. — 
Nays—None, ust 
Council adjourned. a 


JUDEON A. PARSONS, | ar, 
Gity Clerk. °~ | 7a 
City clerk's office, March 24, 1921. 
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- Proceedings, March 28, 1921. 


City Council Rooms, 
Lansing, March 28, 1921. 

The city countil met in regular session 
and was called to order by Mayor B. A. 
Kyeas. f 

Roll cail. 

Present: Ald. Avery, Britten, Clap- 
ham, Doughty, Dymond, Eddy, Fowler, 
Howe, Kiock, Leonard, Main, McClellan, 
Redfern, - Sanders.—14. 

Absent: Ald, ‘Trager, Burgess—2., 

The record of the previous session was 
approved as printed. 

e 


PETITIONS AND COMMUNICATIONS. 


A petition was received asking that 
Kingsley Court be graveled and put in 
shape so that water will not stand in 
the street, 
Referred to the committee on streets. 


A petition was received asking that 
curb and gutter be constructed in west 
Washtenaw st. from Logan at to Huron 
at. 

Referred to the committee on streets. 


A petition was received asking that 
Washtenaw st. from Logan st to Huron 
at be graveled, 

Referred to committee on streets. 


r A petition was received asking that 
- Howe st. be graded and cinders placed 
thereon. 

Referred to committee on streeta. 


A petition was received asking that 
Howe ast. be extended. Referred to 
committee on ‘streets. 


_ A petition was received asking that 
a sewer be constructed in Lincoln st. 
from Teel ave. to Cedar at. 

Referred to the committee on sewers. 


A petition was received asking that 


Prospect st. from Clifford st. to Lath- 
rop st. be paved. 


Referred to the committee on streets. 


A communication was received from 
J. KF. Collings. manager of the Michigan 
Ry. Co., aoknowledging recetpt of @ 
copy of the resolution adopted Maroh 21, 
1921, relative to the Michigan Ry. Co. 
preparing for the proposed paving of H. 
Michigan ave. 

Received and placed on file. 


A petition was received asking that 
sidewalks be constructed on the west 
side of Holmes at: from Main at. to 
Climax at. 

Referred to the committee on side- 
walka. 


A petition was received asking that 
Lathrop st. from Michigan avenue to 
Marcus st. bp paved. 

Referred to committee on atreets, 


A petition was received asking that 
curb and gutter be constructed on both 
sides of Park Place. 

Referred to committee on streets. 


A communication was received from 
the Rikerd Lumber Co.. asking permis- 


\ 
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sion to construct a side track across’ 


Franklin ave., to enter their property 
on the south gide of Franklin ave., sald 
track to cross the avenue at a voint 
indicated on accompanying blue print. 

Referred to the committee on streets. 


A communication was received from 
Thos. E. White relative to the tim 
when the school districts of Lansin 
came under the provisions of Act No. 
166 of the Public Acts of 1917. and ex- 
pressing the belief thdt vacancies had 
existed in the board of education since 
the act went into effect last spring. 

Referred to the board of education. 
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A, petition was received to pave Barnes 
ave. from 8S. Washington ave. to Mar- 
tin street. 

Referred to the committee on streets. 


A protest signed by eight taxpayers 
against the construction of garages on 
the north side of Cottage ave. 

Referred to committee on city affairs. 


A petition was received to gravel At- 
lag at. for two blocks from Mt. Hove 
ave to Barnes ave, 

Referred to, committee on streets. 


A petition was recelved for curb and 
gutter in Vine st. from Custer ave, east 
to Rumsey ave. bs 

Referred to committee on streets. , 

A petition was recelved for a sewer 
on N. Foster ave. from Saginaw to 
Fernwood. 

Referred to the committee on sewers. 


REPORTS OF CITY OFFICERS. 


The report of the sealer of weights 
and measures for the week ending 
March 26, 1921, was received and placed 
on file. Fi 


To the honorable mayor and city coun- 
cil of the city of Lansing: 
Gentlemen—-I submit herewith vlan 

from the State Highway Commissioner 

for part of Federal Aid Road. No. 46. 

Section A, which lies in the city of Lan- 

sing. This igs,the proposed Improvement 

of Seymour ave. from Grand _ river 
to North street and North atreet from 

Seymour ave. to the north city limits. 


Respectfully submitted, 


oO. E. ECKERT. 
City Eneineer. 


Referred to committee on streets. 


To the honorable mayor is city coun- 
ell of the elty of Lansing: 


Gentlemen—I herewith submit revort 
of the cost of grading the following 
streeta: 

N, 418. 
Neller at. 

Labor se PP ee ee eee eR 
EEE wiv ae teccitioes GED 


Ferris st. from Larch st. to 





Total eee ecerec ee ese ee 897.67 
N. 482. Hayford ave. from Prospect 
st. to Kalamazoo st. : 
Labor ee © Rictcn tiie had oad RAT SBS 
Printing Berea e@reunpevoseonet 8.39 


POC, sien bh esd tae cee 0486.21 
No. 431. Marcus st, from Clemens ave. 
to Fairview ave. 
LABDOP occ csccc secs nese ee  MSLNGE 
PUT a ecccwiccetvins 5.68 








Totals Gt CO COLAC 
No, $84, Michigan ave. (north side) 
from 66 feet wast of Fairview ave, to 
Clemens ave. 7 
Labor cae Soke ae Mes oo gs SOR, 40 
EOCENE  Svedacseceteyicsre §,85 


OCUM os Bac e.s ud ete ed» 1 008.35 
No. 260. Sparrow ave. from Beal ave. 
to 25 feet wesf of section line. 
Labor ba ove tareke eee 11S Gs 
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Removing stumps ...... 5.60 
Explosives (ta loosen 
BtUEADB) cn ccccgsscedess Bm 


Explosive license .....¢+. 25 
oy te) eri 4.60 
———F 


Total wae weve toe cee ot & oR 
° A. WINEGAR. 
Received and placed on file, . 


Also graveling the following streets: 
No. 453. Bartlett st. from Saginaw st. 
to N. Genesee Drive. 
LMPOr  . yc ctw os 0 cc's ices 0 
Gravel wccsccccscesccees S50,08 
Printing s@oveVeeangpeonedetages » 0-68 





TOtR). . oss <0 se v0ib ee © om « See 
No. 448- Marcus, st. from Clemens 
ave. to Fairview ave. 
GAVEL oc ctcesadetiss sess oe 
Printing @erteeceseoe oe GB Go he 5.68 





Total > arse ow ken 'arend » cele nee 
No. 449. Hayford ave. from Prospect 
st. to Kalamazoo sat. 
GYOVOl ccccpesvccccccces sR EEE 
Printing . i ahscday cs Peutes 6.48 


Tote) wcccccsvesvercea s Quam 
No. 310. Washington ave. from Mt. 
Hope ave. to 600 feet south. 
Gravel ..cccccccccscssessGeaeete 








7 err ee 2.00 
Printing pPeeeme *@penee ee eer er 5.36 
Total #etc_eo@eaeeacad@eeeee*@ee - $323.76 


Respectfully submitted, 
A WINEGAR. 
Supt. of Public Works. 


Received and placed on fille. 


To the honoable mayor and city council: 

Relative to the resalution of the counr 
cil last Monday evening in regard to 
the little shack on the east end of the 
Michigan ave, bridge. ; 

I wish to state that the same is being 
rented to the Hurry-up Delivery Dray 
Co. for an office, they paying seven dol- 
lara per month for the same to a@ man 
by the name o*% Hurry Herndon, 


Mr. Herndon states to te that he la 


paying taxes on the same ag, well at 
six feet west of the shanty. 
Respectfully submitted, 
ALFRED SEYYOUR, 
Chief of Police. 
Referred to the committee on streets. 


Honorable mayor and city council. Lan- 
sing. Michigan. 


Gentlemen—In regard to the com- 
munication from the North Side Com- 
mercial club, referred to me 2t the ad- 
journed meeting of March 24, will. say 
that I heartily concur in such recom- 
mendation and would recommend that 
your honorable bedv autherrize thy pur- 
chase of four additional life buovsa, two 
to be placed on the North Lansing dam 
and two to be placed on the Piatt dam, 
as at the latter place it is quite popular 
for bathing during the summer months. 

Respectfully submitted, 
ALFRED SEYMOUR: 
Chief of Police. 


Py Ald, Britten— 
That we concur tn the recommends- 
tion of the chief of police and he be 


4é 


| 
( 
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authorized to purchase same and, the 
cost to be charged to the contingent 
fund. 

Adopted by the following vote. 

Yeas— Ald. Avery, Britten, Clapham. 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klack,: Leonard, Main, McClellan, Red- 
fern, Sanders.—14.__.. e 

Nays—None. 


To the honorable mayor and city coun- 
ell: 

Gentlemen—At the present time there 
fie $24,000 insurance on the city hall and 
$6,000 on contents and is costing tho 
city $391.50 for a period of three years. 

I: would suggest that you authorize 
an appraisal made by any corpetent 
building contractor and then place both 
city hall and contents under a 980 per 
cent co-fnsurance clause. 

Assuming that the value of the build- 
ing is $125,000, we can carry $112,500 in- 
surance with a 90 per cent co-insurance 
clause at a cost of $793.12 for three 
years and estimating the value of con- 
tents at $15,000 we can carry $13,500 on 
same basis at a cost of $231.00 for three 
years or an annual premium on both 
building and contents of $341.37 


The policies now in force mny be asur- 


rendered and the unearned premium 
paid to the city providing you decide to 
place insurance as outlined above. The 
new policies would be dated May 1, 
1921 and we would be able to deter- 
mine each year the necessary amount to 
include in budget under head of “insur- 
ance.” 

Respectfully, 

F. H. PRESLEY. 

City Comptroller. 
Received and placed on file. 


Honorable msyor and city council, Lan- 
sing, Michigan: 

Gentlemen—We wish to advise you 
that the improvements to present power 
stations recommended sometime ago by 
the Citizens Advisory; Camm'ttee an- 
potnted by you to corfer with the board, 

ave now been completed. RBesites the 
addition to beiler plant at Otto wa street 
station, a new duplicate drive ‘or the 
condenser of the 5900 KW trrbfne has 
also been installed and is now in oner- 
ation. While these improvements have 
not added to the insts%lled vrene”ating 
capacity of our stetions. they dn insure 
much more continuous and satisfactory 
service, , 

Yours verv trvulv, 
BOARD OF WATHR & EL. 
COMMISSTONERS. . 
OSCAR E, RUT KEELEY. 
Superintendent. 
Received and placed on file. 


REPORT OF COMMITTEE. \ 


The committee on sidewalks to whom 
was referred the petition for crosswalks 
at the intersection of Isaac and Mitdle 
streets, at the intersection of Willism 
and Middle streets and at the intersec- 
tion of William and Riverview streets, 
begs leave to revort as follows: We 
recommend that the reoveat be granted. 

G@. R. EYPDY, 

B. Dp. KT OCK, 

§. 8. MAIN, 

Committee on Sidewalks, 


LT 


ee an - 
\- | Mareh 28, 1921 


By Ald. Bddy— 

That the report of the committee be- 
adopted. ’ 

Carried. ‘ 


The committee on sidewalks to whom 
wag referred the petition for a sidewalk 
on the west side of Huron st. beginning 
at the north aslde of lot 14, Foster Court 
addition and thence northerly to Alle- 
gan st., begs leave to report as follows: 

We recommend that the request be’ 


granted. 
G. R. EDDY. 
BR. D. KDOCK. 
8. & MAIN, 


Committea on Sidewalks, 


~_ 
By Ald. Eddy— 

That the report of the committee be 
adopted. . 

Carried. 


The committee on streets to whom was 
referred the petition to grave] Washte- 
naw ast. from Logan et. to Huron st., 
begs leave to report ag follows: 

We recommend the petition be 


granted. 
W. T. BRITTEN, 
F. W. REDFERN. 
0. Cc. HOWE, 
Committee. 
Received and placed on file. 


The committee on streets to whom 
wag referred the petition to construct a 
curb and gutter in Washtenaw st. from 
Logan atreet to Huron at.. bees leave 
to report as follows: 

We recommend 
granted. 


the petition be 


W. T. BRITTEN. 
F. W. REDFERN, 
0. C HOWE. 
Committee. 
Received and placed on file. 


The committee on streets to whom wags 
referred the petition for pving alley in 
Block 115, from Allegan st. to Washte- 


naw ast., begs leave to report as follows: 


We recommend that the request be 


granted. 
WwW, T. BRITTEN, 
F. W. REDFERN, 
Oo. Cc. HOWE, 
Committee on Str-ets. 
Meceived and placed on file. 


. The committee on streets to Whom ws 
referred the petition to grade and gravel 
dere Court, begs leave to report as fol- 
ows: 

We recommend that the request be 


granted, 

W. T. RRITTEN. 

F, W. REDTERN., 

Oo Cc. HOWE, 
Committee on Streets. 
Received and placed on Mlle. 

The committee on streets to whom 
was referred the petition to'gcravel T.eslHe 
st. from Kalamazoo at. to P. M. R. R. 
tracks, begs teave to report as followa: 

We find that Leslie st. from the roth 
line of section 18 or 22 rod@ south of 
Blizgabeth .et. is not a public at. but is 
owned by Mr. Oxendale and we thee- 
fore recommenéd that no public {mprove- 
ments be placed theretn until Mr. Oxen- 


na 


\ 


eee 


| 


ad 


a 


ibrary and Archives - Capital Area District Libraries 


A collaborative project of the City of Lansing and Forest Pg 














March 28, 1921 


dale sees fit to deed to the city that 
portion of land necessary for street 


purposes. 
WwW. T. BRITTEN. 
F. W. REDFERN. 
Oo. Cc. HOWE. 
Committee on Streets. 
By Ald. Britten— 
That report of the 
adopted, 
Carried, 


committee be 


The committee on rosolutions on gift 
of Durant Park; bega leave to report a3 
follows: 


Whereas, the honorable William C. 
Durant has seen fit in the goodness of 
his heart to donate to the city of Lan- 
sing, without any restrictions whatso- 
ever, what is known as the Cowles 
block on N. Washington ave., after hav- 
ing fitted tt up in a most acceptable 
manner, for a park.: 


Therefore be it resolved: By the city 
council of the city of Lansing, acting in 
behalf of every citizen of the municipal- 
ity, not only of today but for gener- 
ations to come, that we acknowledge our 
keen appreciation of his generosity in 
bestowing a gift, rich, not alone in its 
natural beauty, but also in Its material 
wealth, to the people for their berefi- 
cence for all time. May the broad 
maples and the towerlnge elms make for 
a better and voronder humanity and in- 
culcate a love for peace and prosperity, 
and a hatred for strife and littieness in 
the every dav things of life. May all 
these berefits accrue and redound to 
the magnanimity of Mr. Durant In thus 
providing wisely for the uplifting of 
mankind. 

Resolved, further, that an engrossed 
copy of this resolution be forwarded to 


Mr. Durant. 
0. C. HOWE. 
W. T PRITTEN., 
\ A. H. DOUGHTY. 


By Ald. Howe— 

That report of the 
adopted. 

Carried. 


committee ve 


The committee on streets to whom 
was referred the communication of the 
city engineer regarding Section A of 
Federal Aid Road No. 46, begs leave 
to report as followa: 


We recommend that the plans of the 
State sin bales Department be approved. 


Reapectfully, 
W. T. BRITTEN, 
F. W. REDYERN., 
0. c. HOWE, 
> Committes. 


Received and niaced on file. 


The committee on bridges to whom 
were referred the bids for constricting a 
bridge at Elm st., begs leave to report 
as follows: 

We have carefully considered the bids 
ahh and the plans submitted with 

a, 


We recommend that the contract for 
constructing a bridge at Elm st. In ac- 
cordance with plans and specifications 
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, adopted by this counc!! be awarded to 


W. Marshall & Son in accordante with 
their bid. - . 
Respectfully submitted, 
ALFRED H. ROUGUTY; 
ELMER CLAPHAM, 


Received and placed on file. 


The committee on gags matters, to 
whom was referred the several vetitions 
asking for the annuling of the 45c 
monthly service charge which the Lan- 
sing Fuel & Gas Co. was authorized to 
collect in recent order of Public Utilities 
commission, begs leave to report as fol- 
lows: 

This committee has held several meet- 
ings, one in the council room, with a 
committee from the Trades and Labor 
Council and members of the Public 
Utilities commissjion. : 

The members of Trade and ‘Labor 
Counci!] were well satisfied with the ex- 
planation given by the Utilities com- 
missioners as to monthly service chargé 


and expressed the hope that the order — 


and opinion of Public Ttititles commis- 
sion would be made puhlic In some form 
or other by action of the council. ’ 

We find It has heen the evatam and 
practice of Lansing Fuel & Gas Co., 
and is a common one amone g378 and 
water utilitles to cheree cort of laying 
service atub from atreet main to rron- 
erty line of consumer to gener®] fpera- 
ting expenses. and. In a citv Uke TLan- 
sing, where :here pre so m*nv oOo” these 
new connections each vean it makes 
operating ecsst verv hich an reacts in 
rates pald bv consu™era. The Public 
Utillfies cammisrinn “avnd thet Tansing 
Fuel & Ges Co. hed anvrorimately 
$560.090.00 tnvested in auch stub ser- 


vices and it was inereasire on secount — 


of new stuhs being prt In at the rate 
of £67.600.00 ver year, or agerreratin= an 
interest charee amonvntire to $50.000 00 
per year, which ws heine sread In 
rates pid by all consumers. Now i* anv 
consvmer, beine served w%s8 away for 
any neriod of time nr 4A nat. en “ame 
sufficient gas through his stub service 
connection, to artu2lly nav not only 


cost of gas consumed hut interest charge — 


as well, on investment made to install 
hia individual stub service. it is 9DpATr- 
ent that the Inss so sustained wos dis- 
trihuted and paid by the svers%ve users 
of was and wars an untust and nnfair 
practice ard fit wea to eorrest this that 
this monthly service charge was author- 
lzed, 

The rate of 124c ne~ 109) ft. 18 fixed 
by the Public Titillties comm™iastoff_ is 


based on costs of raw materiols, cdal, 


fuel oll. labor, depreciation, bond ire- 
tirement, income from bv-prodnets, ete. 
Their contracts for coal and ofl placed 
over a year ago exvire Avril ist @aind, 
it Is the purpose of the Pubile Utilities 
commission from time to time to reduce 
the rate in proportion to lessened cost. 
The dérder and opinion of the Public 
Utilltigs commission is very expianatory 
and covers their finding in detall and 
among other things provides thé man- 
ner In which the city or any cltizen 
may obtain prompt relfef from any 
portion of their order objected to. 

We are ‘confident that the Lansing 
Fuel & Gas Co. wit] welcome any action 


Committeé. | 
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on part of city to secure removal of 
this monthly service charge as’ they, 
themselves, do not favor it and pro- 
tested against its authorization. 

This committee would cal] the coun- 
eiPs attention to the following resolu- 


tiga : 
By Ald. Doughty— 

Resolved by the city council of th¢ 
eity of Lansing: ; 

That the recent order of, and opin- 
fon of the Michigan Public Utilities 
Commission in the matter of gas rates 
be published in pamphlet form and the 
clerk be and he is hereby directed to 
secure prices on cost of 1,000 copies. 

Lost by the following vote. 

Yeas — Ald. Britten, Clapham 
Doughty, Eddy, Fowler, Leonard.-—6. 

Nays—Ald. Avery, Dymond, Howe, 
Klock, Main, McClellan, Redfern, San- 
ders.-—8. ' 

And we would atill recommen at 
this opinion and order of the Public 
Utilities commission be printed either in 
official council proceedings or in pam- 
phiet form as-wWe cannot find any good 
reason for not informing the public 
fully on a matter in which they are s0 


‘vitally interested. 


Further, your committee does not find 
that any protests whatever filed either 
with this council or the Electric Light 
and Water Board protesting against an 


exactly similar charge of 65c per month. 


installed last June for water service. 

Upon investigating this petition your 
committee interviewed more than 200 
of: the signers thereof and found that 
not one of them had ever read the or- 
der of the Public Utilities commission 
and we also found that 73 of the signers 
of this petition are not consumers of 
gas. We further found, the petition 
contained names of six dead persons, 
two of whom had been dead more than 
four years. Your committee is inclinéd 
to believe that a deliberate attempt has 
been made by misinformed persons who 
have neither seen nor read the Utilities 
commission’s order to again drag the 
Gas question into local politics at this 
time at the behest of a few disgruntled 
Politicians. We therefore recommend 
that no: action be taken bv this coun- 
cil at this Nme and that the regulation 
of rates and service of local gas viant 
be left. entirely in the hands of the 
Public Utilities commission which is 
composed of conscientious public offi- 
cialis, who, together with their corps of 
competent -engineers,. each an expert in 
his own line, dgvote their entire time 
entirely divorced from local political ait- 
uations, seeing to it that utility corpo- 
rations, such as the Lansing Fuel & 

} Co., render the public adequate and 
@Wigient service at just and reagonabl 
rates. ; 

» @ A. H,. LEONARD. 

A. H. DOUGHTY. 
H. 8S. FOWLER. 
Committee. 


By Ald. Leonard—That report of com- 
mittee “be adopted. 


¢ 
Ald. Avery moved as a substitute, that 
the report be received and placed on file. 
Lost by the following vote: 
Yeas—Ald. Avery, Dymond, Howe, 
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Klock, Main, McClellan.—é6 
Nays—Ald. Britten Clapham, Doughty, 
Eddy Fowler, Leonard, Sanders.—7. 


Original motion being before the 
councll, {t was 

Adopted by the foljowing vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 


Klock, Leonard, ® Main, McClellan, 
Sandera—13. & 
Nays—None. 


The following committee report waa 
taken from the table. 

The committee on streets to whom was 
referred the special assessment roll for 
the opening of Prospect street from 
Holmes street to the west line of Har- 
rah’s addition, begs leave to report as 
fdllows: 

We recommend that the city clerk be 
and he is hereby directed to prepare a 
roll for the opening of said street using 
the figures in the right hand celumn as 
assessment against the respective de- 
scriptions of property. P 

W.; T. BRITTEN, 

0. Cc. HOWR, 

BE. W. REDFERN, 
Committee on. Streeta. 

By Ald. Britten— 

That when we adjourn, it be to, next 
Friday evening to take up this matter 
as a special consideration. 

Adopted by the following vote: 

Yeae—Ald. Avety, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, “\McClellan, 
Sanders-——13, 

Nays—None, 


MOTIONS, RESOLUTIONS AND 
NOTICES. 


By Aid, Doughty— 

Resolved by the city council of the 
city of Lansing: 

That the city clerk de, and he is 
hereby directed to request Mr. George 
Hagamier to make an appraisal on the 
city hall and report to this council a: 
the earliest possible date. 

Adopt by the following vote: 

Yeas—Ald, Avery, Britten, Clapham, 
Doughty, Dymond, Hddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, 
Sanders—13. 

Nays—None. 


By Ald. Main— 

Whereas, due to the unugual weather 
conditions, a number of the dirt roads 
in the city are beooming impasaabie, 
and in a number of cases the graveled 
dressing on such roads ig being des- 
troyed by heavy traffic: and 

Whereas it ig deemed necesdary, to 
save such atreets and roads from being 
permanently destroyed, that heavy traf- 
fic should be temporarily eliminated and 
regulated; 

Therefore, be it resolved, that the fol- 
lowing named streets, viz., Fairview, 
Magnolia, Hayford and Francis ave. be 
Closed to all vehicles exceeding two 
tons in welght until, in the judgment 
of this council, it is safe to again reopen 
said streets; and 
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Be it further resolved, that the sup- 
erintendent of public works be instru:t- 
ed to place suitable signa ,and barriers 
on the above named streets; notifying 
the public of the above restriction and 
to apply to superintendent of public 


works if a modification of this order is 


esired, ‘ 

Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Clapham. 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, 
Sanderea—13. 

Nays—None, 

By Ald. Britten— 

Resolyed by the city council of” the 
city of Lansing: 

That the superintendent of public 
works be and is hereby’ directed to 
gravel Bement st. from Jones st. to 
Holmes st., alyo grade and gravel Ohio 
ave. from Oak st. to Taft st., and re- 
port cost of same to this council. 

Adopted by the fdllowing vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler,’ Howe, 
Kiock, Leonard, Main, McClellan, Sand- 
ers.—18, ; 
Nays—None. 


By Ald. Britten— 

Resolved by the city council of the 
city of Lansing: od 

That the plans of the State Hishway 
department for the improving of Sectlon 
A of Federal Aid project Wo. 45, in the 
city of Lansing be and fre same are 
hereby approved. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Hddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Sand- 
ers.—13. 

Nays—None. 


By Ald. Leonard— 

Resolved by the city council of the 
city of Lansing: 

That the Electric Light and Water 
Board cause a light to be placed on 
what was originally known as the cor- 
ner of Rogers and Warner sts., as this 
is a very dark and dangerous point and 
have occurred 
recently. ‘ 

Adopted by the following vote: 5 

Yeas—Ala. Avery, Britten, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Sand- 
ers.—13, 

Nays—None. 


By Ald, McClellan— 

Resolyed by the city council of the 
city of Lansing: \ 

That the resolution, passed by the 
council on Feb, 28, Eroposing that sec- 
tion 148 ahd 340 of the city charter be 
amended, be rescinded and that said 
proposition be not submitted at said 
election, 

Adopted by the following vote: 

Yers—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Sand- 
ers.-~13,. 

Nays—None. 


Clapham, 
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» 

The following resolution was taken 
from the table. 
By Ald. Britten-—— 

Resolved by the city council of the 
city of Lanaing: 
‘Whereas the state of Michigah, “by 
Act No, 152 of the session laws of 1911; 
enacted that the board of control of the 
Michigan School for Blind were author-, 
izéd and permitted to deed to the city 
of Lansing the following reali estate, viz. 
“Beginning 20 rods east of Logan street, 
thence running east to the west line of 
Moores sub-division, parailel to and ad- 
joining -a 20 foot alley of Englewood 
Park addition, being a part of the north- 
east 4 of the southeast of section 8, 
township 4 north range 2 west” for the 
purpose of widening an alley of said 
city and thereby creating out of said 
alley a public street 50 feet in width; 
and 

Whereas by virtue of Act No. 82 of 
the Session Laws of 1917 the board of 
control of the Michigan School for the 
Blind were authorized to deed to the city 
of Lansing, for highway purposes, the 
following described property: “A par- 
cel of: land 30 feet wide extending from 
Warner asatreet to Englewood Park sub- 
division off the west side of the land be-~- 
longing to the said street, also a parcel 
of lang 80 feet wide extending from a 
point 18 rods east of the east line uf 
Logan street to the west line of said 


-Moores sub-division off the south side of 


the lands so belonging to said street, and 
aleo a parcel of land 50 feet wide ex- 
tending from the said Englewood Park 
sub-division to the south line of Maple 
street off the east side of the lands so 
belonglng to_the said street, the said 
lands being situated in the northeast é of 
the sontheast 4 of section 8, township 4 
north range 2 west. That the considera- 
tion of the same was the vacating and 
discontinuing for astreet purposes that 
portion of Rogers street lying south of 
the geouth line of Warner atreet, and 
‘that portion of Maple sreet lying west 
of a point 50 feet west of the intersec- 
tion of the west line of Moores sub-dl- 
vision with said Maple street; and 
Whereas the said city has performed 
its part in vacating and discontinuing 
that part and portion of the street 
aforesaid; P 
Therefore, be it resoived, that the 
said Board of Control of the Michigan 
School for Blind be and are hereby fe- 
quested to execute and deliver deeds to 
the city of Lansing of the aforesaid 
plecea and parcels.of land to be used for' 
street purposes. } 
Be it further resolved. that the elty.. 
clerk be and is hereby requested ta. 
serve notice on the said board of this 
resolution. 
By Ald. Avery— ia 
That resolution be laid on the table. 
Carried. 


‘ 
By Ald. Howe— 


Resolved by the city council of the 
city of Lansing: 

That, tehereas, this council did here- 
tofore, towit on the 29th day of July, 
1920, by resolution duly adopted, declare 
and determine that for better sanitation, 
public conyenience and general drain- 
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, aee purposes, it is a necessary public 
‘dmprovement to extend the sewerage 
and repair the present sewerage of the 
city of Lansing, and this council beirg 
advised by the city engineer that the 
efty of Lansing will incur an estimated 
indebtedness of $100,000 in the conatruc- 
tien of said sewers and the repairing of 
the present sewerage in the city of Lan- 
sing; and 


Whereas this council heretofore, towit 
on the 3list day of August, 1920, did sub- 
mit the question of said sewers and the 
repairing of the present sewerage, 48 
aforesaid, and the issuance of the bonds 
of the city of Lansing in the amount of 
$100,000 for the purpose of defrayirg 
the expense of the construction of said 
sewers and the repairing of. the present. 
sewerage, to a vote of the qualified 
electors of the city of Eansing; and 

Whereas the qualified electors of said 
city, by a three-fifth vote of those vot- 
tng thereon, at a special election held in 
gaid city on the 3ist day of August, 
1920, determined and approved the issu- 
ance of the bonds of said city in the 
aum of $100,000 for the purpose of coa- 
structing said sewers and repairing the 
present sewerage, and that said bonds 
should be issued as proposed in sald 
resolution. 


Now, therefore, be it resolved by tais 
council, that the bonds of the city of 
Lansing, to be designated "City of Lan- 
sing Sewerage Bonds” in the sum of 
$100,000, for the purpose of defraying 
the expense of the construction of sai: 
sewers and repairing the present aew- 
erage of the city, be issued by said city; 
that such bonds shall be in denomina- 
tions of $100.60, $500.00, and $1,000.00, 
and be dated June ist, 1921, and be due 
and payable as follows: $20,000 on June 
lst of each year from 1922 to 1926, in- 
clusive. Said bonds shall bear interest 
at the rate of 6% per sannum, payable 
semi-annually, on the lst day of De- 
cember and the lst day of June, in each 
year beginning the list day of December, 
1921,” until all of said bonds are fully 
paid, both interest and principal payable 
at the 

Resolved further ‘that the form of 
said bonds and interest coupons attached 
thereto shall be substantially as foHows: 

UNITED STATES OF AMERICA, 
State of Michigan, 
County of Ingham, 


CITY OF LANSING SEWERAGE BOND 


EHnow all men by these presents that 
Ys city of Lansing, State of Michigan, 
hereby acknowledges itself justly ‘in- 
debted and for value received promises 
to pay the bearer the sum of $§........- 
lawful money of the United States of 
America, on the list day of sienna ie 
BO. - a» at the. @eseeu@4eoateR pep teeeeovpees eee 
with interest at the rate of 5% per 
annum, payable semi-annually on the 
let day of December and the Ist day 
of June of each and every year begin- 
ning the Ist day of December, 1921, on 
presentation and surrender of the proper 
interest coupons hereto attached as they 
severally become due, and for, the 
prompt payment of this bond and in- 


seveeecerpe etree tee ee eee ret Bpavse er eR HO 


terest thereon the full faith. and credit 
of the city of Lansing is hereby irre- — 
vocably pledged. 

This bond is one of a peries of.:...... 
except as to date of maturity, aggre- | 
gating the sum of $100,000, iesued un- 
der and in pursuance of the provisions 
of the charter of the city of Lansing 
and by authority of the laws of the state 
of Michigan, and duly authorized by : 
a three-fifths vot, of the qualified elec- 
tora of said city of Lansing at an ‘elec- 
tion held in said city on the 3lst day 
of August, 1920. This issue of bonds is 
for the purpose of raising funds to de- 
fray the expense of extending the sewer- 
age and repairing the present sewerage 
in the city of Lansing, as prescribed in a 
certain resolution of the city council 
adopted on the 29th day of July, 1920. 
It is hereby certified and rerited that 
all the acts, conditions and things re- 
quired to be done precedent to and in 
the issuance of sald bonds in order to 
make them valid and binding obliga- 
tions of the city of Lansing have been 
done, happened and been performed in 
regular and due form, as required by 
law, and that the total indebtedness of 
the city of Lansing, including thig issue 
of bonds, does not exceed any charter, 
statutory or constitutional limitation. 
This bond is,exempt from taxation in the 
state of Michigan. ° 

In witness whereof, the mayor and 
clerk of said city of Lansing have bv 
order and direction of the city council 
of the aeld city of Lansing officially 
hereunto subseribed the co"porate name 
of the said city of J-anaing and sttached 
the corporate seal thereof and executed 
the bond for and on behalf of the city 
of Lansing; this bond bearing dete June 
1, 1921, by order of 8914 enuncll. 

CITY OF LANSING, 
Ingham county, Michigan. 
BY ccssctecceveesegs Mayor. 
By *hseteveeoeoectveosa .Clerk. 
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(Seal) 
FORM OF COUPON. 


No. aeoeee ele ie -daoen 
The city. ‘o* ‘Lansine, Ingham county, 
Michigan, hereby promises to pay to the 
bearer the sum of @........0+, on the 
ist day of soeecves 19...., at the 
seeousss for the cix months 
of interest due on its “City of Tansing, 
Sewerage Rond,”’ beiring date June ist, 
1921, No ensnaevees eer ee 
CITY OF LANSING, il 
Ingham county, Michiran. 
By Pe eee a 
By wre Te tr oe 
Resolved further by the cttv counctl of 
the city of Lansing, that. wheres, this 
council! did heretofore, towit on the 29th 
day of July. 1920, by resolution duly 
adopted, determine and derlere thet it 
ia & necessaty public imvrerement to 
extend the pavement of stveets and re- 
pair the nayment of tho agtreét= of the 
city of Tansine as follows: “Michiran i 
avenue east from M. ( R. BR. tracks to. . 
citv limits. Pine street from &t oseph 
street to Isanc eatreet. Walnut street 
from Traec atreet to Robert street Cen- 
ter street from Sacinaw atreat to Reaver 
street, Grand avenue north from Shia- 
wessee rtreet to, Saginaw street: and 
this counci! heing advised by the city 


@seneaeecoenvneeoebeuea 
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engineer, and which appears to the sat- 
jefaction of this council, that the city of 
Lansing will incur an estimated indebt- 
edness of $250,000 in paving the afore- 
said streets; and 

Whereas, this council did heretofore, 
towit on the 8lst day of August, 1920, 
submit the question of the construction 
of said pavement and public improve- 
ments and the iasuance of the bonds of 
the city of Lansing in the amount of 
$250,000 for the purpose of defraying tha 
expense of the construction of. said 
pavement and said public improvements 
fo a vote of the qualified electors of 
said city; and 

Whereas the qualified electors of said 
city by a three-fifths vote of those vot- 
ing thereon, at a/ special election held 
in said city on the Slet day of August, 
1920, determined and approved the is- 
suance of the bonds of said city in the 
sum of $250,000 for the purpose of the 
construction of said pavement and said 
publio improvements, and that said 
bonds should be issued as proposed in 
said resolution; 

Now, therefore, be it resolved by this 
council that the bonds of the city of 
Lansing, to be designated “City of Lan- 
sing Paving Bonds,” in the aum of 
$250.000, for the purpose of defraying 
in part the expense of the construction 
of said pavement and said improvements 
herein referred to, be issued by said 
eity. That said bonis shall be in 
denominations of 8100.00, $600.00, and 
$1,000.00. and shall be dated June iat, 
1921, and hecome due and payable as 
follows: $60,000 on June ist of each 
year from 1922 to 1926 inclustve, said 
bonds shall bear interest at the rate of 
5% per annum,’ payahle . semi-annually, 
on the 1st day of December ond the tat 
@ey of June. each yer beginning the 
ist Gay of December, 1921, uti) ll of 
Baid bonda rare flv paid, doth interest 
and nrineipal pryeble ate... cece ceeees 

Resoived further that the form and 
subetance cf said bonda and interest 
coupons attached thereto shall be as 
followa: 


UNITED STATES OF AMERICA 


State of Michigan, 
County of Ingham, 


CITY OF LANSING PAVING BOND. 

Know all men by these presents that 
the city of Lansing, state Michigan, 
hereby acknowledges itself juatly in- 
debted and for value received ooo 
to pay the bearer the sum of $........ 
lawful, money of the United States of 
America, on the ist day of June, 19...., 
at the eee ea eenenea Pies Wer cise 24 oh ale d cle bred 
with interest at the rate. of 5% per an- 
num, payatile semi-annually, on the lst 
day of December and the Ist day of 
June, of each and every year beginning 
the 1st day of December, 1921, at the 
¢ cxiehe 6 oeeene leds on presentation and” sur- 
render of the proper interest coupons 
hereto attached as they = severally 
become due, and for the prompt pay- 
ment of this bond and the interest 
thereon the full faith and credit of the 
city of Lansing is hereby irrevocably 
pledged. 

Thies bond is one of a serles of ...... 
except as to date of maturity, aggre- 
gating the sum of $250,000, issued un- 
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der and in pursuance of the provisions 
of the charter of the city of Lansing 
and by authority of the laws of the 
state of Michigan-and duly authorised 
by a three-fifths vote of the qualified 
electora of said city at an election held. 
in said city on the 8lst day of August, 
1920. This issue of bonds is for the 
purpose of defraying the expensem of 
paving Michigan Avenue East from M. 
Cc. R. R.. tracks to city Nmits, Piue 
street from St. Joseph street to Isaac 
etreet, Walnut street from Isaac street 
to Robert street, Center street frum 
Saginaw street to Beaver street, Grand 
avenue north from Shiawassee street to 
Saginaw street; as described in a cer- 
tain resolution of the city cotncil 
adopted on the 29th day of July, 1920. 
It is hereby recited and certified that 
all the acts, cohditions and things tw- 
quired to be done precedent to and in 
the issuance of saiq bonds in order to 
make them valid and binding obligations 
of the city of Lansing have been done, 
happened and been performed in regu- 
lar and due form, as required by law, 
and that the total indebtedness of the 
city of Lansing, including this iesue 
of bonds, does not exceed any charter, 
atatutory or constitutional limitation, 
This bond is exempt from taxation in 
the state of Michigan. 

In witness whereof, the mayor and 
clerk of saiq city of Lansing, Ingham 
county, Michigan, have by order and 
direction of the city council of the asaaid 
city of Lansing offically hereunto sub- 
ucribed the corporate name of the said 
city of Lansing and attached the cor- 
porate seal thereof and executed the 
bond for and on behalf of the city of 
Lansing; this bona bearing date June 
int, 1921, by order of said council, 


CITY OF LANSING, 
Ingham County, Mich. 


BY ce accscvccevscccsessocmes MNT 
By. cconcescosecesbenis €h0) me 
(BEAL) 
FORM OF COUPON, 
Qo, @eeeoepad pe veuses ome tov voes eee 


The city of Lansing, Ingham county, 
Michigan, hereby promises to pay to 
the bearer the sum of §$...\......., On 
the Tat Gay of ...ccsccvccesvecy Ina 
at the 


for the six months of interest due on 
lta ‘“‘City of Lansing Paving Bond” 
bearing date June Ist, 1921, No, ...... 
CITY OF LANSING 
Ingham County, Mich, 
MEY ect ves e sees seen den Sa Mayor. 
-: (eee Ti eere. re Clera, , 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Clapham; 
Doughty, Dymond, Eddy, Fowler, How 
Klock, Leonard, Main, McClellan, Sand- 
ere,— 13. 
Nays—None, 


SPECIAL ASSESSMENT ROLL TO 
ACTUAL COST, 


By Ald. Britten— 


Rescived by the city council of the 
city of Lansing: 

That the special assessment roll for 
grading and graveling the following 
hameq streets, Ferris street from Larch 


d Archives - Capital Area District Libraries ~ 


ry an 


co 


y of Lansing and Forest Parke Libra 


i 


- A collaborative project of the C 








atreet to Neller street, Hayford avenue 


from Prospect. street to Kalamazoo 
street, Marcus street from Clemens ave- 
nue to.Fairview avenue, Bartlett street 
from Saginaw street to N. Genesee 
Drive, Washington avenue from Mt. 
Hope avenue to 600 feet south, Sparrow 
avenue from Beal avenue to 25 tect 
west of section line, Michigan avenue 
(north side) from 66 feet west of Fair- 
view avtenue to Clemens avenue, be :e- 
turned to the city assessors ‘or correc- 
tion to actual cost, as reported by the 
superintendent of public works in 4 
communication March 28, 1921, whioh 
shall then be returned to this council 
at ite next regular meeting. 


Adopted by the following vote: 


Yoas—Ald. Avery, Britten, Clapham, 
Doughty; Dymond, Eddy, Fowler, Howe, 
Elock, Leongrd, Main, McClellan, Sand- 
ers.—13. 

Naye—None. 


' RESOLUTION AWARDING 
CONTRACTS. : 


‘By Ald. Doughty— 


Resolved by the city council of the 
eity of Lansing: 

That .the bid of W. Marshall & Son 
for the construction of a reinforced con- 
crete aroh bridge across the Grand 
river at Elm street, being the best and 
lowest bid, that same be and hereby Is 
accepted, and be it further resolved 
that the mayor and city clerk be al- 
rected to execute contract with the 
said W. Marshall Son in behalf of 
the city of Lansing, according to said 
bid presented, and specifications on file, 

The above resolution was placed on 
fille for one week in office of city clerk 
in aocordance with section 92 of city 
charter. 


By Ald. Doughty— 


Resolved by the city council of the 
city of Lansing: 


That the bid of W. Marshall & Sun 
for the construction of a concrete under- 
pass in the approach to the proposed 
Elm street bridge, being the best and 
loweat bid, that same be and hereby ia 
accepted, and be it further resolved 
that the mayor and city clerk be di- 
rected to execute a contract with tne 
said W. Marshall & Son in behalf of 
the city of Lansing, according to said 
bia presented. and specifications on file. 

The above resolution was placed on 
file for ne week in office of city clerk 
im’ wccordance with section 92 of city 
eharter. 


By Ald. Doughty— 


’ Resolved by the city council of the 
city of Lansing: 


That the city clerk be directed to 
return certified checks to the, unsuccess- 
ful bidders on Elm street bridge and 
underpass, 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 


Klock, Leonard, Main, McClellan, Sand- 3 


ers.—13. 
Nays—None, 


- ee, © 
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March 28, 19231 


, PUBLIC IMPROVEMENT I. 


By Ald. Britten— 

Resolved by the city council of the 
city of Lansing: 

That it is a public necessity, and it 
is hereby determined to construct a curb 
and gutter in Washtenaw atreet, from 
Logan street to Huron street. 

That the city engineer be and herevy 
is directed to estimate the kind and 
quantity of material to be used therve- 
for, ang to estimate in detail the prob- 
able cost and expense of such work 
and of the materials to be used therein, 
land make a record thereof tn his office, 
and cause to be prepared so far as 
necessary, Plans and specificationa for 
such work, and to prepare a ‘frofile 
of sych portion of gaid street and report 
his ‘determination, estimate and plass 
to the oity counoil at its next regular 
meeting, or as soon thereafer as pos- 
sible. as required by the charter of 
said city. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 


pieck, ees Main, McClellan, Sand- 
ers,—13. 
Ne ysa—Nogne. a 


By Ald. Britten— 

Resolved by the city council of the 
city of Lansing: : 

That it fs a public necessity, and it 
ia hereby determined to gravel Wash- 
tenaw atreet from Logan atreet to Huron 
street. Pa | 

That the city engineer be and hereby 
is directed to estimate the kind and 
quantity of material to be used there-, 
and to estimate in detail the probabie 
cost and expense of such work and of 
the materials to be used therein, and 
make a reoord theredf in his office, and 
cause to be prepared so far as necessary, 
plans and specifications for guch work, 
and to prepare a profile of such portion 
of said street and report his determina- 
tion, estimate ‘and plans to the city 
council at its next reguiar meeting, or 
as soon thereafter ag possible, asa r- 
quired by the charter of said city. 

Adopted by. the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Sand- 
ers.—-13, 

Nays—None. 


By Ald. Britten 
Resolved by the city council of the 
city of Lanaing: , 
That it is a public necessity, and :t 


.is hereby determined to pave alley block 


115, from Allegan street to Washtenaw 
street. 

That the city engineer be and heresy 
{s directed to estimate the kind and 
quantity of matérial to be used there- 
for, and to estimate in detail the prob- 
able cost and expense:of such work and 
of the materfala to be used therein, 
and make a record thereof in his otfice, 
and cause to be prepared so far ne 
necessary, plans and specifications for 
such work, and to prepare a profile of 
such portion of said atreet and r-port 
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bis determination, estimate and yplina 
to the city council at its next r-mfular 
meeting, or as soon thereafter as fpos- 
eible, as required by the charter of 
said city. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Sand- 
ers,—13, 

Navs—None. 


By Ald. Britten— 

Resolved by the city council of the 
city of Lansing: 

That it is a public necessity, and it 
is hereby determined to grade and gravel 
Jason Court from Cedar street to eust 
end of the court. 

That the city engineer be and hereby 
is directed to estimate the kind snd 
quantity of material to be used ithere- 
for, and to estimate in detail tha prob- 
able cost and expense of auch work 
and tke materials to be used th:2rein, 
and make a record therecf in his office, 
and cause to .be prepared so far as 
necessary, Plans and specifications four 
such work, and to prepare a profile of 
such portion of said street and report 
hig determination, estimate and plans 
to the ality council at its next regulser 
meeting, or as soon thereafter as pos- 
sible, as required by the charter cf 
said city. 


Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Sand- 
ers,—13. 

Nays—None. 


By Ald. Britten— 


Resolved by the city council of the 
city of Lansing: 

That it is a public necessity, and it 
is hereby determined to grade and gravel 
Ohio ave. from Taft street to Ouk 
etreet. 

That the city engineer be and hereby 
is directed to estimate the kini and 
quantity of material to be used there- 
for, and to estimate in detail the prob- 
able cost and expense of such work 
and of the materials to be used therein, 
and make a record thereof in his: olfice, 
and cause to be prepare so far as necas- 
Sary,' Plans and specifications for such 
work, and to prepare a profile of such 
portion of said street and report his 
determination, estimate and plana to 
the city council at its next regular 
meeting or as soon thereafter as pos- 
gizle, ag required by the charter of 
said city. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 


Klock, Leonard, Main, McClellan, Sand- 
ere,.—13. 
GENERAL ORDER. b 
Claims Allowed 
Claimant. Endorser. Amt. 


Reo Motor Car Co., Local Branch, 
A. Winegar 


*erp@eevnuveasnseeee8 


$56.00 
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a] 


Townsend & Shuttleworth, | oO. 


Dunham Hdwe. Co., A. Winegar 4.05 
G. T. Ry. System, A, Winegar.. 175.60 
Cove Lumber & Finish Co., A. 

Winegar .. cetsteeseeee LEBMEE 
Longstreet Lumber Co., A. Wine- 

BAF 4 t4enabes - 738.68 
Smith- Winchester, AL “Wwinegar.. 84.67 
Springfield Paint & Varnish Co., 

A, Vinegar Mee Cent eracsed 1,15 
Gregory, sighed & Thom, &. H. 

Presley .. . cee tages 181.70 
Cc. E. Wood, F. ‘H. ’ Presley. ooece SE 
Frank L. Schray, F. H. Presley,. 263.11 
Jay Metz, A. R. Black ....,.... 4,00 
City Treas., F, A, Schneider.... 65.00 
City Treas., F. A. Schnelder.... 600.00 
Municipal Court, Phoebe K. Pegg 2.85 
J. Julius Cook, Phoebe K. Pegg 46.06 
Chas. Fox, C. J. Fox..... coecsee | AM men 
Wm, Clark, Alfred Seymour. oe 6.590 
A. C. Laycock, J. A, Parsons. 6.00 
Gardner Ptg. Co., J. A. Parsons 751.20 
Chas. Hoelzle et al, J. A. Parsons 30.00 
F. Burgess et al, O. E. Eckert.. 775.88 
Hawkes Tire & Rubber Co., QO, E. 

Eckert .. .. cosece Seb ke 
Mich. Brass & Iron Gon 'O. E. 

Eckert .. sete cencccces 200.85 
Duplex Sales Ag’ cy, Ge E. Eckert $8.1 
Merle Laurason, O. E. Eckert... 28.00 
Electric Light & Water Board, 

G.: Bh “BICMORG onc pony eee : 2.10 
G. T. R. R. Co., O. E. Eckert... 4.96 
Brown Machine & lange Co., O. 

BE. Eckert ...... o fam 8.82 
Central Weld. Co., Oo. “B. ‘Eckert $.00 
Novo Engine Co., O. E. Eckert.. 36 
Mich. Eutter & ape Co., Sa PT. 

OGG ee 6s tear 00 es eee . 44.21 
Downs Fruit Co., ‘a 7, Lord. wee 10.80 
Edington Rug Co, Cc. T. Lord... 77.67 
WwW. W. Armstrong "Co, Cc. T. Lord 44,03 
National Grocer Co., C. T. Lord.. 20.75 

‘J. P. Sleight Coal Co., C, T, Lord 100,59 
C. J. Rouser Drug Co.,. T. Lord %.20 
Geo. F. Trostle, C. T. Lord...... 18.u@ 
Worden Grocer Co., C. T. Lord.. 29.65 
Social Service Center, C. T. Lord 40.09 
Dancer-Brogan Co., C. T. Lord... 44.68. 
Freeman Hadwe. Co,, C, T. Lord.. 6.38 
East Side Crockery ee, = as 

BTA uw Mae ns Os omeee ae 
E. VanBuren, C. T. Lord. + sua ee 10.68 
Connor Ice Cream Coa.,, C. T. 

GGG. ae €h¥aei bohewe ceil minus 9 oe 3.45 
J, W. Knapp Co., Cc. T. Lord. 1.1 
Lansing Creamery Co... C. T. Lord 1.40 
Lansing Electric Eng. Co., C. T. 

ae er we 1.60 
Norton Hardware Co., eG. T; Lord 10.26 
Mills Dry Goods Co., C. T. Lord 61.66 
N. H. Winans’ Sons, C. T. Lord.. 60.00 
F. N. Arbaugh Co., C. T. Lord... 28.38 
National Biscuit Co., C. T. Lord 9.92 
Social Service Center, C, T. Lor@ 448.83 
Geo. E. Lawrence & Son, = T, 

Dard: «2 fo n0 000 sys eee aan 28.48 
Yr, Jd, Shields, A. “‘Winegar. tcaae San 
Hawkes Tire & a Co., A. 

Winegar .. ...:. se ace 7.05 
EK. J. Perry, A, Winegar.. + alee 6.26 
Forff Mfg. Co., A, Winegar.. 1175.00 
Dunham Hdwe, Ge., Be Winegar 4,05 
Buffalo Springfleld Roller Co., 

QO. E. Eckert ..... cee crosses Sean 
Western Wheel Scraper Co., Qa 

BE: Bekeft «6.2 6s#ton 22.60 
Keystone Cutting & Welding Co., 

©. E. Eckert .,.... iol 1.50 
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ne ee ee ee 4.19 
International Pub “Co. ce we 
Eckert .. i 7.40 
The Briggs Co.: oO. EB. ‘Eckert. ~» - 1058.62 
R. W. Smith et al, H. L. Ban- 
es ee .- 862.16 
A. D. Donnelley et ‘al, “a. T. Ban- 
i a ae rere ee 187.86 
Board Water & Electric Light 
Com;s. H. L. Bancroft......... 12.77 
John Wiley & Sons, Inc., H. L. 
Bancroft .. . tee a Mead aca 3.75 
The Pal-Bus Co., H, b. Bancroft 5. ud 
Sadler & Son, H. L. Bancroft. 59.586 
Hall Lumber Co., H. L. Eencrott 4.64 
Dubois & Hughes, H. L. Bancroft 9.40 
H. L. Bancroft, H. L. Bancroft.. 4.44 
Ed Tallman, W. S. Robbins..... 4.00 
Velma Garner et al, James A. 
Humphrey .. . ~ kclele # 6a 0 bles Oe 
H. K. Muiford Co., James A. 
Co) 41.17 
Fred Eggleston, J. A, Humphrey 6.10 
Geo. M: Campbell, James A. .- 
Humphrey ey ae ee 5.ud 
Elma Wiegman, a A. Humphrey 50.00 
Mrs. Esther Galvin, James A. 
Humphrey .. c.ccceseeescseee 60.00 
Lansing Fuel & Gas Co., J. A, 
Humphrey .. | ere eee 8.95 
Gregory, Mayer & Thom, J. A, 
BEMTIOOTAGF 26 tcc ctccncecscece 18.00 


The Electric Service Co., J, A. 


March 28, 1921 


HMumparey. «0 % et. we cct..'' 128 
Cameron A. Fame, James A. 

Humphrey ees eoeeecvoeewptveaveete eee ese 18.61 
Len Isenhauer, J. A. Humphrey 10.00 


Central Welding Co., James A. 

Humphrey a seep eweo rere nborve 8.00 
Lillian Doyle, J, A. Humphrey.. 2.83 
Longstreet Lumber Co,, James A, 

Humphrey .. . a were 7.00 
Wm, Clark, J. A, ‘Humphrey. >>. 18.00 
Allen & DeKleine, F, A. Schneider 4.20 
Lawrence & VanBhren, A. Wine- 

BORE cece ok s a cmeeas dma hice s Oe, SE 
City Treasurer, “FF, H. Presley... 621.60 
Standard Coal Co., A, McDonald 6.50 
VanDervoort Hdwe, Co., AL Me- 

Porald of wdiags ost He Rescls « 4.46 
Abram Cement pal Co., A. 

Col tt ae eee ee Ce ee 2.29 
Alyce C. Rhoads, z A. Parsons... 14.00 
Paragon Refining Co., A. Winegar 79.46 
Geo. Toman et al., A. Winegar.. 647.03 
A. C. Sack et al, A. Winegar....1694.40 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, Sanders—132, 

Nays—N one, 

Council adjourned until next Friday 
evening at 7:80 o’clock, 

JUDSON A, PARSONS, 
: City Clerk. 
City Clerk’s Office, March 38, 1921. 
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Proceedings, April 1 and 5, 1921 


City Council Rooms, 


Lansing, April 1, 1921. 

The city council met in adjourned 
regular session and was called to order 
by Mayor B, A. Kyes. 

Roll call: Present—Ald. Avery, Brit- 
ten, Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Muin, 
McClellan, Redfern, Sanders.—14. 

Absent—Ald. Burgess, Trager. 


PETITIONS AND COMMUNICATIONS. 


A. D. Bradley applied for: license to 
conduct a pool room at 809 E. Mich- 
gan ave., for the fiscal year beginning 
May 1, 1921. 

Referred to committee on bonds and 
contracts. j 

Copiea of letters received by the mayor 
and city clerk from Thomas E. White, 
relative to interpretation of the law un- 
der which the School District of Lan- 
sing is now operating was received. 

Referred to city attorney, 


Fred Lutz of East Lansing, filed a 
claim for $5.00 for cost of repairing 
fender of his car which he claims was 
damaged by Lansing City Car No, 16. 

Referred to committee on city affairs. 


8. D. Butterworth applied for permit 
to baiild at southwest corner Washington 
and Michigan aves. building to cust 
about $250,000.00. 

Referred to committee on fire depart- 
ment, 


The building company for Prudden 
block asked permission to bulld a six 
foot fence three feet outside the curb 
at the southwest corner of Michigan and 
Washington avenues, to extend from 
the alley on the Michigan ave. side and 
to Simons property on the Washington 
ave. side, and to build a plank walk for 


pedestriang outside of the fence, during 
the construction of the bullding. 
Referred to committee or streets. 


A petition was received to gravel 
Ionia st. between Logan st. and Butler 
blvd. 

Referred to the committee on streets. 


A petition was received to construct 
curb and gutter in Ionia street between 
Logan and Butler streeta, 

Referred to the committee on streets 


On motion of Ald. Fowler, a call of 
the house was made, Alderman Burgess 
and Trager were excused on account of 
sickness. After a time Aldermen Brit- 
ten, Dymond and McClellan entered the 
council chamber. 


REPORTS OF COMMITTEES 


é 
The committee on sldewalks to whom 
was referred the petition for sidewalks 
on the west side of Holmes at. from 
Main st to Climax st., begs leave to re 
port as followa; 
We recommend that the request be 
granted. 
G. R. EDDY, 
E. D. KLOCK, 
8. S. MAIN, 


Committee on Sidewalks - 


By Ald, Eddy— 
That report 

adopted. 
Carried. 


The committee on streets to whom 
was referred the petition to grade and 
Place gravel on Howe st., begs leave to 
report as follows: 

We recommend that the request for 
grading be granted, 

W. T. BRITTEN, 

F, W. REDFERN, 

oO. Cc. HOWE, 
Committee on Streets. 


of the committee be 
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Received and Placed on file. 


© The committee on streets to whom 
wae referred the petition for graveling 
Kingsley Court, begs leave to report as 
follows: 
We recommend that the request be 
granted. 
W. T. BRITTEN, 
F. W. REDFERN, 
O. C. HOWE, 
Committee. 

placed on file. 


a 


Received and 
BONDS APPROVED. 


The electric sign bonds of Connor Ice 
Cream Co., as principal with Aetna Cas- 
ualty and Surety Co., as surety, was 
approved. 


The electrician bond of Harry W. lice 
as principal with Globe Indemnity (‘o., 
ag surety, was approved. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Eddy, Fowler, Howe, - Klock, 
Leonard, Main, McClellan, Redfern, San- 
ders.—14, 


Naysa—None. 
MOTIONS, RESOLUTIONS AND 
NOTICES. 
By Ald Britten— 
Wheras, Governor Groesbeck in a re- 


cent proclamation has recommended 
that Eastern Standard time be adopted 
throughout the state as official time, 
be it therefore 

Resolved, That the legal time in the 
eity of Lansing, from and after April 
8, 1921, be Eastern Standard time, and 
thet all clocks in the city be regulated 
to this time by setting ahead one hour 
at 2 o'clock a. m., April 3, 1921. 


By Ald. Avery— 

That the resolution lie on the table 
until next Tuesday evening. 

Carried. 


By Ald Leonard-—— 


Resolved by the city council of the 
city of Lansing: 

That the clerk prepare enough printed 
ballots to pia@®e before the voters at next 
Mondey’s election the proposition of 
setting the clocks ahead one hour. 

Adopted by the following vote: 

Yeas—Ald. Britten, Clapham, Doughty, 
Dymond, Fowler, Klock, Leonard, Main, 
McClellan, Sanders—10. 

Nays—Ald. Avery, Eddy, Howe, Red- 
fern.-—4. 

PUBLIC IMPROVEMENT I. 


By Ald. Britten— 

Resolved by the city counoll of the 
city of Lansing: 

That is is a public necessity, and it ta 
hereby determined to gravel Kingsley 
Court from Logan st. to Huron st. 

That the city engineer be and hereby 
is directed to estimate the kind and 
quantity of material to be used there- 
for, and to estimate in detail the: prob- 
eble cost and expense of such work and 
of the materials to be used therein, and 
make a record thereof in his office, and 
cause to be prepared so far us neces- 
sary, plang and specifftations for such 
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work, and to prepare a profile of such 
Portion of said street and report his de- 
termination, estimate and plans to the 
city council at ita next regular meeting, 
or as soon thereafter as possible, as re- 
quired by the charter of said city. 

Adopted By the following vote: ‘ 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanderg.—14. 

Nays—None. 

By Alderman Britten— 

Resolyed by thg city council of the 
elty of Lansing: 

“That it 18 a public necessity, and it is 
hereby determined to grade and place 
gravel in Howe street from Ionia st. to 
N. 300 feet. 

That the city engineer be and hereby 
is directed to estimate the kind and 
quantity of material to be used therefvr, 
and to estimate in detail the probable 
cost and expenge of such work and of 
the material to be used therefor, and to 
estimate in detail the probable cost and 
expense of such work and of the matecr- 
jiala to be used therein, and make a 
record thereof in his office, and cause 
to be prepared so far as necessary, Plans 
and specificationg for such work, and to 
Prepare a profile of such portion of said 
street and report his determination, es- 
timate and plans to the city council at 
its next regular meeting, or as soon 
thereafter as possible, as required by the 
charter of said city. 

Adopted by the following vote: 

Yeas—Alid. Avery, Britten, Clapham, 
Doughty, Eddy, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, San- 
ders.—14. 

Nays—None. 

The meeting being more particularly 
called for the purpose of considering the 
roll on the opening ‘of Prospect st. from 
Holmes at. to the west line of Harrah 
addition. 

Ald. Britten moved that Ald. McClel- 
lan be excused from taking part in the 
matter for reasons given by him. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Hddy, Fowler, Howe, 
Klock, Main, Redfern, Sanders.—12. 

Nays—Ald. Leonard.—1., 

The matter of the opening of Pros- 
pect st. was discussed. 

Also the city attorney and attorney 
A. M, Cumming addressed the council on 


the gubject. ~ 


By Ald. Avery— 
That the matter of the roll for the 


‘opening ef Prospect st. be referred to 


the clty attorney to report to the coun- 
cil the proper method and manner of 
procedure at this time. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Riddy, Fowler, Howe, Klock, 
Leonard, Main, Redfern, Sanders.—13. 

Nays—None, 

By Ald. Avery—— 

That the-next regular meeting be held 
on Tuesday evening, April 5 at 8 
o’clock, 

Carried. 

Council adjourned. 


JUDSON .A. PARSONS, 
City Clerk. 
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Proceedings, April 5, 1921 


City Council Rooma, 
Langing, April 6, 1921. 


The city council met in regular session 
and was called to order by Mayor B. A. 
Kyes. 

Roll call: 

Present—Aid. Avery, Britten, Clap. 
ham, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, Redfern, Sanders, 
Trager.—18. 

Absent—Ald. Burgess, Doughty, Mc- 
Clellan,—8. 

The record of the previous session 
Was approved as printed. 


PETITIONS AND COMMUNICATIONS. 


The Podtal Telegraph Cable Co., asked 
Permission to place a medium sized 


crane sign on the electric pole at tho, 


northeast corner of Michigan ave. and 
Grand ave, 
Referrei to committee on streets. 


A communication was received from 
R. H. Scott asking permission to cloas 
Ann st. in such a way that it will be 
impossible to drive in and prevent -dump- 
ing on his property south of Robert st. 
as well as on the board of education 
rroperty. 

Referred to committee on streets. 


A petition was received asking that 
Ionia st. from Butler to Logan st. be 
paved and the cost assessed in five equal 
annual paymenta, 

Referred to committee on streets, 


A petition was received asking that 
Walnut et. from Main st. to Isaac at. 
be paved and the cost assessed in five 
equal annual payments. 

Referred to committee on streets, 


The bullding inspector submitted the 
report of the Reniger Construction Co.,, 
Ltd., on the corditions at the Frances 


Apartments in which it is statéd that 


the damage to the structure @oes not 
exceed 30 per cent in their opinion. 
Received and placed on file, 


A petition was received asking that 
Leslie st. from Kalamazoo st. to Eliza- 
beth st. be graveled, and that Leslie at. 
from Elizubeth st. to 22 rods south of 
Elizabeth st. be graded and graveled. 

Referred to the committee on streets. 


A petition was received asking that . 


curb and rutter be constructed in Sey- 
mour ave. from North st. to the bridge 
over Grand River, and also to have the 
pavement which the county proposes to 
construct extended five feet extra on 
each side of the atreet and assesa the 
coat in five equal annual payments, 
Referred to the committee on atreets, 


A petition was received asking that 
the alley connecting Bancroft ave, with 
Lietreim ave. be paved and the cost as- 
sessed to five equal annual paymenta. 

Referred to thé committee on streets. 


A petition was received to construct 
curb and ,utter in Elvin court and as- 
gess the cost in three equal annual pay- 
ments. 

Referred to committee on streets. 

A petition was received to pave Hure- 
ka st. from Hosmer street to Holmes 
st. 

Referred to committee on streets. 


A petition was received for sewer in 
Clemens ave. from manhole at corner of 
S. Clemens ave. and Marcus st., south 
250 feet. - 

Referred to the committee on sewers, 


A communication was received calling 
attention -to a barn standing on north 
side of Hureka st., east of Holmes sat., 
as a nuisance, being in a dangerous con- 
dition, and the sidewalk in the localitg 
in a dirty condition. 
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Referred to city attorney. 


REPORTS OF CITY OFFICERS. 


.The report of the sealer of weignts 
and measures for the week ending April 
2, 1921, was received and placéd on file. 


Honorable mayor and city council of the 
city of Lansing. 

Gentlemen—I herewith submit to your 
honorable body the supplementary asape- 
cial assessment roll for grading Ferris 
st. from Larch st to Neller st. as cor- 
rected to actual cost. 

Respectfully submitted, 
WM. Cc. HINMAN, 
Assessor. 
Recelved and placed on file. 


To the honorable mayor and city coun- 
cil of the city of Lansing: 


Gentlemen—I herewith present you 
with plans and estimate of cost for a 
Sewer in Glenn st., from 43 feet east of 
Linwood st to west end of street. 





Length ...ccccseesees- 305 feet. 
Estimated cost ...... $373.50 
(Ors) 9 SC Ser + 62.25 
To be assessed... ........$311.25 


Also sewer in Orchard st. from 132 





feet east of Pennsylvania ave. to east 
end of Orchard st. 
RARER wg eectscemecces C82 foot. 
Estimated cost .........$916.20 
Mee  E=G nce ccs tees LER 
' To be assessed .......... $763.50 


. Respectfully submitted, 
O. EK. ECKERT, 
. City Engineer, 
Received and place@ on file. 


To the honorable mayor and city coun- 
ceil: 

Gentlemen— In re: Prospect gtreet. IT 
have carefully investigated this matter 
and determined in relation thereto as 
follows: 

According to the information I have 
been able to obtain, I have found that a 
Special assessment was duly and legally 
ordered by the council, to be made by 
the city assessors to pay the expense 
of public improvement on Prospect st., 
as provided by section 250 of the chai‘ter, 
which assessment roll was made by the 
city assessors and read to the city 
council. I further fotind that the no- 
tice to the interested parties was given, 
as required by law, and the roll re- 
viewed by the council, as provided by 
Sections 251 and 252. Section 252 fur- 
ther provides that the council may 
ratify and amend the said assessment 
list in whole or in part. 
directed and a special committee .ap- 
pointed by this council to look over 
Such matter, and having prepared cer- 
tain figures in relation thereto, as a 
proposed amendment to the assessment 
roli, it will be proper for this council 
to amend the assessment roll according 
to the figures so prepared, if they de- 
termine the same correct. I further 
found that it is the duty of this council 
to prepare this roll for the mayor's sig- 
nature, by amending it so at it con- 
forms to the opinion and jidgment of 
the council, or accept it as it is, to the 
end that the city may be reimbursed 
for the moneys it has paid out. Section 


COUNCIL PROCEEDINGS 


This being, 
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263 provides that “Every corrected as- 
sessment so ratified and confirmed by 
the city, council, as aforesaid, shall be 
finul and conclusive.’’ Until‘the same is 
ratified by thig council and approved, 
ali the matters are in abeyance, but as 
goon as approved by the council the 
Mayor shall affix his warrant and @di- 
rect the city treasurer to collect the 
same. 
Respectfully, 
D. G. F. WARNER, 
City Attorney. 
By Ald. Leonard— 
That We accept, adopt and confirm the 
roll presented by city assessors Oct. 13, 
1919, on the opening of ——— st. 


By Ald. Avery 
That the matter be laid on the table. 
Lost by the following vote: 
Yeas—Ald. Avery, Howe.-~2. 
Nays—Ald. Britten, Clapham, Dy- 
mond, Bddy, Fowler, Klock, Leonard, 
Main, Redfern, Sanders, Trager.—11. 


Original motion being now before the 
council it was adopted by the following 
vote: 


Yeas—Ald. Avery, Britten, Clapham, 
Dymond, Eddy, Fowler, Klock, Leonard, 
Main, Sanders, Trager.—11. 

Nays—Ald. Howe, Redfern. 


To Dr honorable mayor and city coun- 
cil; 

I desire hereby to call the attention 
of your honorable body to section 70 
of our city charter relative to appoint- 
ment of special auditor and pray that 
action may be taken in accordance with 
same, 

FRIEDA A. SCHNEIDER, 
City Treasurer. 


By Ald. Leonard— 
That the request be granted. 
Carried. 

To the honorable the mayor and city 


council: 
Gentlemen—We are in receipt of a 
communication from the League of 


Michigan Municipalities, requesting thut 
we write them immediately as to the 
opinion of the city legislative body on 
two bills which have been introduced 
in the State Legislature, viz the Defoe 
bili, House bill No. 278, and the Osborn 
bill, Senate bill No. 129, which billg pro- 
pose amendments to the Michigan Pub. 
He Utilities commission act, by giving 
over to said commission the entire su- 
pervision of public utilities. The said 
League of Michigan Municipalities have 
udopted a resolution opposing such ieg- 
islation, and asking for concurring ac- 
tion on the part of other city legisla- 
tive bodies, on the grounds that such 
legislation tends to take from municipali- 
ities all powers of contract or regula- 
tion as applied to public utilities and are 
in derogation of the Home Rule provi- 
siong of the constitution. 


To enabie us to answer the above com- 
munication, we respectfully ask, if your 
honorable body so desires, that some 
action be taken, either for or against 

“this legislation, ‘at this meeting of the 
council. . 
Very truly yours, 
ALLAN R. BLACK, 
Assistant City Atforney. 
Received and. placed on file. 
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Honorable mayor and city councll: The committee on sewerg to whom was 
Gentlemen—' We wish to advise that referred the petition for a sewer on N. 

& map showing all boulevard and street Foster ave. from Saginaw st! to Fern- 4 

Mghting has been prepared by us and W00d ave., bega Teave to report ag = ~/ 

>, filed in your City Engineer's office. This lows: 7 
‘a map is accurate and complete to the We recommend that the request ten f 

a very best of our knowledge and it ia srented. 

our intentlon to revise and keep it up 

to date regularly. 














































A. H. LEONARD, . 
H. 8. FOWLER, 


rs Yours vere truly, a ELMER CLAPHAM, 

# BOARD OF WATER AND EL. LT. Committee on Sewers. 
COMMISSIONERS. 

by i OSCAR E. BULKELEY, Supt. By Ald. Leonard— : 


That report of the committee be 
adopted. ; ‘ 


REPORTS OF COMMITTEES. Carried. 
The committee on streets to whom. 


Received and placed on file. ‘ 


The committee on gtreets to whom 
was referred the petition for curb and 88 referred the petition for paving 
gutter on Ionia et. between Logan sat. Lathrop. st. from Michigan ave. to Mar- 
and Butler boulevard, begs leave to ~~ CUS st., beg leave to report as follows: 
report as follows: We recommend that the request be 

We recommend that the.” request be granted. 


* granted. W. T. BRITTEN, 


W. T. BRITTEN, ¥. W. REDFERN, 
F. W. REDFERN, O. C. HOWE, | 
O. Cy HOWE, Committee on Streets 
Committee on streets. | 
Received and placed on file. By Ald. Britten— 


That report of the committee be 
The committees on streets to whom adopted. 


as referred the petition for gravelind | Carried. 
. Ionia st. between Logan st. and But- , 
e ler bivd., begs leave to report as fol- The committee on streets’ to whom 
lows: ' Was referred the petition for curb and 
i We recommend that the request be gutter on both sides of Park Place, begs 
granted. t leave to report as follows: \ 
Ww. T. BRITTEN, - We recommend that the request be 
F. W. REDFERN, granted. 
—_ QO. C. HOWE, W.,T. BRITTEN, 
Committee on Streets, F. W. REDFERN, 
Received and placed on file, Oo. C. HOWE, 


C tt Stree: 
The committee on streets to whom ommittee on Streecs. 
was referred the request of the bulldins By Ala Britten— 





company for Prudden block for permis- That report of the committee be 
| sion to erect a fence gix feet high and adopted. 
hd three feet outside the curb line at the Carried. 
southwest corner of Michigan and Wash- 
ington aves., and to build a four foot The committee on streets to whom 
walk for pedestriana ovtside the fence, was referred the petition to pave 
during the time new building is being Rarnes ave. from 8. Washington ave. to 
begs leave to report as follows: lows: 
We recommend that they be given We recommond that the request be 
permission under the supervision of granted. 
street committee. W. T. BRITTEN, 
: y: T. BRITTEN, F. W. REDFERN, 
W. ~REDFERN, 0. Cc. HOWE, 


O. Cc. HOWE, 


Committee on Streets. Committee on Streets. ; 


‘ 


By Ald. Britten— By Ald. Britten— ; 
That the report of the committee bea That report of the committee be 
adopted. adopted. 
Carried. " Carried. 
The committee on Sewers to whom The committee on streets to whom was 4 


was referred the petition for a sewer referred the petition for curb and gutter 
in Lincoln st. from Tee] ave. to Cedar in Vine st. from Custer st. to Rumsey 







at., begs leave to report ag follows; ave., begs leave to report as follows: Be | 
We recommend that the request be We recommend that the request be 
granted. granted. # 
A. H. LEONARD, . W. T. BRITTEN, 
‘ H. 8s. FOWLER, F. W, REDFERN, 
ELMER CLAPHAM, Oo. Cc. HOWE, P 






Committee on Sewers. Committee on Streets, 









By Ald. Leonard-—: By Ald. Britten— 

That report of the committee be That report of the committee be 
adopted. adopted. 
Carried. Carried. 
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The committee on streets to whom 
was referred the petition to pave Proa- 
st. from Lathrop st. to Clifford at. 
begs leave, to report as follows: 
We recommend that the request be 
granted. 
WwW. T. BRITTEN, 
F, W. REDFERN, 
Oo. Cc. HOWE, 


Committees on Streets, 


By Ald. Britten— 
That report of 
adopted. 
Carried. 


the committee ea 


The committee on fire department to 
whom was referred the application of 
8. D. Butterworth, architect, for permit 
to erect a building at the southwest cor- 
ner of Washington and Michigan avos., 
begs leave to report as follows: 

We recommend that the clerk be 
authorized to issue the building permit 
upon the payment of the fee required by 
the ordinance. 

: F ELMER CLAPHAM, 
, Oo Cc. HOWD, 


Committee on Fire Dep't. 


By. Ald. Clapham— 

That the report of the committee be 
adopted. 

Carried. 


BONDS APPROVED. 

The dray bond of Horace King as 
principal with Abner Furtney and Jos. 
R,. Scott, as sureties. was approved. 

The dray bond of O. L. Dickinson aa 
‘principal! with J. J. Randall and F. H. 
Henrisch as sureties, was approved. 


The dray bond of John Greenhalgh 4s 


principal with National Surety Co., as 
surety, was approved. 

Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Clapham, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, Redfern, Sanders, Tra 
ger.—13. 

Nays—None. 


MOTIONS, RESOLUTIONS AND NO- 
TICES. 


By Ald. Howe— 


Whereas, The county treasurer has no- 
tifled the city comptroller that delin- 
quent taxes for year 1918 appear against 
certain parcels of land owned or used 
by the city, to wit: The Old City Hos- 
pital, Manchester st., and site of Fire 
Station No. 6 and that the annual tax 
sale will be made on the 3rd day of 
May, 1921, therefore be it 


Resolved, by the city council of the 
cite of Lansing, that the city comp- 
troller make a voucher in favor of the 
county treasurer in the sum of $264.57, 
charged to the uncollected tax and 
abatement fund and that same be placed 
on general order. Said voucher to give 
all descriptions in detail together with 
explanations as to why these taxes were 
returned, 


Adopted by the following vote: 


a 
i 


Yeas—Ald, Avery. Britten, er 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, Redfern, Sanders, Tra- 
ger.— 13. dae" 

Nays—None. * 


By Ald Britten— 

Whereas, two bills have been intro- 
duced in the tegisiature, one known as 
the Dafoe bill, House bill No. 278, and 
one as the Osborn bill, Senate bili No. 
129, such bills relating to the increase 


of powers of the Michigan Pubile Utilt- 


ties commission, in regard to the regu- 
lation and control of public utilities; and 


Whereas, these biils take from munt- 
cipalities all powers of contract or regu- 
yg as applied to the said public util- 

es; 

Therefore, be it resolved, that this 
council go on record as opposed to both 
of the above named bills or to any lieg- 
islation in derogation of the Home Rule 
provisions of the constitution, as ap- 
plied to locait control of public utilities. 

Adopted by the following vote: 


Yeas—Ald, Avery, Britten, Clapham, 
Dymond, Eddy, Fowler, Howe, Hlock, 
Leonard, Main, Redfern, Sanders,’ Tra- 
ger.—18., 

Nays—None. 


f 
By Ald, Leonard— 

Resolved by the city council of thea 
city of Lansing: 

That the city clerk be instructed t¢ 
draw orders to the sum of time &nd 
one-half to all those who served on the 
es board for election held April 


Adopted by the following vote: 
Yeas—Ald. Britten, Clapham, Eddy, 


. Fowler, Kiock, Leonard, Main, Redfern, 


Sanders.—9. 
Nays—Ald. Avery, 
Trager.—+4. 


Dymond, Howe, 


The following® resolution war taken 
from the table: 


By Ald. Clapham— 

That the bid of W. Marshall & Son 
for the construction of a reinforced con- 
crete arch bridge across the Grand 
river at Elm street, being the best and 
lowest bid, that same be and hereby 4a 
accepted, and be it further resolved 
that the mayor and city clerk be di- 
rected to execute a contraot with the 
said W. Marshall & Son in behalf of 
the city of Langing, according to said 
bid presented, and specifications on file, 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Claphans, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, Redfern, Sanders, Tra- 
ger.—13. 

Nays—None, 


The following resolution was taken 
from the table: 


By Ald. Clapham— 

That the bid of W. Marshall & Son 
for the construction of a concrete under- 
pass in the approach to the proposed 
Elm street bridge, being the best and 
lowest bid, that same be and hereby is 
accepted, and be it further resolved 
that the mayor and city clerk be di- 
rected to execute a contract with tne 
said W, Marshall & Son in behalf of 


- 
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the city of Lansing, according to said 
big presented, and specifications on file. 
Adopted by the following vote: 
Yeas—Aid. Avery, Britten, Clapham, 
Dymond, Eddy, Fowler, Howe, Kiock, 
Leonard, Main, Redfern, Sanders, Tra- 
ger.— 13. 
Nays—None. 


By Ald. Howe— 

Resolved by the city council of the 
city of Lansing: 

That the week beginning April 11 be 


, designated as Cledn-up Week, and that 
' the superintendent of public works be 


and is hereby directed to remove such 
rubbish as may bg collected, and charge 
expense of same to contingent fund. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, Redfern, Sanders, Tra- 
ger.—18; , 

Nays—None. ‘ 
By Ald, Hows— 

Resolved by the city council of the 
eity of Lanaing: D 

That we deSire to express our com- 
mendation to the board of water and 
electric Mght commissioners for  sub- 
mitting copies of the proceedings of 
their board to the members of the city 
council. 

» Resolved further, that it is the sense 
of this council that ita members would 
be pleased to receive copies regularly of 
the proceedings of the following depart- 
ments: 

Police and fire commission. 

Cemetery and Public Park commiaslon. 

Board of Health, 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard Main, Redfern, Sanders, ‘Tra- 
ger.— 138. 

Nays—None. 


By Ald. Sanders— 

Resolved by the city council of the 
eity of Lansing: 

That the city clerk be and is hereby 
directed to draw the following orders 
in favor of 

L. B. Bentley for &#e—lot 405 Leslie 
Park subdivision. 

Cc, H. Crittenden for 66c—lot 135 sSny- 
der’s subdivision. ‘ 

C. Edwards for 66e—lot 3832 Foster 
Farm addition. 

J. DeCamp for $1,32—lots 68 and 69 
Foster Farm addition. 

Ray Mabie for $1.32—Jots 66 and 57 
Adame addition. 

E. L. Whitney for 66c—lot 64 Adams 
addition, 

Floyd Jenks for 65c—lot 4865 Foster 
Farm addition, 

Christopher Bart for $1.89-—~lots 313, 
$14, 315 Leslie Park subdivision, t9‘ 
correct erroneous sprinkling tax, and 
charge same to eighth ward highway 
fund. - 

Adopted by the following voe: 

Yeas—Ald. Avery, Britten, Clapham, 
Dymond, Eddy, Fowler, Howe, Klock, 
Le#onard, Main, Redfern, Sanders, Tra- 
ger.——13. 

‘Naya—None, 


By Ald. Britten— 
Resolved, that the elty clerk be and 


COUNCIL PROCHEDINGS Tt 


he hereby is directed to advertise, as 
provided by law, for sealed proposaie for 
paving Seymour ave, from Grand ‘Rivér 
to North at., in accordance with the 
plans and specifications on file in the 
office of the «ity engieer, Proposals to 
be received up to 4:00 o’clock p. m., 
Monday, April 18, 1921. 

Right is hereby reserved to reject any 
or all bids. ( 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, Redfern, Sanders, Tra- 
ger.—13. 

Nays—None. 


By. Ald. Britten— 

Resolved, that the city clerk be Bnd 
he hereby {is directed to advertise, as 
provided by law, for sealed proposals 
for furnishing cement in accordance 
with the pians and specifications on :ile 
in the office of the city engineer. fro- 
posals to be received up to 4:00 o’clack 
Pp. m., Monday, A'prit 11, 1921. 

Each proposal to be accompanied with 
a certified check in the sum of five hun- 
dred dollars. 

Right is hereby reserved to reject any 
or all bids. : 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Dymond, Eddy, Fowler, Howe, KlJack, 
Leonard, Main, Redfern, Sanders, Tra- 
ger.— 18. 

Nays—None 


PUBLIC IMPROVEMENT I. 


By Ald. Britten— 

Resolved by the city council of the 
city of Lansing: 

That it is a public necesstty, and it is 
hereby determined to construct a curp 
and gutter in Ionia st. from Butler blv4. 
to Logan st. 

That the city engineer be end hereby 
is directed to ‘estimate the king and 
quantity of material to be used there- 
for, and to estimate in detall the prob- 
able cost and expense of such work 
and of the materials to be used therein, 
and make a record thereof in his office 


-and cause to be prepared so fir as nec- 


essary, plans and specifications for such 
work, and to prepare a profile of such 
portion of said street and report hia de- 
termination, estimate and plans to the 
city council] at its next regular meeting, 
or as goon thereafter ag possible, as re- 
quired by the charter of said city. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Dymond, Eddy. Fowler, Howe, Klock, 
eLonard, Main, Redfern. Sanders, Tra- 
ger.— 13. 

Nays—None. 


By Ald, Britten— 

Resolved by the city council of the 
clty of Lansing: 

That it ig a public necessity, and it is 
hereby determined to gravel Ionia st. 
from Logan st. to Butler bivd. 

That the city engineer be and hereby 
is directed to estimate the kind and 
quantity of material to be used therefor, 
and to estimate in detail the probable 
cost and expense of such work and of 
the materials to be used therein, and 
make a record thereof in his office, and 
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cause to be prepared so far as neces- 
sary, plane and specifications for auch 
work, and to prepare a profile of such 
portion of said street and report his 
determination, estimate and plang to 
the city council at its next regular nieet- 
ing, Or as soon thereafter as possible, 
as required by the charter of said city. 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Clapham, 
Dymond, Eddy, Fowler, Howe, Klock, 


Leonard, Main, Redfern, Sanders, Tra- 
ger.——13. 
Nays—None, 


"CONSTRUCTION OF SEWERS AND 


- 


DRAINS, NO. IL 


By Ald. Leonard-—— 

Resvived by the city councll of the 
city of Lansing: 

That it is the intention of said coun- 
cil to construct 305 feet of sewer in 
Gienn st. from 43 feet east of Linwood 
st. to west end of street In thg 37th 
sewer and drain district, and tHat the 
Plat and diagram thereof madf and re- 
turned by the city englneer be received 
and placed on file in the office of the 
city engineer where the Same may be 
found for examination. 

Further that the city council meet et 
the city council rooms en Monday, tle 
lith day of April, 1921 at 8:00 p. m., 
to consider any suggestions and objec- 
tions that may be made by parties in- 
terested with respect to said sewer, and 
that the clty clerk publish a _ notice 
thereof in accordance with section 275 
of Chapter 18 of the charter. 

The premises deemed to be especially 
benefited by this Improvement are lots 
19 to 30, inclusive, Ada’s subdivision 
on section 8, excepting from ‘said de- 
scribed district all public streets and 
alleys and lands not abutting on said 
sewer. 

Adopted by the following vote: 

Yeas—Ald <Avery, Britten, Clapham, 
Dymond, Eddy, Fowler, Howe, Klock, 


Leonard, Main, Redfern, Sandcrs, Tra- 
ger. —13. 

Nays—None, 
By Ald. Leonard— 


Resolved by the city council of the 
city of Lansing: 

That it is the intention of said coun- 
cil to construct 781 feet of sewer in Or- 
chard st, from 132 feet east of Pennay!l- 
vanla ave. to east end of Orchard sat., in 
the 32nd sewer and drain district, and 
that thegplat and diagram thereof made 
and returned by the city engineer be 
received and placed on file in the office 
of the city engineer where the same may 
be found fv:r examination. 


Further. that the city council meet at 
the city council rooms on ‘Monday, the 
lith day of April, 1921, &t 8:00 p: m., 
to consider any suggestions and objec- 
tions that may be made by parties inter- 
ested with respect to said sewer, and 
that the city clerk publish a_ notice 
thereof in accordance with section 275 
of chapter 18 of the charter. 

The premises deemed to be especially 
benefited by this improvement are lots 
1 to 21, inclusive, Fairview subdivision 
on section 15, excepting from said de- 
acribed district all public streets and 
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alleys and lands not abutting on this 
sewer. 
Adopted by the following vote: 
Yeas—Ald, Avery, Britten, Clapham,, 


Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, Redfern, Sanders, Tra- 
ger.-—13. ‘ 

Nays—None, ‘, - 


SIDEWALK RESOLUTIONS. 


By Ald. Rddy— 

Resolved by § the 
the city of Lansing: 

That it igs a necessary public tmprove- 
ment and it ia hereby determined that a 
new artificial stone sidewalk five feet 
wide shall be built in front of lot 18, 
Foster Court addition, on the west side 
of Hurecn street, owned by Matthew P. 
Green, 

Also in front of commencing at south- 
west corner of Washtenaw and Huron 
Streets, south 7 rods, weat 2 rods, north 
7 rods, east 2 rodg to beginning on the 
west side of Huron atreet, owned by 
J. Bailey estate, 

Also in front of south 1064 feet of 
west 26 feet of lot 23, and north 42 feet 
of west 25 feet of lot 23 Taylor’s addl- 
tion on the west side of Huron st., OW ned 
by Chas. H. Luce. 

Also in front of lot 1, hlock 8, Kempf's 
addition, west side of Huron st., owned 
by GQ. A. Schlischer, 

Also in front of lot 2, block 3, Kempf's 
addition on the west side of Huron st., 
owned by Phebe J. Woodard. 

Also jn front of lot 3, block 3, Kempf's 
addition, on the west side of Huron st., 
owned by J. C, Ingraham. 

Also In front of lot 4, block 
addition on the west aide of 
owned by John Almond. 

Aliso in front of jot 5, block $, Kempf's 
addition, on the weat aide of Huron st., 
owned by L. H. Pierce. 

Also in front of lot 6, block 8, Kempt’s 
addition, on the west sid. of “Huron at., 
owned by O. L. Matthews, and that tke 
awners of gaid described lands be and 
they are hereby required to bulld the 
Same is accordatice with the specifica- 
tions on file in ‘the office of the city en- 
gineer on or before the 22nd day of 
May, 1921. 

That the superintendent of public 
works is authorized and directed to pro- 
ceed to construct such artificial stone 
walk in front of the above deacribed 
premises after the explration of said 
date, upon the failure of the owner or 
owners ‘of the parcels herein described 
to construct the same as hereby’ re- 
quired; ~ that the expense of con- 
structing same shall be paid out of 
the contingent fund, and the city asses- 
sors are hereby directed to assess the 
expenses of constructing the same 
against said described land as provided 
by section five of ordinance No. 28, of 
the revised ordinances of the city of 
Lansing and chaptér 17 of the city 
charter. 

The city clerk is directed to give due 
notice hereof by publication of a notion 
of this resolution for three successive 
days as provided by said ordinance No. 


city councll uf 


, Kempf's 
uron Blo 











Adopted by the following vote: 
Yeas—Ald, Avery, Britten, Clapham, 
Dymond Eddy,” Fowler, Howe, Klock, 
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April 5, 1921. = COUNCIL, PROCEEDINGS 


vo Leonard, Mair, Redfern, Sanders, Tra- Humphrey ...ccevecsvccasccgs OOUEE 
ao ger.—13. Butler Block Pharmacy, James ~" 
By = Nays—None, A, Humphrey ...... oS bee +t ome OS 
an Rouser Drug ab asaene James A. 
7 ORDINANCES. Humphrey ......- er 7.26 
% Butler Block Phar macy) —— A. ' 
Ald. Howe introduced an ordinance Humphrey ..ccenecese . . 16.00 
entitled “An ordinance regulating Rouser Drug Company, James ate 
all matters concerning or pertain- Humphrey «os cssc cee cusecebes ~ eee 
ing to the construction, aiteration, Health Department, James A. 
repairs or additions to remodeling, use Humphrey ....... ‘ wee §«©226.14 
or occupation of buildings parts of C. Fitzsimmons, et “al. a E. 
buildings and structures of every nature Wokert Wrv.cs eras eee 


} . whatsoever in the city of Lansing, Mich., 
providing for condemning and stopping 
the use thereof, wrecking of the same, 
and creating the offices of commissionvr 

“a of buildings and city eleetrician and re- 

3 pealing certain ordinances,”’ which was 

read a first and second time by its title 

and referred to the committee on ordi- 
nances, ee 


; SPECIAL, ORDER, 


Ai The following claima were allowed 
i, and referred to the city assessor to be 
spread upon the next general tax roll, 


Claimnant, , Endorser. Amt, 
William Clark, Jameg A. Hum- 
phrey ev e@eeeeenpeseeovree eee etwme Peeoen $126.60 


Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, Redfern, Sanders, Tra- 
ger.—18. 

Nays—None, 


GENERAL ORDER. 
Claims Allowed 


Claimant, Endorser. Amt. 
A. D. Donnelly, et al, H. Lee 
MISHCKOTE 2... .a ss ea at 21 


! R. W. Smith, et al., Ht. Lee Ban- 
BE ies a sik Cates cent SOT. UB 
' Bert Eckert, H. Lee ‘Bancroft. » 87.45 

Reo Service Station, L. Leg Ban- 
croft e@seeRPene et eneespee eevee ee 3.24 
Brigys Company, H. Lee Bancroft 1.78 


I, L, Dixon, Electric ‘Store, James 
Mm. PU ETGP ....cccacitcsce 7F:08 
Drs. Pinkham & Crissy, James A. 
loi A er oer 5.00 
Mich. Education Co., James A. 





Humphrey *oeee@svpenvenereteee eae rnease 3 & 65 
Norwich Pharmecal Co., J ames 
We, SOUTRGRIOY Ghewcsccctecesis 2.78 


Commercial Service, J ames A, 
Humphrey me @ eee seesenupteoevegea 10.75 
ey Merle E. Hopper, James A. Hum- 

DN s Siei ec eie ris ewe cvaees 87.08 
Cc. C. Young, James A. Humphrey 30.00 
American Laundry Co., Jamea A. 

Humphrey .......+. 30.23 
Lansing Creamery Co., I ames "A. 

Humphrey eee etagua eo @ oa 26.22 
Women’s Hospital Asa’n, James 

Mi. TAMMAPATEP wcities cccesse 18.868 
Cc. E. Stabler & Son, James A, 


H. Nearing, H. Lee Baneroft. &.48 
Michigan Supply Co., H. L.. Ban- 
= croft ao beosepeeae eevee evte es 167.62 
Charles J. Fox, C. J. Fox.. beeches. 20.08 
Dubois & Hughes, James A. Hum- 
ES be tba ede eee’ 5 G0 
Hawkes Tire & Rubber Co, ‘Jaren. 7 
Mm Humphrey .i.....%. i 9.92 
. Reo Motor Service Co., J ames 
Humphrey ..., were < 1.82 


F. Burgess, et al., 0. EB. Eckert 873.35 
H. G. Christman Go., O. E. — 
ee 6 ews oe ee Orcs . 126.60 


John Bray, O. E, Belt... 100.00 
Frederick Post Co., O. E. Eckert 22.40 
The Briggs Co., O. EB. Eckert.... 260.97 
Auto Electric Co., O. E. Eckert... 1.50 
August DePorter, O, E. Eckert.. 20.00 
Allen & DeKleine Co., 0. E. Eckert 838.60 
John Bray, O. E. Eckert........ 3.90 
August DePorter, O. E. Eckert... 10.00 
August DePorter, O. E. Eckert... 10.00 
W. F. Bohnet Electric Co., O. E. 
BOOMERS. | 6.cidwn it dun 2 ag ee ». 206.14 


Hoyt Woodman, O. E. Eckert.... 17.20 
Longstreet Lumber Co., O. E. 


a ee eee 23.56 
Duplex Sales Agency, O. E. Eck- 
eee ee » 19.30 


August DePorter, O. E. Eokert. 10.00 


August DePorter, O. EB. Eckert. 55-74 | 


John Bray, O. E. Eckert ........ 10.09 
Michigan Brass & Iron Works, 
©. Be BORGrt 3. uiw css <tee Oees 234.70 


August DePorter, O. E. Eckert... 10,00 
August DePorter, O. E. Eckert. 13.80 
Michigan Supply Co., O. E. Eck- 


BYCs Fo wks cn cv eat is ose eee 10.38 
Woman’s Hospital Age’n, Cc. T. 

ee en es 166,80 
A. G. Hilding, "C. T. Lord. 40,00 
Lansing Fuel & Gas Co., c. ‘T. 

[AMOR oc oan 41) 0% + tem oe 5 ony 9.45 
F. N. Rounsville, F. H. Pprestey.. 16 
Gregory, Mayer & Thom Co., F. 

; ao) ae ee a 3.50 


A. J. Edwards, F. “H, Presley -. 264,57 
Contractor Pub. Co., J, A. Parsons 6.00 
Doubleday-Hunt-Dolan Co., J. A. 
iS. oo) ne er ree ee ee - 61.22 
Gregory - Mayer ie Thom, a. a, 
[| eee osee 21,06 
Townsend & spheahenercem: 7 A. 


Parsons ........ enone 7.20 
Frieda A. Schneider, City ‘Treas. ie 
Frieda Schneider ..,....... oe. 262-..60 


William Clark, Alfred Seymour... 138.00 
Olie Gillson, Alfred Seymour.... 365.00 
A. C. Sack, et al., A. Winegar..1766.07 
George Toman, et al., A. Winegar 612.49 
i, Colortype Co., A. Wine- ; 


ie Hen eee sesensee 669.90 
awkes Tire & Rubber Co,, Ae 
WinekGr 1.7. ews. evens — 8.00 


American Laundry, A. Winegar. 2.47 
Central Welding Co., A. Winegar 2.80 
Dudley Paper Co., A. Winegar.. 28.00 
Dept. Pub. Works, A. Winegar.. $.29 
Elgin Street Sweeper Co. A. 
WiImegRr «5 bivsescu besescee Eine 


Lansing-Company, A. Winegar... 12.860 
Barker-Fowler Elec. oe A. 


IV TRORMPs © asic & ded weiss > sieges vid one 1.40 
International Chemical Co., » A. 
WATBWAP® si 5 heeas co or 


Lee F, Redmond, a Winegar... 226.00 
D. C. Hunter, A, Wlnegar...... 209.25 
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Rudolf Baannasch, A. Winegar.. 
Young Bros. & Daley, A. Wine- 

ee Aes g Goad Cate e ee bata $5 258 
Hoyt Woodman, A. Winegar.... 
M. C. R. R., A. Winegar........ 
F, N. Rouneville, A. Winegar... 
Michigan Erldge & Pipe Co., A. 

on a <6 ead hd eed do kd oe 
Norton Hardware Co., A, Wine- 

gar @eraseeaereeeaeoereoenanneeneeeves 
Dept. Pub. Works, A. Winegar.. 
Longstreet Lumber Co., A. Wine- 

DE, COG bang pdbe ess nc atag ee 
Mrs, M. Johnson, A. Winegar... 
Mich, Supply Co., A, Winegar.. 
Melvin E. Walker, A. Winegar.. 
Bludeau, Siebert & Gates, Frieda 

a NEAT 4.6 a ue wb ce becn tne 
Earl Nester, Alfred Seymour.... 
Ira H. Clark, J. A. Parsons..... 
St. Lawrence Hospital, James A. 


13.17 
14.60 
2.99 
«76 


é 


38.40 


§1.21 
59.06 


94.77 
2.46 
° 4.12 
8.00 


28.75 
128.50 
6.25 


April 5, 1921. 


Humphrey aes sspenpeapeaneeeenunewes 139.36 


A. 8, Perry, James A. Humphrey 5.00 
Milton Shaw, J. A. Humphrey... 20.00 
Quartermaster’s Dept., James A, 

A. Humphrey .....ccsecsccees 74.60 
Alva F, Watkins Co., James A, 

PEMIORDTOY fc, 6 vcind 4 rks bled 6.08 
Lansing Pure Ice Co., James A. 

et ae 6.30 
Lansing Fuel & Gas Co., C. T, 

Lord ee *e@teoeoeaetPeoeeoeeveeeeeeee 14.48 

Adopted by the following vote: 

Yeas—Aid,. Avery, Hritten, Clapham, 
Dymond, Hddy, Fowler, Howe, Klock, 


Leonard, Main, Redfern, Sanders, Trager 
-—138, 
Nays—None. 
Council adjourned, 
JUDSON A. PARSONS, 
City Clerk. 
City Clerk’s Office, April 6, 1921, 


\ 
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CITY COUNCIL 


OFFICIAL 





Proceedings April 7 and 11, 1921. 


Acting as a Board of Canvasscrs 
Thursday, April 7, .1921. 


The city council met as a board of 
canvassers by authority of section 20 of 
the city charter. 

Roll call. 

Present—Ald. Avery, Britten, Clap 
ham, Doughty, Dymond, Eddy, Fowler, 
Howe, Klock, Leonard, Main, Redfern, 
Trager.—13. 

Absent—Ald. Burgess, McClellan, San- 
ders,—$8. 

e 
By Ald. Fowler— 

That the clty council acting as 4a 
board of canvassers proceed to can+ass 
the results of the election held on April 
4, 1921, in the city of Lansing. 

Carried. 


CITY CANVASSERS’ RETURNS. 


The board of canvassers then prv- 
ceeded to canvasa the vote with the fol- 
lowing resulta: 


CITY CLERK. 


The whole number of votes given for 
the office of city olerk was 7,679 of 
which Judson A. Parsons recelved 7,672 
and several others received slx. 

Judson A. Parsons having recelved the 
largest number of votes cast, on motion 
of Ald. Doughty, he was declared duly 
elected to the office of city clerk by the 
following vote: 

Yeas—Aild, Avery, Clapham, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, Redfern, Trager.—12. 

Nays—None, 


CITY ASSESSOR. 


The whole number of votes cast for 
the office of clty assessor was 8,,313, of 
which 2,432 votes were given for Frank 
A. Stevens, 946 votes were given for Dd- 


Ya 


ward L. Daymude, 2,015 votes were 
Kiven for David E. Lord, and 2,920 wore. 
given for Ernest G. Dell. 

Ernest G. Dell having received the 
largest number of votes cast, on motion 
of Ald. Redfern, he was declared duly 
elected to the office of city assessor by 
the following vote: 


Yeas—Ald. Avery, Clapham, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, Redfern, Trager.—13. 

Nays—None. 


CONSTABLE. 


The whole number of vptes given for 
the office of constable was 17,944, of 
which 4,829 votes were given for Al- 
bert F. Witt and 3,615 votes were given 
for Frank N. Newman. | 


‘Albert F. Witt having -received theo 
largest number of votes cast, on motion 
of Ald, Leonard, he was declared duly 
elected to the office of constable by 
the following vote: 


Yeas—Ald. Avery, Clapham, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, Redfern, Trager.-—-12, 

Nays—None, 


ALDERMAN—1ST WARD. 


The whole number of votes giver for 
the office of alderman from the frst 
ward was 723, of which 188 votes were 
given for Chester E. Sandborn, 367 
votes were given for Homer 8. Fowler 
and 168 votes were given for Joseph 8. 
Briggs. 


Homer 8. Fowler having received the 
largest number of votes cast, on motion 
of Ald. Klock, he was declared duly 
elected by the following vote: 


Yease—Ald, Avery, Clapham, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, Redfern, Trager.—12, 

Naya—None, 


| 





. f 


. ALDERMAN—2ND WARD. 


- The whole number of votes given for 
the office of alderman from the second 
ward was 1,071, of which 645 votes wer3 
given for John H. Chapman and 426 
votes were given for John McClellan, 
John H. Chapman having received the 
larger number of votes cast, on motion 
of Ald. Avery, he was declared duly 
elected to the office of alderman fon 
the second ward by the following vote: 
Yeas—Ald. Avery, Clapham, Doughty, 
Dymond, Eddy, Fowler, Howe, Kiock, 
Leonard, Main, Redfern, Trager.—12. 
Nays—None. 


ALDERMAN—-2RD WARD. 


The whole number “of votes given for 
the office of alderman from the third 
ward was 1,578 of which 483 votes were 
given for George R. Eddy, 668 voies 
were given for Willlam H. McKale, and 
$20 votes were given for Russel] V. Hun- 
ter. 

William H. McKale, having received 
the largest number of votes cast, on 
motion of Ald, Eddy he was declared 
duly elected to the office of aldernian 
from the third ward by the following 
1 vote: 

Yeas—-Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, Redfern, Trager. 
—18, 

Nays—N one. . 


ALDERMAN—4TH WARD. 





The whole number of votes given for 
the office of alderman from the fourth 
Ward was 1,822, of which 776 votes wcre 
given for Edward L. Heeb, 774 votes 
were given for Arthur H. Leonard, and 
272 votes were given for John M. Man- 
nings. 

+ _ Edward L. Heeb having received the 
largest number of votes cast, on motion 
of Ald. Leonard he was declared duly 
eleoted to the office of alderman from 
the fourth ward by the following vote: 

F- Yeas—Aid. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, Redfern, Trager. 
re, 8. 


Naya—None. 
ALDERMAN—5TH WARD. 


The whole number of votes cast for 
the office of alderman from the fifth 
ward was 1,378, of which 465 votes were 

. given for Alfred H. Doughty, 84 votes 
“were given for Robert Silky, 178 votes 
were given for James Brown, and 653 
yotes were given for Samuel H. Watley. 

Samuel H. Watley having received the 
largest number of votes cast, on motifon 
of Ald. Doughty, he was declar3ad duly 
elected to the office of alderman from 
the fifth ward by the following vote: 

‘ Yeas—-Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy. Fowler, Howe. 
Klock, Leonard, Main, Redfern, Trager. 
—] 


Nays—None. 
ALDERMAN—tTH WARD. 


The whole number of votes given for 
the office of Alderman from the aixth 
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ward was 1,417, of which 464 votes were 
given in favor of Fred A. Swerles, 783 
yates were given in favor of Elmer 
Clapham, and 170 votes were given in 
favor of Norton B, Gregory. 


Elmer Clapham having received the 
largest number of votes cast, on motion 
of Ald. Dymond he was declared duly 
elected to the office of Alderman from 
the sixth ward by the following vote: 

Yeas—Ald, Avery,. Britten, Clapham, 

. Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, Redfern, Trager. 


Nays#—None, 
ALDERMAN—7TH WARD. 


The whole number of votes given for 
the office of Alderman from the seventh 
ward was 802 of which 541 votes were 
given in favor of Max A. Templeton and 
261 votes were given in favor of Henry 
Cc. Terry. 

Max Templeton having received the 
larger number of votes cast, on motion 
of Ald. Redfern he was declared duly 
elected to the office of alderman from 
the seventh ward by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
ic a Leonard, Main, Redfern, Trager. 

Nays—None, 


ALDERMAN—8TH WARD. 


The whole number of votes given for 
the office of alderman from the eizhth 
ward was 440, of which 297 votes were 
given in favor of Arthur H. Phillivs,, 
and 143 votes were given for Llewellyn 
E. Sanders. 


Arthur H. Phillips having received the 
larger mumber of votes cast, on mution 
of Ald. Main he was declared duly 
elected to the office of alderman from 
the eighth ward by the following vote: 


Yeas—Ald. Avery, Britten, Clapham, 
‘Doughty, Dymond, Eddy, Fowler, Howe, 
ele Leonard, Main, Redfern, Trager, 

Nays—None. 


MEMBER OF THE BOARD OF EDU- 
CATION, 


The votea for members of the board 
of education were given fs follows: 
Christian Breisch received 782 votes. 
Clarence C. Carlton received 768 votes. 
Myron A. Chapin received 821 ‘votes. 
Harry A. Hase received 967 voter. 
Robert R. Miller received 689 votes. 
Emily D, Mills received 870 voter. 
Fred L. Radford received 798 votes. 
Philip J. Baker received 773 votes. 
Charles Baughman received 699 votes. 
Harry A. Hage and Emily D. Mills be- 
ing the two persons receiving the hnixzh- 
est number of votes, on motion of Ald. 
Doughty, they were declared = duly 
elected to the office of member of the 
board of education for the term of six 
years by the following vote: 


Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, haay, Fowler, Howe, 
ies Leonard, Main, Redfern, Trager. 
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Myron A. Chapin and Fred L. Radford 
being the two persons receiving the next 
highest number of votes cast, on tmo 
tion of Ald. Eddy, they were declared 
duly elected to the office of member of 
the board of education for the term of 
four years by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 

Redfern, Trager. 


Nays—None. 


Clarence C. Carlton _and Philip J. 
Baker being the two persons who re- 
ceived the next highest number of votes 
cast, on motion of Ald, Clapham, they 
were declared duly elected to the office 
of member of the board of education for 
the term of two years by the following 
vote: 


Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Hddy, Fowler, Howe, 
Kiock, Leonard, Main, Redfern, Trager. 
—13, 


Naysa—N one, 


FIRE STATION BONDS. 

The whole number of votes caat for 
the proposition of issuing fire station 
and equipment bonds in the sum of 
$125,000 waa 9,111 of which 6,359 were 
given in favor of sald band issue and 
3,762 votes were given against said bond 
issue. 

The proposition of issuing fire station 
bonds in the sum of $125,000 having 
failed to receive three-fifths of all the 
votes cast, on motion of Ajd. Dymond, 
it was declared defeated by the follow- 
ing vote: 


Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
"Ya Leonard, Main, Redfern, Trager. 


Nays—None. 
BRIDGE BONDS. 


The whole number of votes cast on 
the proposition of issuing bridge bonda 
fin the sum of $300,000 waa 8,979 of 
which 65,818 votes were given in favor 
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of said bond issue and 3,161 votes were 
Biven against said bond issue. 

The proposition of issuing bridge bonds 
in the sum of $300,000 having received 
three-fifths of all the votes cast, on mo- 
tien of Ald. Doughty, lt was declared 
carried by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, Redfern, Trager. 


Nays—None, 
PAVING BONDS. 
The whole number of votes cast on 


the proposition of issuing paving yonds 
in the sum of $300,000 was 9,309 of 


- which 6,787 were given in favor of said 


bond issue and 2,522 were given against 
said bond issue. 

The proposition of issuing paving 
bonds in the sum of $300,000 having re- 
ceived three-fiftha of all the votes cast, 
on motion of Ald. Britten, it was de- 
a a duly carried by the following 
vote: . 

Yeas—Ald. Avery, Britten, Ciapham, 
Doughty, Dymond, Eddy, Fowler, Hows, 
Kiock, Leonard, Main, Redfern, Trager. 


. 


Naysa—None. 
SEWER BONDS. 


The whole number of votes cagit on 
the proposition of issuing sewer bonds in 
the sum of $200,000 was 9,093 of which 
6,667 votes were given in favor of said 
bond issue, and 8,436 were given against 
said bond issue. vz 


The proposition of issuing sewer bonds — 


in the sum of $200,000 having received 
three-fifths of all the votes cast, on mo- 
tion of Ald. Leonard it was declared 
duly carried by the following votes 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Kiock, Leonard, Main, Redfern, Trager. 
—-138, 

Naysa—N one. 


Board of canvassers adjourned. 
Lansing, Mich., April 7, 1921. 


J. A. PARSONS, City Clerk. 


Pa ’ 
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Proceedings April 11, 1921. 


~~ 


City Council Rooma, 
Lansing, April 11, 1921. 

The city council met in regular ses- 
sion and was called to order by mayor 
B, A. Kyes. 

Roll call: , 
Present—Ald. Avery, Sritten, Bur- 
gess, Clapham, Doughty, Dymond, Eddy, 


Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders, Trager.— 
16, 


" Nays—None. 
The record of the previous sessions 
was approved as printed. 


PETITIONS AND COMMUNICATIONS. 


A commurication was received from 
the Gifford Engine company in -which 
it states that it was not aware that the 
petition for paving Pennsylvania ave. 
south provided for making it a bouie- 
vard, and protesting against that fea- 
ture of the pavement inasmuch as they 
are opposed to widening the avenue. 

Referred to the committee on streets. 

Isaac Russell applied for license to 
conduct a refreshment wagon at thy 
N. E. corner of Ottawa st. and Wash- 
ington ave.. as heretofore upon payment 
of the fee required by city ordinance and 
filling of bond to be approved by the 
council. 

On motion of Ald. Avery the matter 
was referred to the chief of police, 


Arthur P. Rogers applied for the posi- 
tion of city sealer of weights and measr- 
ures. 

On motion of Ald. Howe the same was 
referred to the mayor. 


A petition was received to grade 
alleys {n block 2) Park Place addition. 
Referred to the committee on streets. 


EB. E. Dawson applied for license to 
conduct a public dance hall at 3174 WN. 


Washington ave., Maccabee haii, far ona 
month, 

Referred to committee on bonds and 
contracts. 


Chas. A. Clark’s plat of Kussmau! sub. 
of a part of the N. E, 3 of the N. EB. 
of section $ T. 4, R. 2 weat city of Lan- 
sing, was presented to the council for 
acceptance, 

Referred to the committee on streeta. 


A petition was received for paving 
Pennsylvania ave. from Main to Cedar 
st. as a street, not as a boulevard, and 
assess the cost jn five equal annual pay- 
ments. Street car tracks to be lald in 
center of street. 

Referred to committee on streets. 


Frank C. Henry applied for permit to 
place tile in the driveway at 1212 W. 
Main at 

Referred to committee on streets. 


A petition. was received to construct 
curb and gutter on Vermont ave. from 
Franklin ave. to North street. 

Referred to committee on atreets. 


A petition was received to sprinkle 
Shepherd st. from Elizabeth st. to P. M. 
tracks. 

Referred to committee on streets. 

Resignation of C. H. Newsom as & 
member of the cemetery and park board 
was received. 

Received and placed on file. 


APPEALS. 


This being the time set for herring 
any suggestions, changes or objectiuns 
that may be made by the parties intr- 
ested in the proposed conatruction of 
sewer in Orchard st from 182 ft. enst 
of Pennsylvania ave to east end of Or- 
chard at. 


ti 
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No objections being filed the same waa No. B-460. 
eg satisfactory to parties inter- Pine street, St. Joseph street to Isaac 
ested. . street. 

This being the time set for hearing Cost of intersections...... $1,636.15 

any suggestions, changes or objections 20.% of remainder ........ 2,900.87 


that may be made by the parties in- 
terested the proposed construction 
of sewer in Glenn at. from 43 ft, «ast 
of Linwood st. to west end.of street. 

No objections being filed the same 
was considered satisfactory to parties 
interested. 


REPORTS OF CITY OFFICERS. 


The report of the city treasurer for 
the month of March, 192f; was received 
and referred to the committee oun 
auditing. 


To the honorable mayor and city council 
of the city of Lansing: 

any, ta pig submit herewith plang, 
specifications and an estimate of cost 
for paving and repaving Michigan ave. 
from the M. Cc, R. R. to old city limits. 


Estimated cost ......$229,000.00 
To be paid by Street 
Rallway Co. .... 96,700.00 
For paving in accordance with their 
franchise. 
To be paid by property 
benefited @eoeouvuaeaees . $44,100.00 
To be paid by city at 
large e@eeecCueptrenwaesvee ts $8,200.00 
Reapectfully submitted, 
O. B, ECKERT, 
City Engineer. 
Received and placed on file. 


To the Honorable Mayor and City 
Council of the city of Lansing, 
Gentlemen: 

Herewith Is a report of the actual 
cost of paving the following streets, viz: 
No. B-203 

N. Pennsylvania ave., 
to Saginaw at. 

Cost of intersections......$3 8,044.31 

33 1-3% of remainder..... 9,074.12 


Michigan ave. 





To be paid by the city.,..$17,118.43 
To be assessed to property 


benefited .....cseceeeeee 18,148.23 
Totat cost ....cseec. o $36,268.68 
No, B-361, 


Barnes avenue, Washington avenue to 
Beal avenue. 

Cost of intersections .....§$13,620.76 

20% of remainder ........ 5,846.31 





To be paid by the city ....$19,466.06 
To be assessed to property 
benefited es@ovoetoeueanere vase 23,381.24 


| eigenen 


Total cost ......-cee0s+ $42,827.30 


No. B-367. 
Hill street, Michigan avenue to Pros- 
pect street. 


Cost of intersections ...... $178.08 
20% of remainder ........ 1,057.07 


To be paid by the city .... $1,235.15 
To be assessed to property 
Benefited 4,228.29 


eeeaeve¢weoveoneawe 


Total cost euteeoeoeoen ene $5,463.44 





To be paid by the city .... $4,537.02 
To be assessed to property 
benefited ase #8 - eet@eoeeaoene 11,603.47 


vos go $16,140.49 





Total cost ...sccees 
No. B-368. 
Saginaw street, Washington avenue to 
Grand river. 
Cost of intersections..,.... $1,321.60 
20% of remainder ........ 1,624.67 
To be paid by the city .... $2,946.27 
To be assessed to property ’ 





benefited eeecoteoeveeeeeaeod 6,498.66 
Total cost ....cceccceres $9,444.93 
No. B-368. 
Isaac atreet, Walnut street to Division 
street. f 
Cost of intersections ..... $4,392.40° 
20% of remainder ........ 2,398.65 
To be paid by the city .... $6,791.06 
To be assessed to property ‘ 
benefited ......c0-cc00+. 9,594.60 
Total cost eeeeetepeeeeoe te . $16,386.65 


Respectfully submitted, 
Oo. E. ECKERT, 
City Engineer. 
Received and placed on file. 


To the Honorable Mayor and City Coun- 
cil of the City of Lansing: 
Gentlemen: 

I herewith present you with the fol- 
lowing list of private sewer connections 
installed on paving jobs during the sea- 
son of 1920. 

Respectfully submitted, 
oO. BE. ECKERT, 
City Hngineer. 
By Aid. Leonard— 

That the list of private sewer connec- 
tions installed on paving jobs during the 
season of 1920 be referred to the city 
assessors for assesament. 

Carried. 


HOLMES STREET PAVING. 
No. B-364 
Cc. J. Davia— 
Commencing 3 rods s and 10 
rods e of center section 16, a 


18 rods, w 8 rods, s 4 rods, 

e 24 rods, n 22 rods, w 16 roda, a 

to place of beginning. “ 

One’ connection ......cese.es- $23 00 
Geo. O. Tooley— 

Commencing 287 feet s of 3g e 

corner of Michigan avenue 

and Holmes street, 30 feet, e 

8 rods, n 30 feet, w 8 roda. 

One connection ......ese--0-- $233 20 
Frank Dunn-— 

Commencing 236 feet s of 5s @ 

corner of Michigan avenue 

and Holmes street, s 31 feet, 

e 8 rods, n 31 feet, w 8 rods. 

One connection .......0+00+ $23 00 























































































rods of lot 1, block 63, City of 
Lansing. 
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J. Marklewltz and Wife— One Connection .....ccsacseese $37 00 
Commencing 203 1-4 feet s of Mrs. Mary M. Bancroft— 
g e corner of Michigan avenue W 2 rods of a 7 1-2 rods of lot 
and Holmes atreet, s 32 3-4 1, block 563, City of nsing. 
feet, e 8 rods, n 32 3-4 feet, 1-2 expense of one connection $13 00 
w 8 rods. E. J. Lewle-— 
One connection ............+. $23 00 E 2 rods of w 4 rods of 8 7 1-2 
BB. G. Spencer— rods of lot 1, block 63, City of 
Commencing 170 1-4 feet a of Lanalng. , 
gs e corner of Michigan avenue 1-2 expense of one connection $13 50 
and Holmes street, s 33 feet 
e 8 rods, n 33 feet, w 8 rods. Ye rr i 
One connection .......se60+++ $23 00 
Bruce Satterla— BARNES AVENUE PAVING. 
Commeing 137 1-4 feet s.of s ¢ No. B-361 
corner of Michigan ave, and ; 
Holmes street, s 33 feet, e 8 George F. Carae and Wife-— 
ae B22 feet, w 2 rods. S 68 3-4 feet of lote 6 and 7, 
>» @me connection ..........6.... 33 00 block 4, Park Place Addition. 
Jerry Springsteen Two connections $100 00 
Commencing 99 1-3 feet s of 4 
8 e corner of Michigan avenue John Caldwell and Wife— 
and Holmes street, s 37 1-2 Lot 8, block 4, Park Place Ad- 
feet, e 8 rods, n 37 1-2 feet, dition. ; 
w 8 rods. ae a wide. cele, “SRD 
reen, Gamaention Wet Cee fae ok W 44 feet of n 112 8-4 feet of 
Lots 1 and 2, Excelsior tana lot 5, block 14, Park Place 
Two connections ..... castacs Oe OO One connection jj..-sssesreee $14 00 
D. B. Tyter— Leo A. Cone and Wife— 
Lot 3, Excelsior Land Com- S 68 3-4 feet of lot 56 and s 
pany. 68 3-4 feet of w 22 feet of lot 
One connection ......... coves’ Bae $0 6, block 6, Park Place Addi- 
Sie tion, 
Ee tale cascecscoscccccccse SEO OD One connection ..csccscaceess $50 09 
Clare Warner— 
PINE STREET PAVING. -W 44 feet of lot 7, block 6, 
No, B-450 Park Place Addition. 
Chas. F. Staley— One connection .....+.ceces0. $50 00 
N. 3 rods of lot 6, block 167, 
City of Lansing. J. H. Moores Estate— 
’ ' One connection ............. . $23 00 EH 22 feet of s 68 3-4 feet of 
Harvey O. Raiche and Wite— lot 9 and s 68 3-4 feet of lot 
S 5 rode of lot 6, block 180, ~ block 7, Park Place Addi- 
City of LAnsing. on. 
Two connections ............. $20 00> One connection .......++...+. $60 00 
Mrs. Mary McCree— W 44 feet of so 68 3-4 feet of 
Lot 5, block 184, City of Lan- lot 9, block 7, Park Place Ad- 
sing. . dition. 
One conneetion ............. $14, 00 One connectlon ....cseverenes $50 00 
John Loaspinuso and Wite— 4 Anna H. Craig— 
645 1-2 feet of lot 1 and N 112 1-2 feet of lot 1, block 
646 1-2 feet of e 1-4 of lot 2, 12, Park Place Addition. 
block 181, City of Lansing. One Connection ..sseaceseeeee $14 00 
GCne connection ..........55--6 $32 00 ——— 
: Total for Barnes avenue.... $378 00 
ME, ingles 64s ccliieccccccsgece MAK OO 
MAIN STREET PAVING. 
SAGINAW STREET PAVING. No, B-363 
No, B-358 A. Schweigert— 
Washington Avenue to Grand River Lot 22, Excelsior Land Com- 
pany. 
I. J. and Lottie A. Decker— One connection .......ce.c.0+ $25 00 
W 1-2 of e 1-2 of lot 1 and Estella Z. Philo— 
“w 3 rods of e 8 rods of n 1-2 Lot 141, Excelsior Land Com- 
of lot 2, block 65, City of Lan- pany. 
sing. One connection ..,..cseereees $25 00 
One connection ....... eee $14 00 J. H. Gibson— 
Cc. L. VanDeusen and Wife— Lot 142 Excelsior Land Com- 
E. 60 feet of w 192 feet of s pany. 
7 1-2 rods of tot 1, block 53, One connection ...cpeseeseess $25 00 
City of Lansing. Clyde Hovey— 
One connection ......00..... $27 00 Lot 261 Excelsior Land Com- 
FF, G. Ziegler— pany. 
B 4 rods of w 8 ods of s 71-4 One connection eee eaeeresreeee $25 00 


Total for Main Street...... $100 00 
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“MILL STREET 


Prospect A Michigan Ave. 


B-367 


F. B. McKibbin— 
“WwW 1-2 of @ 24 8-4 feet of lot 
10 and w 1-2 of n 20 1-4 feet 
of lot 11;,block 6, Green Oak 
Addition. 

One connection ,... .» 


R. L. Alohin— 
W 1-2 of n 2 1-p rods of lot 
10, block 6, Green Oak Addi- 
tion. 

One connection sue eh. jel Meets Suess 

Mary Raymond— 

S 2 1-2 roda of tot 9, block 6, 
Green Oak Addition, 
One connection... . 

Mary E. Frantz— 

S 2 1-2 rods of n 3 1-28 rods of 
lot 9, block 6, Green Oak Ad- 
dition. 

One connection . . . « «seer 

Mary E. Phillips— 

W 1-2 of s 1-2 of lot 8 and n 
1 rod of w 1-2 of lot 9, block 
6, Green Oak Addition. 

One conneotion . 


e@nee 


a@eetvenrv 


* e . eeteteos 


> 


IOGtae®. «ow 6 Oe 
MICHIGAN 


P. M. R. R.— 

Commencing on south tine of 

Michigan Ave. 44 feet e of 

line of sec. 16, e 8 rods 8, 17 

rods, w 8 rods. n to place 0 of 

beginning. 

Six connections at $20.00.... 
M. Cc. RR 

Comnienqthg at n w corner of 

Michigan Ave. and Hosmer at. 

w 433.92 feet, n 58 roda 19 3-4 

L, e 483.92 feet, s 58 rods 19 

3-4 L, 

One 10-inch conne®@tion .. .. 
Cc. W. Root— 

N 94 feet of lot 2, block 6, 

Green Oak Addition. 

Two connectiong . . . wreeene 
J. M. Skinner— 

N 5 rods of lot 1, block 8, 

Green Oak Addition. 

Two connections... 
H. P, Hoag— 

Lot 4, block 5, Green Oak Ad-~ 

dition. 

Two connectiong . . . esseens 
Caroline S. Palen— 

~§ 2 roda of lot 3 and e 12 feet 

of n 7 rods of lot 8, block 6 of 

Green Oak Addition, 

One connection .. . 
A. E. Andrews— 

Lots 1 and 2, block 6, Green 

Oak Addition, 

Two connections . . 
F. H. Hastings—~ 

N 116 feet of lot 6, block 4, 

Green Osk Addition. 

One connection . . 2. « saeses 
A. G. Bishop— 

Lot 4, block 4, Green Oak Ad- 

dition. 

Two connertion® . . 4. eeceee 
HWernley & Hicks— 

T.nt 9, block 4, Green = Ad- 

dition. 


¢eth®eeneeetea 


AVENUE 


a m@eeece 


* ae@ene® 


. aneve 


$25 


$25 


$26 


ee 


. $125 


bila 


00 


on 


00 


00 


00 
00 


$120 00 


$20 


$40 


340 


$40 


$20 


$40 


$20 


$40 


00 


00 


00 


00 


00 


00 


00 


00 


= 


wo connections ... 
moe. Ferguson+— 
N 82 feet of lot 1 and n 110 
feet of e 30 feet of lot 2 and n 
125 feet of w 36 feet of lot 2, 
block 4, Green Oak Addition. 
Two connections . . 
N 1-3_,of lot 3 and e 1-3 of lot 
4, block 3, Green Oak Addi- 
tion. 
One conuection . . . « seeses 
F. L. Young— 
N 1838 feet of lot 1, block 3, 
Green Oak Addition. 
Two connections at $14.00.... 
Paragon Oil Co.— 
W 44 feet of s 97 feet of lot 1, 
block 1, Jerome Addition. 
One connection... . 


@etaeen 6 


eeetoesr 


Flora Johnson— 


' @B 1-3 of s 4-5 of lot 1 and w 
1-3 of 9 4-6 of lot 2, block 1, 
Jerome’s Addition. . 
One connection... . 

Amos Button— 

E 2-3 of s 4-5 of lot 2, block 

1, Jerome Addition, - 

One connection . . 2. « «seease 
Mary Wood— 

Lot 3. block 1, Jerome Addi- 

tion, 

Two connections at $45.00.... 
D. A. Wrigkt-—— 

Lot 4, block 1, Jerome Addi- 

tion. 

Two connections . 
E. W. Lowe— 

§ 86 feet of lot 6, block 1, 
Jerome Addition. 

One connection .... 
F. M. Loftus— 

S 96.8 feet of Iot 1, block 2, 

Jerome Addition. 

One connection . oe 
Fred Simpson and wife— 
\ W 1-2 of lot 2, block 2, Jer- 

ome Addition, 

One connection . . . 2 eaeees 
Kramer [Iron .& Metal Co.— 

E 1-2 of lot 2, block 2, Jer- 

ome Addition. 

One connection . 
J. W. Page— 

W 1-2 of lot 3, block 2, Jer- 

ome Addition. 

One connection . .. ssrrcnee 
D. B. Taylor— 

E 1-2 of lot 3, block 2, Jer- 

“ome Addition. 

One connection . . . «+. 
a: F, Luger and wife— 
W 40 feet of s 7 rods of lot 4, 
block 2, Jerome Additlon. 
One connection . 
Walter - Perry— 

E 26 feet of s 6 rods of lot 4 
and w 14 feet of s 75 feet of 
lot 16, block 2, Jerome ' Ad- 
dition. 

One connection ... . 


Hanks Bros.— 
W 36 feet of e 52 feet of s 5 
roda of lot 5, block 2, Jer- 
ome Addition. 
One commectIoOn . . « eeevnens 


J. P. Fillingham— 
Commencing 6 rods 7 3-4 feet 
e of ne corner of Michigan 
Ave. and Pennsylvania ave. n 
7 rods, e 60 feet, s 7-rods, w 


eaeeeeae 


eroedance 


aecsenve 


ovage® 


ewes 


» $45 





$40 00 


3400000 


$14 00 


$28 00 


$45 00 ' 


$45 00 a 


$45 00 : Ge 
$90 00 
$90 00 
00 
00 , 
f ¢ 

, 
00 


$45 00 >. 4 


$45 


00 


00 y 





a 
aie 


50 feet in section 15 and 
Commencing on n line of Migh- 
igan ave. 9 1-2 rods e of 
Pennsylvania ave., n 7 rods, w 
1-2 rod, n 8 rods, e 4 rods, 8 
10 rods, w 3 1-2 rods in sec- 
tion 165. 

Three connections... 

¢: A. Clark— 

Commencing on n iine of 
Michigan ave. 13.2 rods e of 
Pennsylvania ave. n 13 rods, 
e 4 rods, s 13 rods, W 4 rods 
on section 16. 

One connection . . . . essen 


Carl P. Haag— 


@eeasee 


Lot 18, Downer’s Sunnyside 
Addition. 
Two connections . . . . sce 


J. T. Watkins— 
Lot 15 Downes'’s Sunnyside 
Addition. 
Two connections ..... «-» 


Hardy Bros.— 

Lot 4, block 1, Ingersoll’s Ad- 

dition. 

One connection . . . 1 seaeee 
Fred Szepanek— 
‘ Commencing on on line of 

Michigan ave. 10 rods, 17 1-2 

L e of n and 8 1-4 line of sec- 

tion 15, n 11 rods, e 3 rods 

202, s 11 rods, w 8 rods 20 L 

to place of beginning. 

One connection .. . gn. 


W. C. Nickols and wife— 
Commencing on n MHne of 
Michigan ave. 14 1-2 rods e of 
center 1-4 line of section 165, 
n 10 rods, e 31.35, s 10 rods, 
w $1.35 on section 15. 

One connection . . 2. 2 seeves 

Fred Thomas— 

Lot 8, blocie 2, Gansley’s Ad- 
dition. 
One connection . . 2. sees 

Bertha Thoman— 

Lot 4, block 2, Gansley’s Ad- 
dition, ~ 


One connection . . 2. weueee 
Fanny Haynes— 
Lot 7, block 4, Rumsey’s 


Michigan ave. Addition. 
Two connections , . . ..ere-e 
E. Hurd EHatate— 


Lot 8 block 5, Rumsey’s 

Michigan ave. Addition. 

One connection . . . . cee, ‘ 
W. Rt Oxendalte— 

Lot 7, block 5, Rumsey’s 

Michigan ave. Addition. 

One connection . . . . sssaee 


Fanny R. Haynes— 
Lot 5 and e 1-2 of lot 6, block 


6, Rumsey’s Michigan ave. 
Addition. 

Two connections . . . . wes. 
R. A. Bailey— 

Commencing on n tine of 


Michigan ave. 284 1-4 feet n of 
Regent st., n 20 rods, w 104 
3-4 feet, s 20 rods, e 104 3-4 
feet, s.20 rods, e 104 3-4 feet. 
One connection... . 
A. J. Hall— 

Commencing 231 3-8 feet w 
of Horton ave. on n line of 
Michigan ave., n 165 feet, w 
52 8-8 feet, s 165 feet, e 52 3-8 
feet in section 15. ° 
One connection... . 


ang oe 
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Cc. J. Davis— 
Commencing 8 rods s and 10 
rods e of center section 15, s 
18 rods, w 8 rode, s 4 rods, 


e 24 rods, n 22 rods, w 16 2 
om rods. F 
Two connections at $14.00.,.. $28 00 
M, A. Chapin-—— 
Lot 6 and w 1 rod of jtot~6, 
block 1, Green Oak Addition, 
One connection . . . « esssee $14 00 


Soe ee 


Total ..... . «$2,104 00 


‘To the Honorable Mayor and City Coun- 

cil: é 
Gentlemen: 

Complying with your request of recent 
date, I submit herewith an estimate on 
the value of the city hall. 

I find that the dimensions of the buifld- 
Mg are 160 feet by 986 feet less court 
which is 38 feet by 42 feet and that it 
contains 781,044 cubic feet, and after 
conferring with Mr. Bowd and ascer- 
taining what the State Building cost ner 
cubic foot, we arrived at a cost of the 
city hall at 465¢e per cubic foot, which 
would make my appraisal amount to 
$361,489.80. 

Respectfully submitted, 
GEO, HAGAMIBER, 


Received and placed on file. 


To the Honorable Mayor and City Coun- 
eil: - 
Gentlemen: 

Referring to the appraisal of $351,- 
469.80 on city hall, made by Mr. Haga- 
mier and report to the council on this 
date I submit herewith the following 
recommendations: - 

First, that the council take as a basis 
the reproduction value—$350,000 and de- 
duct therefrom 20% for depreciation or 
$70,200, leaving sound value today of 
$280,800.00. 

Second, that the evuncit take out in- 
surance on this amount with a 70% 
co-{nsurance clause giving us protection 
up to $197,000.00, for the reason that in 
event of fire, we would, in all probabil- 
ity, save at least 30% of the .building’s 
value. 

Third, that the council piace an 
amount in the 1931-22 budget to take 
care of the premium for three years 
and, then each succeeding year it will 
only be necessary to include one-third 
the cost of the premium, by cancelling 
all policies, taking rebate and re-writ- 
ing them each year for 38-year terms, 
thereby distributing the expense equally 


“each year. 


The cost of insurance as outlined 
above will be $1,812.40 for three years, or 
$604.13 per year. 

Regarding insurance on contents 
would advise that we place $20,000 on 
same with an 80% oco-insurance clapse 
which will cost $327.25 for three years 
or $109.08 per year and take care of the 
cost in the budget in the same manner 
as the insurance on the building. 

If you authorize this insurance on con- 
tents, I propose to set up from our gen- 
eral inventories, separate § inventori-# 
showing value of ledgers, books of rec- 
ord and add to this value the cost of 
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Was referred the petition aaking 
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compiling new records, ‘together with 


adding machines, typewriters, calculat- 


ing machines, office furniture, etc.; take 


sworn statements from the heads of the 
various departments asa to the accuracy 
of their respective inventories, place 
them in the vauit, so that in the event 
of fire, we may produce documents to 


- show our loss and which insurance com- 


panies will accept as a baais for settle- 
ment. : 
Respectfully submitted, 
¥F, H. PRESLEY, 
Comptroller. 
Received and placed on file. 


REPORT OF COMMITTEES. 


The committee on streets ta. whom 
was referred the petition for curb and 
gutter on Seymour avenue, from North 
street to the bridge over Grand: river, 
and aleo to widen the pavement which 
the county proposes to conatruct in said 
street an extra five feet on each pide of 
said Seymour avenue and assess the cost 
in five equal annual payments, begs 
leave to report ap follows: 

We recommend that the request be 
granted. 

W. T. BRITTEN, 

¥. W. REDFERN, 

Oo. C. HOWE, 
; Committee on Streets. 
Received and placed on file. i 


The committee on streets to whom 
was referred the petition to pave Ionia 
street frdém Butler Blvd. to Logan street 
begs leave to report as follows: 

We recommend that the. request be 
granted, 

WwW. T. BRITTEN, 

¥F. W. REDFERN, 

0. C HOWR, 
Committee on Streeta. 


- Received and placed on fle. 


The committee on streets to whom 
that 
Sunset avenue from Warner street to 
Grand river be graded and graveled, 


_bega leave to report as follows: 


We recommend that the request be 
Sranted. : 
W. T. BRITTEN,’ 

F. W. REDFERN, 

0. C. HOWR, 
Committee on Streets. 

Received and placed on file. 


The committe on city affairs to whom 
was referred the protest against the 
building of garages on the north side 
of Cottage avenue begs leave to report 
as follows: 

That the city is powerless to do any- 
thing in‘the matter. 

JOHN McCLELLAN, 
L Cc, H. BURGBSSS, 
BE. S. AVERY, 
Committee on City Affairs. 
By Ald. McOClellan— 

That report of the committee be 

adopted. Carried, s 


The cammittee on city affairs to whom 
was referrbd the claim of Fred Lutz for 
$5.00 on account of accident to his car, 
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begs leave to report as follows: 
We recommend that the bill be al- 


lowed, 
JOHN McCLELLAN, 
Cc. H. BURGESS, q 
BE. 8. AVERY, 
Committ¢se on City Affairs. 
By Ald. MecClellan—~ 
That the report of the committee be 
adopted, Carried. 


j 


The committee on ordinances to whom 
‘was referred an ordinance § entitled 
“An Ordinance regulating all matters 
concerning or pertaining to the con- 
struction, alteration, repairs or addl- 
tiong to, remodeling, use or occupation 
of buildings and structures of every 
nature whatsoever in the city of Lan- 
sing, Michigan; providing for condemn- 
ing and stopping the use thereof, wreck- 
ing the same, and creating the offices of 
Commissioner of Buildings and City 
Electrician, and repealing certain ordi- 
Nances, begs leave to report as follows: 

We recommend that the ordinance be 
passed. 

JOHN McCLELLAN, 
A. E. DYMOND, ’ 
Oo. C. HOWE, 
: Committee on Ordinances. 

Received and placed on file. 

Ald McClellan moved—that when we 
adjourn it be to next Friday evening at 
7:30 o'clock—and take into consideration 
the Building Code ordinance. Carried. 


The committe on sewers to whom was 
referred the petition to construct a 
sewer in Clemens avenue from manhole 
at corner of S. Clemens avenue and 
Marcus street to south 250 feet, begs 
leave to report aa follows: 

We recommend that the petition be 


granted. 
A. H. LEONARD, 
H. S FOWLER, 
ELMER CLAPHAM, 
; Committee on Sewers. 
By Ald. Leonard— 3 
That report of the 
adopted. Carried. 


committee be 


The committee on streets to wham was 
referred the petition to extend Howe sat., 
begs leave to report ‘as follows: 

We recommend that the request be 
granted. 

W. T. BRITTEN, 
F, W. REDFERN, 
Oo. Cc HOWE, 
Committee on Streets 
By Ald. Britten— 

That report of the 

adopted. Carried. 


committee “be 


The committee on streets to whom 
was referred the’ request of‘ R. H. Scott 
for permission to close Ann street in 
such a way as to prevent dumping on 
his property south of Robert street as 
well as on the Board of Education prop- 
erty, begs leave to report’ aa- follows: 

We recommend that request he 
granted, 
w T, BRITTEN, 

F. W. REDFERN, 
oO. C. HOWE, 
Committee on Streets, 
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By Ald Britten— 
That the report of the committee be 
adopted. Carried. 


The committee on streets: to whom 
was referred the communication from 
the Rikerd Lumber Co. asking that they 
be given permission to lay a side track 
across Franklin avenue to enter the 
property on the south side of Franklin 
avenue, begs leave to report as follows: 

We recommend that permission be 
granted. 

W. T. BRITTEN, 
F, W. REDFERN, . 
oO. C. HOWE, 
Committee on Streets 
By Ald Britten— 

That report of the 

adopted. Carried. 


committee be 


The committee on streets to whom 
was referred the petition for curb and 
gutter in Elvin Court, begs leave to re- 
port as follows: 

The petition calls for three annual 
Payments which cannot be done without 
a bond issue. 

W. T, BRITTEN, 
F, W. REDFERN, 
oO. C. HOWE, 
Committee on Streets. 
By Ald Britten— 

That report of the committee be 
adopted and petition be referred back to 
the petitioners. Carried. 


To the committee on bonds and con- 
tracts to whom was referred the appli- 
cation of A, D. Bradley for license to 
conduct a pool room at 309 East Mich- 
igan avenue, begs leave to report as fol- 
lows: 

We recommend that the clerk be au- 
thorized to issue the license in accord- 
ance with the ordinance regulating pool 
rooms, 

L, E. SANDERS, 
BE. D. KLOCK, 
E. S&S. AVERY, 


Committee on Ordinances. 
By Ald. Sanders— 
That the report of the committee be 


~ adopted. Carried. 


The committees on streets to whom 
was referred the petition of the Postal 
Telegraph Cable Co. for permission to 
place a medium sized crane sign on the 
electric pole at the northeast corner of 
Michigan and Grand avenues, begs leave 
to report as follows: 

We recommend that the request be 
granted under provisions of city ordi- 
mances and supervision of public works. 

W. T. BRITTEN, 
F, W._REDFERN, 
Oo. C. OWE, 


Committees on Streets. 
By Ald Britten— 
That report of the 
adopted. Carried. 


committee be 


BONDS APPROVED. 


The electrician bond of Homer J. 
Page as principal with Globe Indemnity 
Co. as surety, was approved. 
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The peddler bond of Piloman J. Bewes 
as principal with Fidelity & Deposit 
Co. as surety, was approved, 

The electric sign bond of Hawkes 
Tire & Rubber Co. as principal with L. 
R. Stevens and Samuel Gratton as sure- 
ties, was approved. 

Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, § Eddy, 
Fewler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders, Trager--16. 

Naysa—None. 


MOTIONS, RESOLUTIONS AND 


NOTICHS. 


By Ald. Britten— 


That the bids on cement be held over 
for one week. 
Cgrried. 


By Ald. Avery 


Whereas, at the election held on April 
4, 1821, an informal vote was taken on 
the question of adopting Eastern Stand- 
ard time as the legal time for the city 
of Lansing, and 


Whereas, a large majority of the 
votes cast were against adopting Kast- 
ern Standard time, therefore be it 

Resolved, that the legal ttme for the 
city of Lansing remain Central Stund- 
ard time. 


Adopted by the foNowing vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Rlock, Leonard, Main, 


McClellan, Redfern, Sanders, Trager—-16. 
Nays—None. 


By Ala. Main— 
Resolved by the Clb council 
city of Lansing: 


That EB. 8. Tooker be appointed ape- 
cial auditor in accordance with the nro- 
visions of Section 70 of Chapter 4 of the 
City Charter. 

Adopted by tha folowing vote: 


of the 


Yeas—Ald, Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, EKddy, 
Fowler, Howe, Klock, Leonard, Main, 


McClellan, Redfern, Sanders, Trager—16. 
Nays—None. 


By Ald. Howe— 


Whereas, The County Treasurer has 
notified the City Comptroller that do- 
linqugnt taxes for the yoar 1918 appear 
against the following school property: 
Lots 69, 70, 71 and 72. of Clear’s Ad- 
dition, same being a portion of the Al- 
len St. school property at the corne- of 
Allen and Kalamazoo §Sts., therefore, be 
it 

Resolved, by the City Council of the 
City of Lansing, that the City Comp- 
troller is hereby directed to make a 
voucher {fn favor of the County Trean- 
urer in the sum of $383.44 and -charge 
same to the Uncollected Tax and Ahate- 
ment Fund and that same bé plased on 
general order. 

Adopted by the following Vote: 


Yeas—Ald. Avery, BYttten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 


McClellan, Redfern, Sanders, Trager—14. 
Nays—None. is 
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By Ald. Britten-—— é 

Resolved by the city council of the 
city of Lansing: . 

That the plat of South Gardens No, 2 
be and the same is hereby approved and 
accepted, 

Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Hurgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 


McClellan, Redfern, Sanders, Trager—16, 
Nays—None. 


By Ald. Eddy— 
~ Resolved by che city council of the 
city of Lansing: 

That the city*clerk be and is hereby 
directed to draw an order on the side- 
walk fund for $3247.80 in favor of the 
city treasurer, to correct duplicate 
sidewalk assessment on lots 1, 2, 3%, 4, 
5, 6, block 11, Park Heighta Subdivision. 

Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, éwe, Klock, Leonard, Main, 


McClellan, Redfern, Sanders, Trager—16. 
Naysa—None. 


By Ald. Howe— 

Resblved by the city 
eity of Lansing: 

That the clerk be and he is hereby 
direeted to draw an order payable to the 
city treasurer for the sum of $11.40 to 
pay an erroneous tax against lot 178, 
Westmoreland Addition, (The State 
Tax Commision placed a value of $800 
on this lot but in error entered it on 
roll at $1,800) and charge to the fund 
for uncollected taxes and abatements. 

Adopted by the following vote: 


council of the 


Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Kiock, Leonard, Main, 


McClellan, Redfern, Sanders, Trager—-~16. 
Nays—None. 


By Ald. Leonard— 
Resolved by the city council of the 
city of Lansing: 


That the damage done to Glenrose St. 
by heavy trucking be repaired by the 
superintendent of public works depart~ 
ment and charge same’ to the 4th ward 
highway fund. 

Adopted by the following vote: 


Yeas—Ald. Avery, ritten, Burgess, 
Clapham, Dougbty,. Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 


McClellan, Redfern, Sanders, TrageY---15. 
Nays—None. 


By Ald. Howe— 
Resolved by the city counoill of the 
city of Lansing: 


That the city comptroller be and he is 
hereby directed to cancel all tnsurance 
now in force on city hall and contents 
and to take out $280,800 insurance on city 
hall with a 70% co-insurance clause, 
and $20,000 on contents with an 80% 
co-insurance clauge and to place the re- 
bated premiums on the policies can- 
celled to the credit of insurance reserve, 
New policies to date from May 1, 1921. 


Ry Ald. Howe— 

That the resolution be a to the 
committee on public bulidings, 

Carried. 
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By Ald.- Doughty— 

Resolved by the city oouncjl of the 
city of Lansing: 

That the city engineer be and he 14 
hereby instructed to locate permanent 
monuments or markers along the moean- 
dering line of river heretofore estab. 
lished and charge cost of same to con- 
tingent fund. 

Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 


McClellan, Redfern, Sanders, Trager—16. 
Nays—None. 


By Ald. Britten— 

Resolved by the city council of the 
city of Lansing: 

That the city engineer be directed to 
proceed. with the paving of East Mich- 
igan ave. from M. GC. R. R. to old city 
limits and E. Michigan ave. from old to 
new city limits in accordance with plans 
are at this meeting of the coun- 
cil, 

Adopted by the following vote: 


t 


Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 


McClellan, Redfern, Sanders, Trager—16. 
Nays—None. 


By Ald. Leonard— 

Resolved by the city 
city of Lansing: 

That Worth Washington ave. from 
Franklin ave, to Willow st. be paved 
out of funds made available by bend 
issue voted April 4th, and that the city 
engineer be directed to proceed with the 
construction of said paving as soon as 
pogsible. 

Adopted by the following vote: 

Yeas—Ald: Avery, Britten, Burress, 
Clapham, Doughty, Dymond, Eddy, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager—15. 

Nays—Fowler—1. 


By Ald. Britten-— 

Resolved by the city council of the 
elty of Lansing: 

That the superintendent of public 
works be and he hereby is directed to 
purchase three rornd maintainers et 4 
cost not to exceed $200 each and charge 
same to contingent fund. 


counell of the 


By Ald. Leonard— 
That the resolution He on the table. 


_for the incéming council, 


Lost by the following vote: 
Yeas—Ald. Howe, Leonard, Redfern, 


Sanders—4. 

Nays—Ald. Avery, Britten, Burgess, 
Clapham, Doughtv, Pymond, Eddy, 
Fowler, Klock, Main, McClellan, Trager 
—12. 

Pa 
Original resolution being row before 


the council it was adopted by the fel- 
lowing vote: 


Yens—A!) Avery, Rritten, Bureeass, 
Clapham, oughty, Dvmond, Bddy, 
Fowler, Howe, Klock, Main, McClellan. 


Redfern, Tragwer—14. 
Nays—Ald. Leonard, Sandere—32, 


By Ald. Leonard— 


Resolved hy the city council of the 
citv of Lansing: 
That the superintendent of puhilic 
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works cause Warner st. to be repaired 
and placed in condition for traffic. 
This street was damaged by the sewer 
and water works trenches and heavy 
trucks drawing garbage and refuse from 
the city. Charge same to the 4th ward 
highway fund. 

Adopted by the following vote: 

Yeas—Ald. Avory, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders, Trager—16. 

Nays—None. 


By Ald. Leonard— 

"Resolved by the city council of the 
city of Lansing: 

That the superintendent of publio 
works cause the proper signa to be 
placed on Warner st. to conform to a 
resolution passed two or three weeks 
ago. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders, Trager—i68., 

Nays—None. 


By Ald. Britten— 

Resolved by the city council of the 
city of Lansing: 

That the city engineer be authorized 
to arrange for the construction of con- 
crete curb and gutter at a cest not to 
exceed 28c per lineal foot for iabor, 

Adopted by the following vote: 

Yeas—Aild. Avery, Britten, Bureers. 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders, Trager—16, 

Neys—None. 





By Ald Fowler—) 


Whereas, owlng to the conditions that 
exiat, as a result of the late war, during 
, the present period of readjustment, our 

factories have not been operating and 
are not yet operating to their full capa- 
eclty, and that by reason of the same a 
large number of people are idle and out 
j of employment and as a result thereof 
} the city is called upon to assist financi- 
ally a great number of people, whom 
they would not have to assist if condi- 

tions were normal; and 
Whereas, it is known to all people 
he that factories and business interests in 
ie the city of Lansing are employing a 
number of people who are not residenta 
or taxpayers of the city of Lansing, 
which has a tendency to work a hard- 
| ship upon the working people of the 


————— 


city of Lansing and to the taxpayera 

Therefore, be it resolved, that it is the 
sense of the city council that it would 
be better for all concerned to employ 
residents of the city of Lansing to oper- 
ate in the said factories, in preference 
to outsiders during the present condi- 
tions. 

Be it further resolved, That by this 
resolution the operators and managergs 
of industries within this city be asked 
to give preference to and to employ 
residents of the city of Lansing, to the 
exclusion of non-residents, wherever the 

same ia practical and possible, — 

. Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Hurgess, 


>i 
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Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders, Trager-—-16. 
Nays—None. 


By Ald, Leonard— 

That the city attorney be irfstructed to 
‘proceed at once to collect from Ald. 
McClellan and ex-Ald. Louls Neller the 
money which they appropriated from 
the proceeds of the aale of the govern- 
ment foodstuffs. Carried. 


By Ald, Leonard— 

That three billa of Wm. Clark for 
cleaning vaults, amount $54.50 be placed 
on general order. 

Ald. Avery moved that the motion be 

wlaid on the table one week. Carried. 

Ald Britten moved that one-half of 
‘the amount of these bills or $37.25 be 
allowed and orders drawn for the same. 
Carried. 


By Ald Howe— 

That the committee on claims and 
accounts Investigate the scavenger tax 
of $9.00 and $2.80 againat lot §, block 6, 
Handy Home Addition. Carried. 


By Ald Britten— 

That on Michigan avenue from the 
old to the new city Hmits, the city pay 
for the paving of the Intersections and 
20% of the remainder. 

Adopted by the following vote: 

Yeas—Ald, Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Trager—15. 

Nays—Ald Sandera—1. : 


PUBLIC IMPROVEMENT 1 


By Ald. Britten— 
Resolved by the city council of the 
city of Lansing: 


That it is a public necessity, and it is 
hereby determined to pave Ionia street 
from Butler Blvd. to Logan street. 

That the city engineer be and hereby 
is directed to estimate the kind of ma- 
terial to be used therefor, and to eati- 
mate in detail the probable cost and 
expense of such work and of the mater- 
jals to be used therein, and make a4 
record thereof in his office, and cause 
to be prepared so far as necessary, 
plans and specificationa for such work, 
and to prepare a profile of such portion 
of said atreet and report his determina- 
tion, estimate and plang to the city 
council at its next regular meeting, or 
as soon thereafter ag poasible, as re- 
quired by. the charter of said city. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Bday, 
Fowler, Howe, Klock, Leonard, Main, 
McCleHan, Redfern, Sanders, Trager—186. 

Nays—None. 


By Ald. Britten— 
' Resolved by the city councll of the 
ejty of Lansing: 

That it is a publle necessity, and it ts 
hereby determined to grade and gravel 
Sunset avenue from Warner street to 
Grand river. 
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That the “atta! engineer ‘be and hereby 
is directed to estimate the kind of ma- 
_terial to be used therefor, and to esti- 


mate in detail the probable cost and 


expense of such work and of the mater- 
fals to be used therein, and mnrake a 
record thereof in his office, and cause 
to be prepared so far as necessary, 
plans and specifications for such work, 
and te prepare a profile of such portion 
of said street and report his determina- 
tion, estimate and plans to the city 
council at its next regular meeting, or 
as soon thereafter ag possible, as re- 
quired by the charter of gald city. 
Aécpted by the following vote: 
Yeas—Aid. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders, Trager—16. 
Nays—None. 


By Ald. Britten— 

Resolved by the city council of the 
city of Lanaing: 

That it is a public necessity, and it la 
hereby determined to construct a curb 
and gutter and widen county pavement 
extra five feet cn Seymour avenue from 
North street to Grand river. 

That the city engineer be and hereby 
is directed to estimate the kind of ma- 
terlal to be used therefor, and to esti- 
mate in detail the probable cost and 
expense of such work and of the mater- 
fals to be used therein, 
record thereof in his office, and cause 
to be prepared so far as necessary, 
plans and specifications for such work, 
and to prepare a profile of such portion 
of said street and report his determina- 
tion, estimate and plans to the city 
counci] at its next regular meeting, or 
as soon thereafter as possibile, as re- 
quired by the cherter of said city. 

Adopted by the following vote: 


Yeas—Ald Avery, Britten, Burgeas, 
Clapham, Doughty, Dymond, Bday, 
Fowler, Howe, Klock, Leonard, Main, 


- McClellan, Redfern, Sanders, Trager—ié 


Naysa—None., 


SIDEWALK RESOLUTION. 


By Aid. Eddy— 

Resolved, by the city council of the 
city of Lansing: That it Is a neccssary 
public improvement and it is hereby 
determined that a new artificial atone 
sidewalk five feet wide shall be bulit in 
front of east 40.1 feet of north &87 feet 
> lot 1, block 6, Manufacturers’ Addi- 

on 
Bt., owned by 7, F. Rusaell, 

Also 4p 4n front of south 2 rods of lot 1, 
bl 6, Manufacturers’ Addition No. i 
on the west side of Holmes sat., owned by 
Leon 8. Botroff, 

Also in front of lot 1, block 6, Manu- 
facturer# Addition Na 2 on the west 
side of Holmes at., owned by M. R. Pot- 
ter. 

And that the owners of said above de- 
scribed lands be and they are hereby re- 
quired to ,build the game and in ac- 
cordanze with the aspecificationag on file 
in the office of the city engineer on or 
before the 29th day of May, 1921. 

That the superintendent of public 
works is authorized and directed to pro- 
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and make a, 


No. 1 on the west side of Holmes 


in 


13 


eged to construct such artificlal stone 
walk in front of the above ‘described 
rremisern after the expiration of said 
datw, upon the failure of the owner or 
owners of the parcels herein described 
t)» construct -he sam3 as herthy re- 
quircd: and that the sexpenss sf con- 
structing the same shall be paid out of 
the contingent fund, and the clty assess- 
Ors are hereby directed to assess the 
expenes of constructing the same against 
said described tand as provided by sec- 
tion five of ordinance No. 23 of the re- 
vised ordiances of the city of Lansing, 
and chapter 17 of the city charter. 

The city clerk is directed to give dpe 
notice hereof by publication of a notice 
of this resolution for three successive 
days as provided by said ordinance No. 
23. 


Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Red- 
fern, McClellan, Sanders, Trager—1LB, ° 
Nays——None. 


SPECIAL ORDER. 4 


The following claims were allowed’ 
and referred to the city assessor to be 


spread upon the next general tax roll. . 


Claimant. Endorser., Amt. 
William Clark, James A. Hum- 

lo eee ee cevese $74.00 

Adopted by ‘the "Following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty. Eddy, Fowler, 
Howe, Klock, Leonard, Dymond, Main, 
Redfern, Sanders, Trager—16. 

Nays—-None. 

GENERAL ORDER. 
Ll 
Claims Allowed. 

Claimant. Endorser. Amt. 
Allan R. Black, Allan R. Black 2.60. 
R. W. Smith, et al., vy Lee Ban- sie eae 

Co «ne Pe ee eS 44:98 
G. T. Ry. System, A. “ike a 

eee 1.06 
H. Lee Bancroft, H. Lee Ban- 

COMPG bs caves seed om 6.16 
A. D. Donnelly, et al. ". "Lee 

PPRIIOPOIC cw. « os i hires See ee 273.56 
Norton Hardware Co.. H Lee 

PIMMOTATL.. 6... seca vt = 4.18 
Mich. Children’s Home Soc., 

Blanche M. Bennett ....... » 723,84 
Boy Scout Headquarters, Alfred 

H. Doughty ..... Jee tana OR -» 25.00 
Int, Pub. Co., C. J. Fox........ 19.00 
Velma Garner, et al., Jatines A 

ie lo) ose. 229.00 
Dudley Paper Co., James A. : 

MULE GF... 5 < «2's x0 wane a 8.10 
Michigan State Telephone Co,, 

James A. Humphrey ....sese6 4.99 
Drs. McNamara & Carr, James 

A. Humphrey o««s.s: 35,00 
Allen- Sparkes Coa., James &e ‘Hum- 

Brey of eet é gee 1.98 
Mich. State Dept. of Health, 

James A. Humphrey ...... 53.80. 
Mich. State Telephone — James 

A. BuYapiirey ©. . ieee cdocay Oe 4.90 
Bd. of Water & El. Lt. ‘Com’ rs., 

A. MeDoviali ...biss «te teas .70 
Olivet Baptist Church, 8. 8. Main 2E 00 
Gardner Printing Co., J. A. Par- 

i ata rewrote are ctoee) 
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J. A. Parsons, City Clerk, J. A. 
Parsons eerpseceveneseeeoeoreeaezsgeenpine 19. 52 
Int. Pub. Co. J. A. Parsons.... / 13.50 
Municipal Court, Phoebe K. Pegg §.00 
J. Jullus Cook, Phoebe K. Pegg 8.38 
Michigan State pa ete Co., 


Hr. H. Presley ..... svevcmns.e weet 
Bludeau, Siebert & Gates, F. H. 
ES rrr eee eine 5.70 
A. J. Edwards, Co. Treas., F. 
Se re ee ee eee $3.44 
City Treasurer, Frieda A. Sch- 
en eee 
William Clark, Alfred Seymour. 7.00 


Reo Service Station, A. Winegar 4.88 
Mich. State Tel Co., C. T. Lord 8.85 
Kramer Iron & Metal Co, A. 

A) OT ess a 
Allien-Sparks Co., A. Winegar.... 4.50 


Wandervoort Hardware Co., A. 
CE Cade sc desesaceosedassd) Wick 
EB. B. Ramsey, A. Winegar...... 12.00 
A. L. Holcomb Co., A. Winegar.. 10.886 
Racine Tire & Rubber Co., A. 
Winegar Seeveasrneoeeorneteseegaa 98.39 


American Ry. Express Co., 

a 
Geo. Toman, et al, A. Winegar.. 696.61 
A. C. Back, et al, A. Winegar. .1892.07 
Bd. of Water & Electric Light 

Commissioners, A. Winegar.... 280.18 
Brown Machine & Engine Co., A. 

I ern ye ae ae 9.00 
A. M. Emery, A. Winegar ..... 1.95 
Cove Lumber & Finish Co., A, 

Winegar @eeevree een eezaessravenans 36.85 
Bd, of Water & Electric Light 

Commissioners, H. Lee Bancroft 4.07 
F. Burgess, et al, O. BE. Eckert.. 876.73 
©. Fitzimmons, et al, O. E. 

Eckert e¢e eevee eeenevote¢vuenveaeaga 832.13 
Dept. Public Works, O. BE. Eckert 166.70 
Staht & Son, O. BH. Eckert...... 2.60 
Central Welding Co., O. E. EHokert 1.00 
Norton’s Hardware Co.,, O. RB. 

SEES Midtints Goi Cascrecrhorncwse “21.88 
Dunham Hardware Co., O. E. 

Eckert eo@esoeeoecoeo RP evo veseueeteaoese een aens 1,06 


Ww . 
i ® - 
' ‘i 7 


“4 * 
- : 


April 11, 1921 


bead 


Grand Trunk Ry. Co, O E. 
Eckert Ba LO eee ee RY 
A. M. Emery, O. B. Eckert...... 6.90 





The Briggs Co., O. B. Eckert.... 407.84 
Duplex Sales Agency, O. B. 

Beckert @eecetecqee@seeo tee Ree eee gag 31.96 
F. J. Blanding, O. HB. Bokert.... 22.35 


Michigan Brass & Iron Works, 
oO, E, Beckert erpeeaeuSCeaenaaneve eas 430.65 
Elma Weigman, James A. Hum- 
Ruby McCandless, James 4A. 
phrey @seeeoenm@seceeegeeaeeaese eaves ene §0.00 
Humphrey ee¢@e@aeaea@atpoeuecge@eoeevpeaesvaes 5.00 
Citizens Tel. Co., C.:T. Lord..... 7.80 
Alva F. Watkins Co., James. A. 
Humphrey 24,00 
James Fleming, James A. Hum- 
phrey eeaseneusaeeeeuneaseepuaeseeseeene ~ 4.80 
Board of Water & Dlectric Light 
Commissioners, James A. Hum- 
pL a ere ern ee ee 8.87 
American Laundry Co., James A. 
FLUMIPHPOY pcccccsccpacceseiiae BORE 
F. J. Blanding Co., James A. 
BMMMpPATSY srccecncabesestsesee SacRm 
¥F. J, Blanding Co,, James A. 
26.81 
50.00 
20.68 


*eesppeovpweeaneene ete gnea 


Humphrey eouspeeseeePeaenspseoneeve se Oe ® 
Esther Gaivin, James A. Hum- 

phrey ee ecto aespe?O eee evpeueseseoaeanens 
Board of Water & Biectric Light 

Commiasioners, C. T. Lord,.... 
Jack Dunnigan, et al, J, A. 

i a ee re | 
Municipal Court, Phoebe K. Pegg 98.00 
Cc T. Lerd, G &. Lord....+..... Feld. 
xs. J, Noyce, O. EB. Eckert.......4479.92 

Adopted by the following vote: 

Yeas—Aild. Avery, Britten, Burgess, 
Clapham, Dougk&ty, Dymond, Bddy, Fow- 
ler, Howe, Klock, Leonard, Main, Red- 
fern, Sanders, Trager—15. 

Nays—None, 

Council adjourned until next Friday 
evening at 7:30 o'clock, 


JUDSON A. PARSONS, 
City Clerk 


City Clerk's Office, April 11, 1921. 
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Proceedings April 15 and 18. 


City Counci: Roums., 
Lansing, April 16, 1921. 


The city council met in adjourned 
regular session and was called to order 
by mayor B. A. Kyes. 

Roll call: 


Present—Ald Avery, SBritten, Cliap- 
ham, Dimond, Fowler, Howe, Klock, 
Leonard, Main, McClellan, Redfern, San- 
ders, Trager.—13. 

Absent—Ald. Burgess, Doughty, Eddy. 


i. ’ 
PETITIONS AND COMMUNICATIONS. 


A communication was received from 
the police commissioner of New York 
elty relative to a National Pollce Con- 
ference to be held in New York on May 
8 to 7, 1981. - 


On motion of Ald. Leonard the com- 
munication was referred to the police 
and fire commissioners with the recom- 
mendation that request be granted. 


A petition was received to pave Kala- 
masoo st. from Butler blvd. to Logan st 
Referred to committee on streets. 


A communication was recelved from 
T. Roger Lyon, attorney for C. J. Davis, 
asking that the council arrange to pay 
to C. J. Davis the sum of $401.70, judg- 
ment entered againat the city by Judge 
Carr.in the Holmes at. paving case. 

On motion of Ald. Howe the com- 
munication was received and laid on 
the table. 


A communication was received by the 
pullding inspector from George A. Davis 
of South Bend, Ind., that he would send 
five copies of their proposed building 
code. 

Recelvéd and placed on file. 


The Lansing Fuel & Gas company filed 
their income statement for January and 


February, 1921, in accordance with order 
from the public utilities commission. 
Received and placed on file. 


Geo. O. Fuller_applied for appointment 
to the position’ of sup’t of public works. 
Referred to the Mayor. 


L, A. Hornbeck applied for Hcense to 
conduct a pool room and bowling alley, 
at 215 S. Washington ave. 

Referred to committee on bonds and 
contracts, 


To the honorable mayor and city council: 
Gentlemen—The following resolution 

was adopted by the board of cemetery 

and public park commissioners at their 

meeting of April 1. 4 

“By Com. Bishop— 

That the mayor be requested to name 
a@ committee to work with the cem- 
etery and park board to arrange for a 
‘blowout’ and park warming at Du- 
rant park, Carried.’’ 

Respectfully submitted, 
J. A. PARSONS, City Clerk. 

The mayor appointed as such commit- 
tee Aldermen Britten, Burgess and 
Howe, Dr. Seth H. Jones, Ex-mayor J. 
G. Reutter and Rep. Edwin B. Ramsey. 


To the honorable mayor and city counoll: 

Gentlemen—Inasmuch as I have al- 
ways maintained that our streets and 
sidewalks should be kept for the use of 


.the public, and not for private indl- 


viduals, I wish in this case to be con- 

sistent, and therefore recommend that 

the application of Isaac Rueasell for 

vending license at northeast corner of 

Ottawa and Washington ave., be not 

granted, 

Respectfully submitted, 
ALFRED SEYMOUR, 

Chief of Police. 


By Ald, Sanders— 
That we concur in the recommenda- 
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4 a 
tion of the chief of police. 

Adopted by the following vote: 

Ald. Avery, Britten, Clapham, Dy- 
mond, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 
ger.—13. 

Nays—None. 


REPORTS OF COMMITTEES. 


The committee on bonds and _  con- 
tracts to whom was.referred the appil- 
éation for license to conduct a public 
dance hall by E. E. Dawson, Maccabee 


hall, begs leave to report as follows: 
We recommend that the Heense be 
granted. 


L. E. SANDERS, 

E. D. KLOCK, 

E. 8. AVERY, 
Committee on Bonds and Contracts. 


By Ald, Sanders— 
That report of 
adopted. 
Carried. 


the committee be 


The committee on claims and accounts 
to whom was referred the scavenger 
tax of $9 and $2.80 against lot 9, biock 
6, Handy Home addition, begs leave 
to report as follows: 

That the amount of $2.80 against lot 
9, block 6, Handy Home addition be re~ 
funded to John W. Lovell, being an 
erroneous scavenger tax and the city 
clerk is hereby authorized to draw an 
order for the same, and same charged 
to the contingent fund. 

F. W. REDFERN, 

ELMER CLAPHAM, 

E. D. KLOCK, 
Committee on Claims and Accounts. 


By Ald. Redfern— 


That the report of the committee be 


adopted. +. 

Adopted by the following vote: 

Ald. Avery, Britten, Clapham, Dy- 
mond, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 
ger.—138, 

Nays—None. 


The committee on claims and ac- 
counts to whom _was referred the claim 
of William Clark begs leave to report 
as follows: ? 
We find that q mistake was made on 
the following property, 2325 South Cedar, 
2406 South Cedar and 56520 Tisdale st. 
_The correct amounts to be paid are as 
follows: 
28325 South Cedar, is 60 c. ft. 124c, $7.60 
2406 South Cedar is 50 c. ft.:124c $6.25 
620 Tisdale st., is 144 c. ft. 124c $18.00 
F. W. REDFERN, 
ELMER CLAPHAM, 
E. D. KLOCK, 

By Ald. Redfern— 

That report of the 
adopted, 

Carried. 


committee | be 


By Ald. Leonard— 
That the bills be referred back to the 
board of health and sanitary inspector. 
Carried. 


The committee on streets to whom 
was referred the petition of Frank C. 
Henry for permission to place tile in 


—_— 
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driveway at 1212 Main st. begs leave 
to report as follows: 

We recommend that the request be 
referred to the superintendent of public 
works with power to act. 

W. T. BRITTEN, “~ 
F, W. REDFERN, 
O. C. HOWE, 
Committee on Streets. 
By Ald. Britten— 

That report of the 
adopted. 

Carried. 


committee be 


The committee on streets to whom 
was referred the petition for sprinkling 
Shepard st. from Elizabeth st to the 
P, M. tracks begs leave to report ’as 
follows: 

We recommend that the réquest be 


granted, 
W. T. BRITTEN, 
Oo. Cc. HOWE, 
. Committee on Streets. 
By Ald. Britten— : 
That report of the committee be 
adopted. 
Carried. 


The committee on streets to whom was 
referred the petition to pave Walnut at. 
from Main at. to Isaac st., beg leave to 
report as follows: 

We recommend that the request be 
granted. 

W. T. BRITTEN, 
- KF. W. REDFERN, 
0. C. HOWE, 
r Committee on Streets. 
Received and placed on file. 


The committee on streets to whom 
was referred the petition to pave the 
alley which connects Bancroft ave. with 
Leitrim ave., begs leave to report ‘as 
follows: 

We recommend that the request be 
granted. 

W. T. BRITTEN, 

F..W., REDFERN, 

O, C. HOWE, 

Committee on Streeta. 
Received and placed on file. 


_The committee on streets to whom was 
referred the petition for, alley in block 
20, Park Place additlon to be graded, 
begs leave to report as follows: 

We recommend that the request be 
granted, 

° . W. T. BRITTEN, 
Fr. W. REDFERN. 
Oo. C, HOWE, 
Committee on Streets. 
Recelved and placed on file. 


BONDS APPROVED. 


The dray bond of Charles E. Foster, 
a8 principal with C. D. Bennett and 
Grace L, Bennett as sureties, was ap- 
proved. 

- The mover of buildinga bond of G. B. 
Cramer a principal with National 
Surety company as surety, was approved. 

The bond of H. G. Christman Co., in 
connection with contract for resthouse 
at Potter Park as principal. with O. A. 
Jenison and Zelin C, Goodell as sureties, 
wes approved. 

Adopted by the following vote: 
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Ald. Avery, Britten, Clapham, Dy- 
mond, Fowler, Howe, Kiock, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 
ger.—18. 

Nayse—None, 


MOTIONS, RESOLUTIONS AND 
NOTICES. 


By Ald. MoClellan— 

Resolved by the city council of the 
city of Lansing: 

That the city clerk draw an order 
on the city treasurer for the sum of 
$5.00 payable to. Fred Luts for damage 
to his car as recommended by commit- 
tee on city affairs on April 11, 1921, 
and charge to contingent fund. 

Adopted by the following vote: 

Ald. Avery, Britten, Clapham. Dy- 
mond, Fowler, Howe, Klock, Leonard, 


Main, McClellan, Redfern, Sanders, Tra- 


ger.——-13. 

- Naya—None, 
By Ald Leonard— 

Resolved by the oity council: of the 
city of Lansing: 

That the rent of the G. A. R. veterans 
be ineluded in the resolution of Jan, 24, 
1921, pertaining to the payment of rent 
of Maurice Dixon Post and the 8S, A. W. 
¥V. rooms. 

Adopted by the following vote: 

Ald. Avery, Britten, Clapham, Dy- 
mond, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 
ger.—12, 

Naya—None. 


By Ald. Britten— 

Whereas on February 2, 1920, the city 
clerk was authorized to 
eae for asphalt to be furnished the city, 
a 

Whereas, the sald city clerk, in ac- 
cordance with said resolution adver- 
tised for said bids to be received, and 
among the conditions provided for in 
sald advertisement for bids was that the 
Persons filing such a bid should file 
with the same a certified check in the 
amount of $500, as a guarantee that 
they would enter into a contract for 
furnishing asphalt in accordance with 
their bid; and 

Whereas, the Sinclaire Refining com- 
pany filed their. bid to furnish asphalt 
to the city, and the same was accom- 
panied by a certified check of $6500; and 

Whereas, or March. 29th, 1920, the city 
council duly accepted the said bid and 
prepared a contract in accordance 
therewith and forwarded the same to 
the sald Sinclaire Refining company, and 
that the said Sinclaire Refining com- 
pany refused to enter into sald contract, 
and the Sinclaire Refining company 
utterly refused to sell the city asphalt 
on the terms and conditions set forth 
in thelr bid by geagon whereof they for- 
fejted the said $500 deposited by them, 
in accordance with the terms and con- 
ditions under which;they made their 
bid. That said check is now in the 
posseasion of the city clerk, 

Therefore, be it resalved, that the city 
clerk be and is hereby authorized to 
turn the same over to the treasurer of 
the city of Lansing, said treasurer to 
credit the same to the asphalt operating 
fund: of the said city. 


advertise for. 
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Adopted by the following vote: 

Ald. Avery, Britten, Clapham, Dy- 
mond, Fowler, Howe, Klock, Leonard, 
Main,’ McClellan, Redfern, Sanders, Tra- 
wer. —13. 

Nays—None, 


By Aid. Leonard— 

Resolved by the city council of the 
city of Lansing: 

Whereas, there is now pending in the 
circuit court for the county of ingham, 
@ suit at low brought by Maude A, 
Kromenaker, as executrix of the estate of 
Jacob M. Kromenaker, against the city 
of Lansing, to recover damages for the 
death of the sald Jacob M. Kromenaker 
caused ‘by coming in contact with an 
electric wire; and 

Whereas, there is some prospect of 
adjusting sald matter before going to 
trial; * 

Therefore, be it resolved, that this 
matter be referred to the committee on 
claims and accounte to act in conjunc- 
tion with the city attorney and deter- 
mine what is best to do in the matter. 

Adopted by the following vote: 

Ald. Avery, Britten, Clapham, Dy- 
mond, Fowler, Howe, Klock, Leonard, 

a Main, McClellan, Redfern, Sanders, Tra- 
ger.—13. 

Nays—None, 


PUBLIC IMPROVEMENT I, 


By Ald. Britten— 


Resolved by the city council of the 
city of Lansing: 

That it is a public necessity, and it 
is hereby determined to pave alley con- 
necting Bancroft ave., with Leitrim ave, 

That the city engineer be and hereby 
is directed to estimate the kind and 
quantity of material to be used therefor, 
and to estimate in datail the probable 
cost and expense of such work and of 
the materials to be used therein, 
and make a record thereof in his office, 
and cause to be prepared so far as nee- 
essary, plans and specifications for such 
work, and to prepare a profile of such 
portion of said asatreet and report his de- 
termination, estimate and plans to the 
city council at its next regular meeting, 
or as soon thereafter as possible, as re- 
quired by the charter of sald city. 


Adopted by the following vote: 

Ald. Avery, Britten, Clapham, Dy- 
mond, Fowler, Howe, Klock, Leonard, 
Main, McClellan, Redfern, Sanders, Tra- 
ger.—13. 

Nays—None, 

By Ald. Britten— s 

Resolved by the city council of the 
city of Lansing: 

That it is a public necessity, and it 
le hereby determined to‘grade alley in 
block 20 Park Place addition. 

That the city engineer be and hereby 
is directed to estimate the kind an 
quantity of material to be used there- 
for, and to estimate in detail the prob- 
able cost and expense of such work and 
of the materials to be used therein, and 
make a record thereof in his offfce, and 
cause to/be prepared so far as necessary, 
plans and specifications for such work, 
and to prepare a profile of such portion 
of said street and report his determin- 
ation, estimate and plans to the city 


-_ 
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council at its next regular meeting, or 
_@@ goon thereafter as possible, as re- 
z wured -by. the charter of said city. 


dopted by the following vote: 

Ald. Avery, Britten, Clapham, Dy- 
ee Fewler, Howe, Klock, Leonard, 
Main, peecielion, Redfern, Sanders, Tra- 
pg tipi 

Nays—None, 


Bee: Ald. Britten— 
Resolved by the city council of the 
ality of Lansing: 


That it is a public necessity, and it 
‘i hereby determined to pave Walnut 
4 street from Main street to Isaac street. 
; That the city engineer be and hereby 

} directed to estimate the kind an 
uantity of material to be used there- 

r, and to estimate in detail the prob- 
Rabi. cost and expense of such work and 
of the, materials to be used therein, and 
make a record thereof in his office, and 
cause to be prepared so far as necessary, 
“plan s and specifications for such work, 

and to prepare a profile of such portion 

of said street and report his determin- 
ation, estimate and plans to the city 
council at its next regular meeting, or 
as soon thereafter as possible, as re- 
quired by the charter of sald city. 


Adopted by the following vote: 


Ald. Avery, Britten, Clapham, Dy- 
Fowler, Howe, Klock, Leonard, 


dy ‘ 
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Main, McClellan, Redfern, Sanders, Tra- 
ger.— 
Nays—None, 


ORDINANCES. 


By Ald. Hawe— 


That the city-~council resolve itself 
into a committee of the whole to con- 
sider ordinances. 

Carried, 

The mayor called Ald. Howe to the 
chair to preside over the committee of 
the whole. After some time spent in 
the committee of the whole, the com- 
mittee arose and through its chairman 
report that it had considered an or- 
dinance entitled “An ordinance regula- 
ting all matters concerning or pertaining 
to the construction, alteration, repairs 
or additions to, remodeling, use or occu- 
pation of buildings, parts of buildings 
and structures of every nature what- 
soever in the city of Lansing, Michigan, 
providing for condemning and stopping 
the use thereof, wrecking of the same, 
and creating the offices of commissioner 
of buildings and city electrician and re- 
pealing certain ordinances,” and report 
progress, 

Council then resumed regular session, 

Council] adjourned. 

J. A. PARSONS, 
City Clerk. 


Lansing, April 15, 1921. 











g Proceedings April 18. 


mt City Council Rooms, 
.. Lansing, April 18, 1921. 


The city council met in regular s8e8- 
sion and was called to rder by mayor 
B. A. Kyes. yi 
Roll cat. :' 
b Present—Ald., Avery, Britten, Clap- 
— ham, Doughty,” Dymond, Eddy, Fowler, 
Howe, Klock, Leonard, Main, McClellan, 
Redfern, Sanders, Trager,—16. 
Absent—Ald, Burgess,—1. 
The record of the previous sessio 
was approved as printed. : 


’ PETITIONS AND COMMUNICATIONS. 


George Balisell, 1425 Center st., peti- 
tioned for a sewer to be constructed in 
Beaver st. from Center st. west. 

Referred to committee on sewers, 


Building and Trades Club applied for 
license to conduct a dance hall at 2143$ 
N. Washington ave, for one month. 

Qn motion of Ald, Sanders, the li- 
cense was granted. : 

A petition was received for. paving 
ANegan st. from Logan st. to Huron at. 
and asseas the cost in five equal annual 

y payments, 


Referred to the committee on streets. 


A communication was received from 
the Lansing Insurance Exchange rela- 
tive to the increasing of insurance on 
city hall and placing of any such in- 
crease with the Lansing Insurance Ex- 
change. 

’ Referred to the committee on public 
buildings. 


A petition was received to construct 
curb and gutter on New York ave. from 
Franklin ave. to North atreet. 


Referred to committee on atreets. 


A petition was received to gravet 
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Ballard st. from Franklin ave. north. 
Referred to committee on streets. 


- 
a 


A communication was receiced from 
John Sands and' Geo, R. Atkins in re- 
gard to printing the city building code 
in connection with the Michigan State 
Housing code on which they are work- 
ing. 

Referred to committee on ordinanceé, 


OPENING OF BIDS 
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The following bids were recefved for O 
cement: * = 
Bid of The Brick & Supplies Corpora-  - 
tion, $2.32; $2.47; $2.67. . : 
Bid of Young Bros. & Daley, $2.37; 
$2.57; $2.62. a 
Bid of The Briggs Co., $2.42; $2.60; rl 
$2.70 9-4, i 
By Ald. Britten— ” Se 


Resolved by the city council of the 
city of Lansing: = “an 

That the bid of The Brick & Supplies £ 
Corporation for the furnishing of fifteen 
thousand barrels of cement in accord- me |i 
ance with bid and supplemental letter 
dated April 15, 1921, which follows, be- 
ing the best and lowest bid, that same - 
be and hereby is accepted, and be it 
further resolved that the mayor and 
city clerk be directed to execute a con- 
tract with the said Brick and Supplies 5 
Corporation, in behalf of the city of \ 
Lansing, according to said bid presented, 
and specifications on file, 

The‘ above resolution was placed on 
file for one week in office of city clerk 
in accordance with section 92 of city : 
charter. 

Honorable mayor and city council, iY 

Lansing, Michigan, 

Gentlemen: ; 

Referring to our bid, presented to you 
under date of April 11, beg to advise 
that, in submitting this figure te you, 
we figured on allowing you any reduc- 


— 
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tion in freight rate which might take 
place prior to the completion of this 
contract, 

We wish, also, tc advise you to the 
effect that, conforming with the clause 
in your contract wherein you are to 
receive any market reductions, you inay 
figure on the basis of a 10c per barrel 
reduction from each of the items quoted 
in our contract as we are informed, by 
our mill, of this reduction on this date. 

Trusting that this makes matters 
clear ta you and that we may be suc- 
cessful in being awarded the contract 
for your requirements, we beg to re- 
main ‘ 

Very truly yours, 

The, Brick & Supplies Corporation. 
- G. P. ANDERSON. 
President. 

Received and placed on file. 

The following bids were received for 
‘paving Seymour ave, from North st. to 
Grand river. 


Bid of earth excavation, Christman, 
$9c; Brooks, 90c. 

Bid of concrete header, Christman, 
40c; Brooks, 60c. 

Bid of concrete pavement, Christman, 
$2.68; LBrooks, $3.34. 

Bid of curb and gutter, Christman, 


68 1-2c; Brooks 90c. 

Bid of concrete base, no top, Christ- 
man, $2.38; Brooks,, $3.49. 
By Ald. Britten— 

That bids be laid on the table one 
week. 

Carried. ° 


REPORTS OF CITY OFFICERS. 


The report of the sealer of weights 
and measures for the week ending 
April 16, 1921, was received and placed 
on file. 


To the honorable mayor and members 
of the city council: 
Gentlemen—Recently a case was tried 

in thé circuit court for the county of 

‘Ingham, wherein Charles G. Davis was 

plaintiff and the city of Lansing was 

‘defendant. The question before the 

court was- to recover taxes paid by the 

said Davis upon a special assessment 
for the paying of Holmes st. After the 
hearing of the evidence in said cause 
the court found that the original peti: 
tion filed for the paving of said street, 
which was filed May 26, 1919, was nat a 
legal petition. The court further found 
that the petition for the paving of 
gaid street which wag filed with the 
council on June 7, 1920, was a legal peti- 
tion. That the proceedings of the coun- 
ceil of June 7, 1920, in relation to sald 
street were legal and regular. Among 
the proceedings was that the assessment 
roll was directed to be prepared and 
presented to the council at the next 
regular meeting, or as soon thereafter 
as might be. That .the records failed 
to show that the roll was in fact pre- 
pared by the assessors in accordance 
with the resolution of the council, nor 
was there any hearing had on auch roll 
subsequent to the 7th of June, 1920. It 
appearg that the roll was presented to 

the council, but it bore date August 13, 

1919, and recited that it was made in 

pursuance to the’order of the council of 


_ 


June 30, 1920. This shows an incon- 
sistency or an impossibility, and that 
by reason of the sama, the court held in 
substance that owing*to the» fact that 
the roll waa made haetoe to the passage 
of the resolution, it was Void. By the 
opinion of the ceurt he finds that no 
roll was made subsequent to the resolu- 
tion of June 7, 1920, although it was 
the Intention of the council, as shown by 
the said resolution of that date, 

Therefore, it is necessary” that this 
council direct a new roll to be made and 
Bee that the same ig made accordingly, 
and that the same be presented to the 
council and the interested parties given 
an opportunity to be heard and object 
to the same, as provided by the charter. 
It en i also be advisable to make an 
assessinent district to be certain ag to 
that part which is to be affected by 
the tax. In a few words, the only fault 
that was found was that there wag no 
roll made in 1920 as the councii had or- 
dered it, nor was there any opportunity 

given the dnterested parties to be heard 
ae make objections thereto, which 
must be corrected. 

Most, if not all, of the people who 
were assessed paid their assessments, I 
feel that a resolution should be passed 
directing that when the new assessment 
roll is made and the agsessments levied 
those parties who have paid be given 
credit upon the assessment rolls for the 
payment of the same. . 


Very respectfully. 


D. @. F. WARNER, 
City’ Attorney. 
Received and Btaced on file. 


REPORTS OF COMMITTEES. 


The committee on bonds and contracts 
to whom was referred the application of 
L. A. Hornbeck for license to conduct 
a poolroom and bowling alley at 215 8S. 
Washington ave. for the fiscal year be- 
ginning May iat, 1921, begs leave to re- 
port as follows: 

We recommend that the clerk be. 
authorized to issue the license upon pay- 
ment of the required fee. 

L. E. SANDERS, 

E. D. KLOCK, 

E. 8. AVERY, 
Commitee on Bonds and Contracts. 


By Ald. Sanders— , 


That the report of the committee be 
adopted, 
Carried, 


The committee on streets to whom was 
referred the Chas. A. Clark’s plat of 
Kussmaul sub. of a part of the N. EH. 
4 of the N. BH. & of sec. 9, T. 4 north, 
R. 2 west, city of hanging: begs leave to 
report ag follows: 

We recommend inal the plat be ap- 


proved, 
W. T. BRITTEN, 
F. W. REDFERN, 
Qa. Cc. HOWE, 
Committee on Streets. 
By Ald, Leonard— 
That the plat be referred to the iat 
ward aldermen, 
Carried, 


The committee on streets to whom 
was referred the petition to pave Kal- 
amazoo at. from Butler bivd. to Logan 
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at., begs leave to report as follows: 
We recommend that the request of the 
petitionera be granted.- 
W. T. BRITTEN, 
FP. W. REDFERN, ! 
0. Cc. HO 


ommittee on Streets. 
placed on file&a 


The committee on sewers, to whom 
was referred the tition for a sewer in 
Orchard street from 132 feet east of 
Pennsylvania avenue to east end of Or- 
chard street, begs leave to report as 
follows: 

We recommend the 
granted. 


Received and 


petition be 


A, H. LEONARD, 
H. & FOWLER, 
ELMER CLAPHAM, 
Committee, 
Received and placed on file, 


The committee on claims and ac- 
counts, to whom waa referred the claim 
of Maude A. Kromenaker, executrix of 
the estate of Jacob M. Kromenaker, 
deceased, against the city of Lansing, 
begs leave to report as follows: * 

That they have investigated the mat- 
ter and have received information that 
the same can be settled and adjusted 
for $2600, and they recommend that the 
city pay said amount in full for all 
claims against it caused by the death 
of the said Jacob M. Kromenaker. 

F, W. REDFERN, 

ELMER CLAPHAM. 

E. D. KLOCK. 
Received and placed, on file, 


The committee on streets, to whom 
was referred the recommendation of the 
City Planning Commission § regarding 
the removal of all poles on Michigan 
avenue from the M. Cc. R. R. to Clemens 
avenue, begs leave to report as follows: 

We recommend that no permission be 
given to reset poles on Michigan avvu- 
nue between the M. C. R. R. and Penn. 
avenu, and on the south aide of Michi- 
@an avenue from Pennsylvania avenue 
to Bingham street, where the pavement 
ia to be widened, and that all other 
poles on Michigan avenu, between the 
M. Cc. R. R. and Clemens avenue be or- 
dered removed within one year and 
that the city attorney be directed to 
take the necessary legal steps to carry 
out the recommendations. Respectfully 
submitted, 

W. T. BRITTEN, 
F. W. REDFERN. 
O. C, HOWE. 
By Ald, Britten— 

That report of 
adopted, 

Carried. 


The committee on streets, to whom 
was referred the bids for f hing 
cement, begs leave to report cs ditiows: 

We recommend that the contract for 
furnishing 15,000 barrels of cement in 
accordance with bid and supplemental 
letter dated April 15th, be awarded to 
the Brick & & Supplies Corporation, 

. W. T. BRITTEN. 
KF, W. REDFERN. 
Qo. C. HOWE. 


Committee on Streets. 
Received and placed on file. 


the committee be 
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BONDS APPROVED. 


The junk dealer bond of Mikg Miller 
as principal with J, A. Donahue and 
F, E. Ingersoll as sureties, was approved. 


The junk-dealer bond of Frank Tripp 
as principal with A. J. Whitman and 
D. W. Strope as sureties, was approved. 


The chimney sweep bond of Jas. D. 
Scott as principal with Andrew. Dun- 
gey and D, J. Cromwell as sureties, was 
approved. 

Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—15. 

Nays—None. 


MOTIONS, RESOLUTIONS AND 
NOTICES. 


By Ald. Britten— 

Hesolved by the city council of the 
city of Lansing: 

That the superintendent of public 
works be and is hereby directed to 
gravel Clark street from Sheridan street 
to Saginaw street, and report the actual 
cost to this council. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—1l165. 

Nays—None. . 


By Ald. Leonard— 

Resolved by the city council of tye 
city of Lansing: 

That the superintendent of public 
works cause the entrance of Chestnut 
street, north side of Willow street, also 
in front of Willow street grocery to be 
placed in a passable condition by plac- 
ing proper drainage tile and grade same 
to conform to Willow and Chestnut 
ptreets, as it is now in a deplorable 
condition, 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Kiock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—16. 

Naye—None. 


By Ald. Redfern— 

Whereas, the claim of Maude A. 

romenaker, executrix of the estate of 
Jacob M. Kromenaker, deceased, hag 
been adjusted and settled for the sum 
of $2500. 

Therefore, be it resolved, that the 
city clerk be and is hereby ordered to 
draw an order for said amount against 
the city treasurer in fayor of Maude A. 
Kromenaker, executrix of the estate of 
Jacob M. Kromenaker, deceased, in the 
sum of $2500, and charge the same to 
the contingent fund of the city of Lan- 
sing. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 


Klock, Leonard, Main, McClellan, pen 


fern, Sanders, 
Nays—None. 


Trager—15. 





oo 
_ To 
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By Ald. Britten— 

Whereas the city of Lansing, by and 
through its proper officers, has ordered 
the repaving of E. Michigan ave, and 
the bonds with which to raise the 
money have been voted and all steps 
taken preparatory to the doing of the 
work; and 

Whereas heretofore, to-wit, on the 
28th day*of February, 1921, the city 
council, by resolution,’ ordered that the 
enginger be instructed to pave said 
atreet; and 

Whereas said street is traversed by 
the Electric Railway company; and 


Whereas on the 21st day_of March, 
1921, the city councii passed”a resolu- 
tion, among other things requesting that 
the said Electric Railway company make 
all the necessary preparations and ar- 
rangements for the paving of said 
street and to remove from the center 
of Michigan avenue its ties and rails 
and to auch other things as might be 
necessary that the pavement might be 
undertaken and progress without inter- 
ruption or hindrance on the part of 
the said Railway company That the 
time given for the said Railway com- 
pany to perform its work was Apri! 
18th, 1921; and 

Whereas the said date has elapsed and 
there has been no undertaking on the 
part of the Railway company to do 
any of the said work or to make prep- 


aration preparatory to the iaying of 
eaid pavement; 
Therefore, be it resotved, that the 


eity engineer be and is hereby directed 
to proceed with the laying of sald pave- 
ment and do all things that may be nec- 
essary to be done: preparatory to the 
laying of the same, and especially to 
remove or cause to be removed any 
portion of the tracks of said company 
on the route where the said pavement 
is to be laid. 


Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Kiock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—15. 

Nays—None. 


By Ald. Leonard— 


Resolved by the city councii of the 
city of Lansing: 

That the mayor and city clerk adver- 
tise for bids to remove the pile of gar- 
bage that the garbage disposal plant 
allowed to accumulate near the city 
Piggery at once. 

By Ald. Doughty— 

That the resolution be referred to the 
‘Mayor and supt. of public works. 

Carried. 


By Ald. Leonard— 


Resolved, that the city clerk be aad 
he hereby is directed to advertise, as 
provided by law, for sealed proposals 
for conatructing a sewer in Orchard 
street from 132 feet east of Pennsylvania 
ave, to east end of Orchard street in 
accordance with the plans and .specifl- 
cations on file in the office of the city 
engineer. Proposals to be received up 
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to 4:00 o’ clock P. m., 
25, 1021, 
Each proposal to be accompanied with 
a certified check in the sum of $10.00. 
Right is hereby reserved to reject 
any or all bida. 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Clapham, 


Monday, April 


Doughty, Dymond, Eddy, Fowler, Howe, 

Klock, Leonard, Main, McClellan, Red- 

fern, Sanders, Trager—165. 
Nays—None. 


By Ald. Leonard— 

Resolved, that the city clerk be 
and he hereby is directed to adver- 
tise as provided by law, for sealed 
proposals for constructing a sewer 
in Glenn street from 43 feet = east 
of Linwood street to west end of Glenn 
street in accordance with the plans and 
specifications on file in the office of 
the city engineer. Proposaia to be re- 
ceived up to 4:00 o'clock p. m., Monday, 
April 25th, 1921, 

Each proposal to be accompanied with 
a certified check in the sum of $190.00. 

Right is hereby reserved to reject 
any or all bide. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—15. 

Nays—None. 


By Ald. Leonard— 

Resolved, that the city clerk be and he 
hereby is directed to advertise as provid- 
ed by law for sealed proposals for con- 


gtructing trunk line sewer for sewer dis- 


trict No. 47 in aocordance with the plans 
and specifications on file in the office of 
the city engineer. Proposals to be re- 
ceived up to 8:00 o’clock p. m., Monday, 
May 23, 1921. 

Each proposal to be accompanied with 
a certified check in the sum of five 
thousand dollars ($5,000.00). 

Right is hereby resérved to reject 
any or all bids. 


Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Clapham 


Doughty, Dymond, Eddy, Fowler, Howe. 

Kiock, Leonard, Main, McCleilan, Red- 

fern, Sanders, Trager—15. 
Nays—None. - 


SPECIAL ASSESSMENT ROLL TO 
_ACTUAL COST. 


By Ald. Britten— 
Resolved by the city council of the 
city of Lansing: 


That the apecial assessment roll for 
paving the following named _ streets: 
Pennsylvania ave., Michigan aeave.-Sagi- 
naw Barnes ave., Washington eave.- 

eve. Saginaw st., Washington ave.- 

er, Jsaac st., Walnut st.-Divis- 

ion st., Pine st., St. Joseph at to Isaac 
st., be returned to the city assessors for 
correction to actual cost, as reported by 
the city engineer in a communication 
April 11, 1921, which shall then be re- 
turned to this council at ite next regu- 


lar meeting. ‘. 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Clapham, 
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Doughty, Dymond, Hddy, Fowler, Howe, 

Klock, Leonard, Main, McClellan, Red- 

fern, Sanders, Trager—16. 
Nays—None. 


PUBLIC IMPROVEMENT I. 


By Ald. Britten-—— 

Resolved by the city council of the 
city of Lansing: 

That it is a public necessity, and it 
is hereby determined to pave Kalama- 
zoo street from Butier at. to Logan st. 

That the city engineer be and hereby 
is directed to estimate the kind and 
quantity of material to be used there- 
for, and to estimate in detail the prob- 
abie coat and expense of such work and 
of the materiais to be used therein, and 
make a record thereof in his office, and 
cause to be prepared so far as neces- 
sary, Plans and specifications for such 
work, and to prepare a profile of such 
portion of said stréet and report his de- 
termination, estimate and plans to the 
eity councll at ita next regular meeting, 
or as soon thereafter as possible, as re- 
quired by the charter of said city. 


Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Maln, McClellan, Red- 
fern, Sanders, Trager—165. 

Nays-—-None. 


By Ald. Britten— ° 

Resolved by-the city ccuncil of the 
city. of Lansing: 

That it is a public necessity, and it 
is hereby determined to pave Lathrop 
st. from chigan ave. to Marcus st. 

That the elty engineer be and hereby 
is directed to estimate the kind and 
quantity of material to be used there- 
for, and to estimate in detail the prob- 
able cost and expense of such work and 
of the materials to be used therein, and 
make a record thereof in his office, and 
cause to be prepared so far as neces- 
sary, plans and specifications for such 
work, and to prepare a profile of such 
portion of said street and report his de- 
termination, estimate and plans to the 
city council at Ite next regular meeting, 
Or as 8oo1 thereafter as possible, ag re- 
quired by the charter of said city. 


Adopted by the follewing vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red: 
fern, Sanders, Trager—16. 

Nays—None. 


By Ald. Britten— 

Resolved by the ecfty councll of the 
city of Langlng: 

That it ls a public necessity, and It 
it is hereby determined to pave Pros- 
pect st. frem Lathrop st to Clifford sat. 

That the city engineer be and hereby 
is directed to estimate the kind and 
quantity of materlal to be used there- 
for, and to estimate in detall the prob- 
ablé cost and expense of such work and 
of the materials to be used therein, and 
make a record thereof in his office, and 
cause to be prepared so far as neces- 
sary, plans and specifications for such 
work, and to prepare a profile of such 
portion of said street and revert hia de- 
termination, estimate and plans to the 
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city council at its next regular meeting, 
or as soon thereafter as possible, ag re- 
quired by the charter of said city. 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—15. 
_ Nays-——None. . 


By Ald. Britten— 

Resolved by the city council of the 
city of Lansing: 

That it is a public necessity, and it 
is hereby determined to pave Barnes 
ave. from Washington ave. to Martin st. 

That the city engineer be and hereby 


is directed to estimate the kind and ° 


quantity of material to be used there- 
for, and to estimate in detail the prob- 


able cost and expense of such work and - 


of the materials to be used therein, and 
make a record thereof in his office, and 
cause to be prepared so far as neces- 
gary, plang and specifications for such 
work, and to prepare a profile of such 
portion of said street and report hig de- 
termination, estimate and plans to the 
city council at its next regular meeting, 
or as soon thereafter as possible, ag re- 
quired by the charter of said city, 


Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Clapham, 
Deughty, Dymond, Eddy, Fowler, Howe, 
Wieck, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—16, 

Nays—None, 


By Ald. Britten— 
Resolved by the city council of the 
elty of Lansing: : 


That it is a public necessity, and it 
is hereby determined to pave Grand ave. 
from Shiawassee st to Saginaw sat. 

That the city engineer*be and hereby 
is directed to estimate the kind and 
quantity of material to be used there- 
for, and to estimate in detail the prob- 


able cost and expense of such work and. 


of the materlals to be used: therein, and 


. make a record thereof in his office, and 


cause to be prepared so far ag neces- 
sary, plans and specifications for such 
work, and to prepare a profile of such 
portion of gaid street and report hia de- 
termination, estimate and plans to the 
city council at its next regular meeting, 
Or as soon thereafter as poagible, ag re- 
quired by the charter of said city. 


Adopted by the following vote: 
Yeas—Ald. Avery, BDritten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Malin, McClellan, Red- 
fern, Sanders, Trager—16. 
Nays—None, 


By Ald, Doughty— 

Resolved by the city councll of the 
city of Lansing: 

That it ls a public necessity, ang it 
is hereby determined to construct a 
bridge over Red Cedar river at Pennsyl- 
vania ave. _ 

That the city engineer be and hereby 
ig directed to estimate the kind and 
quantity of material to be used there- 
for, and to estimate in detafl the prob- 
able cost and expense of such work and 
of the materials to be used therein, and 
make a record thereof in hls office, and 
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cause to, be prepared so far as neces- 
sary, plans and specifications for such 
work, and to prepare a profile of such 
portion of said street and report his de- 
termination, estimate and plans to the 
city council at its next regular meeting, 
or as soon thereafter as possibie, ag re- 
Quiped by the charter of said city. 


Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 


Kiock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—15. 
Nays—None. 


PUBLIC IMPROVEMENT lI. 


By Ald. Britten— 

Resolved by the city council of the 
city of Lansing: 

That the plans and aspecificationg re- 
turned by the city engineer in pursu- 
ance of the resolution of this council 
adopted June 12, 1920, for repaving 
Michigan avenue from Michigan Cen- 
tral railroad tracks to old city limits, 
are hereby adopted. 

That the portion of the city deemed 
to be speciaily benefited by such im- 
provement ig all lots, premises and sub- 
divisions thereof fronting on or adjoin- 
ing said portion of said Michigan ave- 
nue within the west line of section 15 
and the east line of secton 15, and ex- 
tending back from said Michigan ave- 
nue a distance of 165 feet from each 
side of said street, excepting from said 
described district all public streets, ai- 
leys, and parcels of land herein de- 
scribed not adjoining said street, and 
rights of way of raiiroads, as ar, herein 
included. 

That the estimated expense of said 
improvement is $229,000; that the ex- 
pense of paving between the rails and 
for a width of 18 inches on each side 
of the tracks of the Lansing City Rail- 
Way company, its successors and assigns, 
to wit, the sum of $96,700, shall be paid 
by said railway company, its success-\ 
Ors Or assigns. Two-thirds of the bal- 
ance, or $88,200, which shall be paid 
by the city out of the contingent funda. 


That all of the remainder of said 
estimated expense, to wit, the sum of 
$44,100, shali .be defrayed by special 


assessment upon the taxable lands and 
premises within the district heretofore 
described, in proportion to the benefits 
accruing to each parcel respectively 
from the construction of such improve- 
ment and upon the owners of occu- 
pants of the houses and lands within 
said described district to be benefited 
thereby, in proportion as near as may 
be to the advantage which each shall 
acquire by the making of such improve- 
ment. 

That the city assessors be and hereby 
are directed to make an assessment roll 
in accordance with this resolution and 
return the same to the city council 
at its next regular meeting, or ag soon 
thereafter as may be. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 


Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—15. 
Nays—None. - 
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PUBLIC IMPROVEMENT V., 


Ratifying and Confirming Supple- 
mentary Roll. = 


By Ald. Britten— 

Resolved by the city council of the 
City of Lansing: 

That th, supplementary special as- 
sessment roil for grading Ferris street, 
from Larch street to Neiler street, us 
returned by the city assessor, be and the 
same is, hereby ratified and confirmed, 
and that the mayor be and hereby is 
directed to affix within ten days, his 
warrant directing the city treasurer .o 
refund to all -persong who hav, paid 
said tax as originally assessed the pro 
rata amount of difference as shown in 
Said suppiementary roll, and coilect all 
unpaid tax as shown on gaid roll on or 
before May 80, 1921. 

Adopted by the foilowing vote: 

Yeas—Ald. Avery, Britten, Ciapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Kiock, Leonard, Main, McCleilgn, Red- 
fern, Sanders, Trager—16. 

Nays—None. 


CONSTRUCTION OF SEWERS AND 
DRAINS, L 


By Ald. Leonard— 

It is the opinion of the city councetl 
of the city of Lansing, that for better 
sanitation, public convenience and gen- 
eral drainage purposes, the construc- 
tion of a Bewer in Orchard street from 
182 feét east of Penn. avenue to east 
end of Orchard street, as petitioned 
for, is desirable, therefore, gbe it re- 
soived: 

That the city engineer be and hereby 
is instructed to prepare plans for a 
sewer in said street above mentioned 
in the 82nd sewer and drain district, 
and that he cause a diagram and plat 
of the whole of said district to be made, 
showing aii the streets, public grounds, 
lands, lots and subdivisions thereof in 
said district, and the proposed route 
and location of the sewer, with a pian 
and profile showing grade and dimen- 
sions thereof, and further, that he shali 
make and furnish to this councii an es- 
timate of the cost of the above described 
sewer. . e 

Adopted by the foilowing vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe 
Kiock, Leonard, Main, MecCiellan, Red- 
fern, Sanders, Trager—16, 

Nays—None, 


By Ald. Leonard-~—— 

It is the opinion of the city council 
of the city of Lansing, that for better 
Sanitation, public convenience and gen- 
eral drainage purposes, the construc- 
tion of a sewer in Clemens avenue, from 
Marcus street to south 250 feet, as peti-' 
tioned for, is desirable, therefore, be/it 
resolved: 

That the city engineer be and hereby 
is instructed to prepare plans for a 
sewer in said street above mentioned 
in the Toll Gate-sewer and drain dis- 
trict, and that he cause a diagram and 
plat of the whole of said district to be 
made, showing all the streets, pubHo 
grounds, lands, lots and subdivisions 
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theref in said district, and the proposed 
route and location of the sewer, with a 
plan and profile showing grade and di- 
mensicns thereof, and further, that he 
shall. make and furnish to this coun- 


cil an @stimate of the cost of the above 


described sewer. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Hddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red 
fern, Sanders, Trager—165. 

Nayea—None. 

By Ald. Leonard— 

It is the opinion of the city council 
of the city of Lansing, that for better 
sanitation, public convenience and gen- 
eral drainage purposes, the construc- 
tion of a sewer tn Foster avenue, from 
Saginaw street to Fernwood avenue,. as 
petitioned for, ig desirable, therefore, 
be it resolved: 

That the city engineer be and hereby 
is instructed to prepare plans for a 
sewer in said street above mentioned 
in the Toll Gate sewer and drain dis- 
trict, and that he cause qa diagram and 
plat of the whole of said district to be 
made, showing ail the atreets, public 
grounds, lands, lotsa and subdivisions 
thereof in said district, and the proposed 
route and iocation of the sewer, with 
a plan and profile showing grade and 
dimensions thereof, and further, that he 
shali make and furnish to this councH 
an estimate of the cost of the above de- 
scribed sewer. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Maln, McClellan, Red- 
fern, Sanders, Trager—165. 

Nays—None, 


By Ald, Leonard— 

It igs the opinion of the city cpuncil 
of the clty of Lansing, that for better 
sanitation, public convenience and gen- 
eral drainage purposemp the construction 
of a sewer in Glenn street, from 43 
feet east of Linwood atreet to west end 
of street, as petitioned for, is desir- 
able, therefore, be it resolved: 

That the city engineer be and hereby 
ois instructed to prepare plans for a 
sewer in said street above mentioned 
in the 87th sewer and drain district, 
and that he cause a diagram and plat 
of the whole of said district to be made, 
showing all the streets, public grounas, 
lands, lots and subdivisiong thereof in 
said district, and the proposed route and 
lecation of the sewer, with a plan and 
profile showing grade and dimensions 
thereof, and further, that he shall make 
and furnish to this counoil an estimate 
of the cost of the above described sewer. 

Adopted by the following vote: 

Yeas—-Ald. Avery, Britten, Clapham, 
{Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—165. 

Nays—None, 


By Ald: Leonard— 

It is the opinion of the city council 
of the city of Lansing, that for better 
sanitation, public convenience and gen- 
Bral drainage purposes, the conatruc- 


_tion of a sewer in Lincoln street, from 


‘said district, 
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Cedar street to Teel ave., as petitioned 
for, is denrirable, therefore, be it re- 
solved: 

That the city engineer be and hereby 
is instructed to prepare plans for a 
wewer in said street above mentioned in 
the Madlory sewer and drain district, 
and that he cause a diagram and plat 


_ Of the whole of said district tp be made, 


showing all the streets, .public grounds, 
lands, lots and subdivisins thereof in 
and tthe proposed route 
and location of the sewer, with a plan 
and profile showing grade und dimen- 
sions thereof, and further, that he shall 
make and furnish to this counvil an 
estimate of the cost of the above de- 
scribed sewer, 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
leck, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—1f. 
Nays—None. 


CONSTRUCTION OF SEWERS AND 
ry DRAINS, III, 


By Ald. Leonard— 

Resolved by the city council of the 
city of Lansing: 

Whereas, notice to taxpayers and per- 
sons interested in the construction of 
440 feet of sewer in Washington ave, 
from Willow street to Franklin avenue, 
in the 10 & 22 sewer and “drain district 
of the city of Lansing, having heen 
duly given as required by the charter 
of said city, and the said city council 
after hearing divers suggestiona and ob- 
jections by such persong so interested, 
at the time and place provided in suoh 
notice to the plans and necegsity of 
such improvement, and after due con- 
sideration it is hereby determined by 
said city council that such sewer ig a 


necessary public improvement; and it 


ig determined by such city council to 
construct the same as originally set 
forth in a resolution adopted by such 
city’ council on the 27th day of Oct., 
A. D. 1920, together with necessary 
manholes, catch basins and Ilaterals 
therefrom. 

Andgthat the plat and @iagram as re 
turned by the city engineer be and the 
same is hereby adopted and that it be 
recorded in the book of sewer records 
in the office of the city clerk, and it is 
further resolved, that the portion of 
the city deemed to be specially bensfited 
by said improvement is all lotsa, parts 
of lots and pieces of land within the 
district specifically rescribed and set 
forth in a resolution of said city council, 
for the construction of said sewer passed 
upon the 8th day of November, A. D. 
1920, excepting from said deascrjbed 
Giatrict all public streets and alleys. 

That the estimated expense of sJch 
improvement is $870.20 of which one- 
sixth or $111.70 shall be paid from the 
general sewer fund and the remainder 
Or $558.50, shall be defrayed by special 
assessment, upon ali lands and premises, 
within the district above described in 
proportion to. the benefits accruing to 
each parcel respectively from the con- 
struction of such sewer, and pon the 
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owners and occupants of the houses 
and iands within said district in pro- 
portion to the advantage whioh shali 
accrue from the construction of such 


sewer, 


That the city assessors be and hereby 
are instructed to make an assesament in 


accordance with the terms of the above . 
resolution and report the same to this” 


council at the next regular meeting, or 
as soon thereafter as may be, 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McCtellan, Red: 
fern, Sanders, Trager—15. 
Nays—None. 


By Ald. Leonard— . 


Resolved by the city .council of the 


city of Lansing: 

Whereas, notice to taxpayers and per- 
sons interested in the construction of 
167 feet of sewer in Linwood street from 
Theodore street to north 167 feet in 
the sewer and drain district of the city 
of Lansing, having been duly given as 
required by the charter of said city, 
and the said city council aftegphearing 
divérs suggestions and objections by 
euch persons so interested, at the tlme 
and place provided in such notice to 
the plans and necessity of such improve- 
ment, gnd after due consideration it is 
hereby determined by said city council 
that such sewer igs a necessary public 
improvement; and it is determined by 
such city council to construct the same 
as originally set forth in a resolution 
adopted by such city council on the 9th 
day of August, A. D. 1920, together 
with necessary manholes, catch balns 
and laterals therefrom. 


And that the plat and diagram as 


returned by the city engineer be and 
the same Is hereby adopted and that it 
be recorded in the book of sewer rec- 
ords in the office of the city clerk, and 
it is further resolved, that the portion 
of the clty deemed to be specially bene- 
fited by said improvement is all lots, 
parts of lots and pieces of land within 
the district apecifically described and set 
forth in a resolution of aaid city council, 
for the construction of said sewer passed 
upon the 30th day of Aug., A. D. 1920, 
excepting from said described dfstrict 
all public streets and alleys. 

That the estimated expense of such 
improvement is $228.00 or which one- 
aixth or $38.00 shall be paid from the 
@meneral sewer fund and the remainder 
Or $190.00, shall be defrayed by special 
assessment, upon all the taxable lands 
and premises, within the district above 
described in proportion to the benefits 
accruing to each parcel respectively from 
the construction of such sewer, and upon 
the owners and occupants of the houses 


‘and iands within said district in pro- 


portion to the advantage which shall 
accrue from the construction of such 
sewer. 

* That the city assessors, be and here- 
by are instructed to make an assessment 
in accordance with the terms of the 
above resolution, and report the saim9 
to this council at the next regular meet- 
ing, or as soon thereafter as may be. 

Adopted by the following vote: 


Aprii 18, 1921 


Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Kiock, Leonard, Main, MecCiellan, Red- 
fern, Sanders, . Trager—16. 

Nays—None. z 


By Aid, Leonard— 

Resolved by the 
the city of Lansing: 

Whereas, notice to taxpayers and per- 
sons interested in the construction of 
550 feet of sewer in Porter st. extended 
from east line M. C. R. R. tracka to 
Larch st. in the 25th sewer and drain 
district of the olty of Lansing, having 
been duly given as required by the 
charter of said city, and the sald city 
councli after hearing divers sug- 
gestions and objections by such per- 
s0ns so Interested, at the time and 
place provided in auch notice to the 
plans and necessity of such improve- 
ment, and after due consideration it is 
hereby determined by said city 
council that such sewer is a@ necessary 
public improvement; and it is deter- 
mined by such city council to c¢on- 
struct the same as originally set forth 
in a resolution adopted by such city 
council on the 11th day of October, A. 
D., 1920, together with necessary man- 
holes, catch basins and laterals there- 
from, 

And that the plat and diagram ag re- 
turned by the city engineer be and the 
same is hereby adopted and that it be 
recorded in the book of sewer records 
in the office of the city clerk, and it is 
further resolved, that the portion of 
the city deemed to be specially bene- 
fited by sald improvement is all lots, 
parts of iota and pieces of land within 
the district specifically degcribed and set 
forth in a resolution of said city 
council, for the construction of sald 
sewer passed upon the 26th day of Oo- 
tober, A. D., 1920, excepting from sald 
described district all public streets and 
alleys. 

That the estimated expense of such 
improvement is $3,270.00 of which one- 
sixth of $545.00 sHall be paid from the 
general sewer fund and the remainder of 
$2,725.00, shall be defrayed by special 
assessment, upon all the taxable lands 
and premises, within the district above 
described in proportion to the benefits 
accruing to each parcel respectively 
from the construction of such sewer, and 
upon the owners and occupants of the 
houses and lands within said district in 
proportion to the advantage which shall 
accrue from the construction of such 
sewer, 

That the city assessors be and hereby 
are instructed to make an assessment in 
accordance with the terms of the above 
resolution, and report the same to this 
council at the next regular meeting, or 
as soon thereafter as may be. 


city cdunol of 


Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—15. 
Nays—None, 


By Ald. Leonard— 

Resolved by the city councjl of the 
eity of Lansing: 

Whereas, Notice to taxpayers and per- 
song interested tn the conatruction of 
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295 feet of sewer- in Theodore st. from 
25 ft. east of Linwood st. to west line 
of Ada’s addition in the 87th sewer and 


drain district of the city orf Lansing, 


having been duly given ag required by 
the charter of said city, and the said 
city council after hearing divers sugges- 
tions and objections by such persons 680 
interested, at the time and place provid- 
@éd in such notice to th, plans and neces- 
sity of such improvement, and after due 
consideration it is hereby determined by 
pald city councli that such sewer is a 


- mecessary public imprevement; and it is 


_@etermined by such city council to con- 
atruct the same as originally set forth 
in a resolution adopted by such city 
council on the 9th day of August, A. D., 
1920, together with necessary manholes, 


_catch basins and lateraig therefrom, 


And that the piat and diagram as 
returned by the city engineer be and the 
same is hereby adopted and that it be 


recorded in the book of sewer records 


in the office of the city cierk, and it is 
further resolved, 


that the portion of 
the city deemed to be specially bene- 
fited by said improvement is all iots, 
Parts of .jiots and pieces of jand within 
the district specifically described and set 
forth in a resolution of said city coun- 


b» cil, for the construction of said sewer 


Passed upon the 30th day of August, A. 
D., 1920, excepting from said described 
district all public streets and alieys. 

That the estimated expense of. such 
improvement is $426.00 of which one- 
Bixth of $71.00 shall be paig from the 
general sewer fund and the remainder 
or $355.00, Bhali be defrayed by special 
@ssessment, upon all the taxeble lands 


and premises, within the district above 


crue from the construction 


WV 


_ Doughty, Dymond, Baddy, 


_, sewer 
‘Ment; and it is 





described in proportion to the benefits 


accruing to each parcel respectively from 
the construction of such sewer, and upon 
the owners and occupants of the houses 
and lands within said district in pro- 
portion to the advantage which shail ac- 
of such 
sewer. ; 

That the city assessors be and hereby 
are instructed to make an assessment in 
accordance with the terms of the above 
resolution, and report the Bame to this 
council] at the next regular meeting, or 
as soon thereafter as may be. 


Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Ciapham, 
Fowler, Howe, 
McClellan, Red- 
Trager—15. 


Klock, Leonard, Main, 
fern, Sanders, 
Nays—None, 


By Ald. Leonard— 

Resolved by the city councii of fhe 
city of Lansing; 

Whereas, Notice to tazpayers and 
persons interested in the construction of 
296 feet of sewer in Lenawee street from 
Cherry st. sewer- to west 295 ft. in the 
4th sewer and drain district of the city 
of Lansing, having been duly given as 
required by-the charter of said city, and 
the said city council after hearing divers 
suggestions and objections by. such per- 
aeons so interested, at the time an@ place 
provided in such notice to the pians 
and necessity of such improvement, and 
after due consideration it is hereby de- 
termined by said city council that such 
is a necessary public improve- 
determined by such city 
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“ag 


council to construct the same ag origin- 
ally set forth in a resolution adopted by 
Buch city council on the 9th day of 
August, A. D., 1920, together with nec- 
essary manholes, catch basins and later- 
ais therefrom. 

And thdt the plat and diagram as re- 
turned by the city engineer be and the 
same is hereby adopted and that it be 
recorded in the book of sewer records in 
the office of the city cierk, and it is 
further resolved, that the portion of the 
city deemed to be spegiaily benefited by 
said improvement is ail lots, parts of 
lots and pieces of iand within the dis- 
trict specificaliy described and set forth 
in a resolution of said city council, for 
the oonstruction of said sewer passed 
upon the 30th day of August, A. D., 1920, 
excepting from said described district 
ali public atreets and alieys. 

That the estimated expense of such 
improvement is $432.00 of which one- 
sixth or $72.00 shail be paid from the 
general sewer fund and @he remainder 
or $360.00, shall be defrayed by special 
assessment, upon ail the taxable lands 
and premises, within the district above 
described in proportion to the benefits 
accruing to each parcel respectively 
from the construction of such sewer, and 
upon the owners and occupants of the . 
houses and lands within said district in 
proportion to the advantage which shall 
accrue from the construction of such 
sewer, 

That the city assessors be and hereby 
are instructed to make an assessment in 
accordance with the terms of the above 
resolution, and report the same to this 
council at the next reguiar meeting, or 
as soon thereafter ag may ba ‘ 


Adopted by the following vote: 

Yeas—Ald, Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager.—15. 

Nays—None. 


SIDEWALK RESOLUTION. 


By Ald BHddy— 
Resolved by the city council of the 
city of Lansing: 


That it is a necessary public improve- 
ment and it is hereby determined that 
a new artificial stone sidewalk six feet 
wide shall be built m front of lot 1 
Bungalow Home addition on the south 
side of Willow (formerly Warner) atree*, 
owned by BD. 8S. Mathews. . 

Also in front of lot 7, Bungalow Home 
addition, on the south side of Wlilow 
atreet, owned by C, P. Prine. 

Also in front of lots 8 and 8, Bun-: 
galow Home addition on the south side 
of Wiliow atreet, owned by J. W. Bailey 
company. 

Also in front of lots 10 and 11, Bun- 
galow Home addition, on the south side 
of Willow street, owned by. K. F. Egan. 

Also in front of lot 1%, Bungalow 
Home addition on the south side of 
Willow street, owned by Harriet M. 
Kirker. 

Also in front of lot 138, Bungalow 
Home addition on the south side of 
Willow street, owned by Robert Kirker. 

Also in front of lot 1 (except east 
4 6-7 feet) Ada's subdivision of a part 
of n w 1-4, of 8 e 1-4 of section 8, on 





f 
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the south side of Willow atreet, owned by 

Also in front of east 4 6-7 feet of lot 
1 and.entire of lot 2 Ada’s subdivision 
of a part of n w 1-4 of s e 1-4 of section 


8, on the south side of Willow street, 


owned by B. J. Fuller & Son. 

Also in front of west 23 3-7 feet of 
lot 3 and east 28 2-7 feet of lot § and 
entire lot 6, Ada’s subdivision of a part 
of n w 1-4 of gs e 1-4 of section 8, on 
the south aside of Willow street, owned 
by B. J. Fuller & Son. 

Also in front of east 16 4-7 feet of 
lot 3 and entire of lot 4, and west 
11 5-7 feet of lot 6, Ada's subdivision 
of a part of n w 1-4 of gs e 1-4 of nection 
8, on the south side of Willow street, 
owned by H. W. Cleveland. 

Also in front of lot 1, block 1, Becker 
addition, on the south side of Willow 
street, owned by J. H. Mitchell. 

Also a sidewalk five feet wide in front 
of lot 6 (except south 7% feet) Chas. 
Kudner’s sub-divilstun of south 1-2 of 
nw 1-4 of e 1-4 section 8, on the 
south side of Kudner street, owned by 
Ada M. Talmage. 

Also in front of lots 82 and 83, Chas. 
Kudner’s subdivision of south 1-2 of 
n w 1-4 of gs e 1-4 of section 8, on the 
south side of Kudner street, owned by 
Chas. H. Chase. ; 

Also In front of lots 84 and 8&6, Chas. 
Kudner’s subdivision of south 1-2 of n w 
1-4 of gs e 1-4 of section 8, on the suuth 
side of Kudner street, owned by Fred- 
erlek Steinkohl. 

Aiso in front of lot 86, Chas. Itud- 
ner’s subdivision of south 1-2 of n w 
1-4 of s e 1-4 ef section 8, on the south 
side of Kudner street, owned by Lee and 
Hattie Wade. , 

Also in front of lots 87, 88, 89, 990, 
91, 92, 1083, Chas. Kudner’s subdivision of 
south 1-2 of n w 1-4 of gs e 1-4 of sec- 
tion 8 on the south side of Kudner 
street, owned by O. E. Driver. . 

Also in front of lots 93, 94, 96, 96, 
87, 98 98, 100, 101 Chas, Kudner'a 
subdivision of south 1-2 of n w t-4 of 
gs e 1-4 of section 8 on the south aide 
of Kudner atreet, owned by Jas. Burns. 

Also in front of lot 102, Chas. Kud- 
ner’s subdivision of south 1-2 of n w 1-4 
of e 1-4 of section 8, on the south 
side of Kudner street, owned by Flora 
Thurston. 

Also in front of lots 104 and 1065, 
Chas. Kudner’s subdivision of south 1-2 
of n w 1-4 of s e 1-4 of section 8, on 
the south’ side of Kudner street, owned 
by H. J. Everett. 


Algo in front of lots 108 and 107, Chas. 
Kudner’s subdivision of south 1-2 of 
nw 1-4 of a e 1-4 of section 8 on the 
south side of Kudner street, owned by 
L, Seaton. 

Also in front of lot 108, Chas. Kud- 
ner’s subdivision of south 1-2 of n w 
1-4 of s e 1-4 of section 8, on the south 
side of Kudner atreet, owned by Samuel 
Amdensky. 

Also in. front of lotsa 109 and 112, Chas, 
Kudner’s subdivision of south 1-2 «af 
nw 1-4 of s e 1-4 of section 8, on the 
south side of Kudner street, owned by 
Jas. Seaton. 

Also in front of lots 110 and 111, 
Chas. Kudner’s subdivision of south 1-2 
of n w 1-4 of gs e 1-4 of section 8, on 
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the south side of Kudner street, owned 
by Jennie B. Walker. 

Also in front of lots 113 and 114, Chas, 
Kudner's subdivision of south 1-2 of n w 
1-4 of gs e 1-4 of section 8 on the south 
side of Kudner, street, owned by W. C. 
Barker. 

Also a sidewalk six feet wide in front 
of lot 6 and gouth 42 feet of lot 4, 
block 11, Park Place addition, on the 
west side of Beal avenue, owned by John 
Grabowskl_ 

Also rebuild or repair in front of 
north one-half of west 160 feet of let 
8, block D on the east side of Pine 
street, owned by T. A. Lawler, and that 
the owners of said above desc:ibed lands 
be and they are hereby required to build 
the same and in accordance with the 
specifications on file in the office of the 
city engineer on or before the Ist day 
of June, 1921, 

That the superintendent of” public 
works la authorized and directed to prv- 
ceed to construct such artificial stone 
walk in front of the above described 
premises after the expiration of said 
date, upon the failure of the Owner or 
owners of the parcels herein described to 
construct the same as hereby required; 
and that the expense of constructing tne 
same shall be paid out of the contingent 
fund, and the city assessors are hareby 
directed to asseas the expenses of con- 
structing the same againat said de- 
scribed land as provided by section fives 
of ordinance No. 23, of the revised 
ordinances of the city of Lansing, and 
chapter 17 of the clty charter. 

The city clerk ig directed to give due 
notice hereof by publication of a notice 
of this resolution for three successive 
days as provided by said ordinance Nu. 
23. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—16. 

Naya—None, 


SPECIAL ORDER. 


The following claims were allowed 
and referred to the city assessor to be 
spread upon the next general tax roll. 

Claimant, Endorser. Amount. 
Wm. Clark, James A. Humphrey. $113.70 
Wm. Clark, James A. Humphrey. 4.50 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, Trager—15. 

Nays—None. 


GENERAL ORDER. 
Claims Allowed, 


Clalmant. Endorser. Amount 
R. W. Smith, et al, H. Ige 
Bancroft «becker a 4:0 wertiertitaaed ace Eee Ce 


A. D. Donnelly, et al, H. Lee 
Po) eee re 
J. Berridge, H. Lee Bancroft.. 22.69 
Harland Bartholomew, H. Lee 
Hlanarett 2c ovens teccion i (6,88 
Irving Haag, H. Lée Bancroft... 17.64 
Hager Lumber Co., H. Lee Ban- 
| i? en ee 
Cc. M. Fuller, H. Lee Bancroft... 688.25 
st. Zawrence Hospital, James A. 
Humphrey seeteontseeeneseeeanee 56.75 


Pe 
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Rouser Drug Go., ‘No. 1, James 
A. Humphrey 
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62.06 


Ray Angstman, J, A, — ha a gta he 00 


Milton Shaw, 5. A, ea 
Capital Natinal Bank Blidg., J. A 
Humphrey 


yf Beane oo a) as bin wet 


_ Alice Hull, J. A. Humphrey..... 


Merle Hopper, J. A, Humphrey.. 
Lilliam M,. Doyle, J, A. Humphrey 
Velma Garner, J. A. Humphrey. 
Cc. T. Lord, C. T. Lord.......5.. 
Mrs. W. H. Eday, C. T. Lord... 
Gardner Printing Co., J, A. Par- 
sons ae @eanueeeewneonuseenreteoteenan 
Alyce GC. Rhoads, J. A. Parsons.. 
Franklin Printery, J. A. Parsons 
State Journal Co., J. A. Parsons. 
Capital Auto Co., J. A. Parsons.. 
J. J. Cook, Phoebe K, Pegg..... 
Callaghan &:-Co., Phoebe K, Pegg 
Citizens Telephone Co,, 
Presley ..  csventcvcsepossvore 
City Treasurer, F. H, Presley... 
City Treas., Frieda A, Schneider 
Wm. Clark, Alfred Seymour.,... 
F. J. Blanding, A. Winegar..... 
Eriggs Co., A. Winegar......... 
Imperial Brush Co., A. Winegar. 
Hoyt Woodman, A. Winegar.... 
Young Bros, & Daley, A. Winegar 


» * 


Dunham Hardware Co., A. Wine- 


gar aa oeaenvvpeeceanspsaceseeeeupanaeoeseepanee 


Hawkes Tire & Rubber Coa. A, 
Winegar .. 


International Publishing Co. — = 
-Winegar eeseeceenenervrenanesennen 
Republic Motor Sales Co, A. 
Winegar ee @eseseagPeovusunevee@eveoevresseoet 
Alemite Sales & Service, A. Wine- 
gar ee @eoceovueeaesceteteeseeaseeeatse 


Dudley Paper Co., A. Winegar.. 

— City Broom Co., A. Wine 
ga ee ee 

Michigan Bridge ‘& 


oeesveaseeeeoeep one 


Pipe Co., A. 


0.00 


65.00 
60.00 
18.00 
11.06 
50.46 
17.74 
38.40 


31.10 
24.00 
16.00 


; Winegar a 


yom calok sui ¢ oly « fame 24.00 
Page & Harryman, A, Winegar.. 16.60 
Franklin Printery, A, Winegar.. 28.03 


A. L. Holcomb Co., A. Winegar.. 165.71 


‘North Side Electric Shop, A. 
WRIMBEAD gb Mie ecu wie, orece, Beane 

Fred A. Egeler, re “W?inegar. © oe .60 

Central Welding Co., A. Winegar 1.00 


Geo. Toman, et al, A, Winegar.’. 715.47 
A, C. Sack, et al, A. Winegar....2888.86 
Vera Thomas, H. H. Campbell.. 
Young Bros. & Daley, O. E. 

Eckert .. .. 0 0,0: + 6.0 6 0.9 -008 oe 
Michigan Brass & {ron, des 


©. BD. Hekert «..c.sccevccsvcrca MTU 
Abram Cement Tool Co., ‘oS: E. 

| a on re svete . wOgEr 
The New-Way “Motor Co., 0. BE. 

DERE oy ben eave es v0 «gio Weg ae 4.50 
M. Cc. R. R. Co., O. BE. Eckert... 443.09 
VanDervoort Hardware Co., O. E. 

Eckert .. . cols seew ‘Hew 
Dr, M. L. Holm, fom B. ‘Eckert. be 5.00 
Brown Machine & hid Co., O. 

E, Eckert ....... er f 2.85 
Buffalo Springfield Roller Co., 

O. E. Eckert ..... er 9.48 
Townsend & Shuttleworth, ‘Oo. BE. 

OMOTC ac dis sdeva vaeen 9 tan ee 8.70 


The Briggs Co., O. E. Eckert... 821.82 
F, Burgess, et al, O. E. Eckert. .1063.89 
Cc, Fitzsimmons, et al, O. E. 
PORRGEE oles cmasweswies coosccese 047580 
Adopted by the following vote: 
Yeas—Ald.. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Leonard, Main, McClellan, Red- 
fern, Sanders, : Trager—165. 
Nays—None. 


Council adjourned, 
JUDSON A. PARSONS, 
City Clerk. 


City Clerk’s Office, April 18, 1921. 
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City Council Roome, 
Lanasing, April 25, 1921. 


The city council] met in regular session 
and was called to order by mayor B, A. 
Kyes. 

Roll call: 

Present—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mece- 
Clelian, Redfern, Sanders, Frager.—~16. 

Absent—None, 

The record of the previous sessions 
was approved as printed. 


PETITIONS AND COMMUNICATIONS. 


The following applicationa for lH- 
cense to conduct pool rooms were re- 
ceived: Brooks & Preston, 633 £. 
Michigan ave., Otto Perry, 228 N. Wash- 
ington ave., Alex Andros, 106 S. Wash- 
ington ave., Jag. B. Murray, 819 KE. 
Franklin ave. 

Referred to committee on bonds and 
contracts. 

G. H. Turrell applied for license to 
.conduct a public dance hall at Bs, FB: 
hall. 

Referred to committee on bonds and 
contracts. 


Louls Neller applied for permit to re- 
model the bullding situated at 124 W. 
Washtenaw at. 

On motion'of Ald, Clapham, the per- 
mit was granted, 





A petition was received asking that 
_. sidewalks be constructed in front of lots 

at $7, 38, 99, 40, 42 of Clark’s auh. 
alt Referred to aammittee on sidewalks. 


T. Roger Lyon, attorney for C. J. 
Davis filed claim for judgment in the 
Holmes eat. paving case. 

Referred to-the city attorney. 
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Proceedings, Monday, April 25, 1921. 


The city attorney filed copy of stipu- 
lation to dismiss the case of Frank A. 
Stevens against the city. 

Received and placed on file. 


Frank LL. Dodge presented F. L, 
Dodge plat for acceptance by the city 
council. 

Referred to the committee on streets. 


A remonstrance against widening the 
roadway on E. Michigan between Eighth 
st. and Pennsylvania ave. when re- 
paving said avenue. 

Referred to committee on streets, city 
forester and the east side aldermen, 


A petition was received for construc- 


tion of sewer in Shiawasee st., between 
Pine and Chestnut streets. 


‘Referred to the committee on sewers. 


A petition was received fram the 
board of education for curb and gutter 
north side of Lenawee st. from Cheatnut 
st. to Pine st. 

Referred to committee on stréeta, 


A communication was received from 
the clerk of Lansing tawnship in re- 
gard to the condition of the surround- 
ings of the city piggery. 

On motian the communication was Te- 
ferred to the board of health. 


A communication wags received from 
Michigan public utilities commission re- 
questing the appointment of a city gas 
inspector to be paid by the Lansing Fuel 
and Gas Co. 

Received and placed on file. 

‘Whereupon the mayor submitted the 
following: 

Gentlemen of the council: 

Complying with the request of the 
public utilities commission, relative to 
the appointment of a gas inspéctor, wil! 
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say I have had four applications for 
this position. 

Every applicant was well qualified for 
the position and it was difficult to .de- 
cide which one to select. 

The one I shall appoint for the posi- 
tion is requested by a petition signed 
by 100 American Legion boys, so I 
hereby appoint Alexander E. Urquhart 
as gas Inapector. 

B. A. KYBS, Mayor. 


By Ald Leonard— 
That the appolntment be confirmed. 
Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Mala, 
McClellan, Redfern, Sanders, Trager—16. 

Nays—None. 


OPENING OF BIDS., 


The. following blds were recelved for . 


constructing a sewer in Orchard st, from 
182 feet east of Pennsylvania ave. to 
east end of Orchard st. 


Bid of John Bray 
Bid of E. J. Noyse... 


$493.00 
.»» $675.00 


By Ald. Leonard— 

Resolved by the city councll of the 
city of Lansing: 

That the bid of John Bray for the 

construction cf sewer in Orchard st. 
from 132 ft. east of Pennsylvania ave, 
to east end of Orchard st. for the sum 
of $493, belng the best and lowest bid, 
that same be and hereby is accepted, 
and be tt further resolved that the 
mayor and city clerk be directed to ex- 
ecute a contract with the sald John 
Bray, in behalf of the city of Lansing; 
according to said bid presented, and 
specifications on file. 
- fhe above resolution was placed on 
file for one week In office of city clerk in 
accordance with section 92 of city cher- 
ter. ; 


The following bids were received for 
constructing a sewer in Glenn st. from 
43 ft. east of Linwood st. to west end 
of Glenn st. 


£ Bia of John Bray 
Brd of BE. J. Noyse...... 


$187.50 
835.00 


By Ald, Leonard— 


Resolved by the city councll of the 
city of Lansing; that the bld of John 
Bray for the construction of sewer in 
Glenn st. from 43 ft. east of Linwood 
st to west end of Glenn st. for the sum 
of $187.50, being the best ‘and lowest 
bid, that same be and hereby is ac- 
cepted, and be it further resolved that 
the mayor and city clerk be directed to 
execute a contract with the said John 
Bray in behalf of the city cf Lansing, 
according to said bid presented, and 
specications on Alle. 


The above resolution was placed on 
file for one week in office of city clerk 
in accordance with section 92 of city 
charter. 


‘ ee a 4 % 


t) —_ _ 


April 35, 1921 
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COUNCIL PROCEEDINGS — 


RHPORTS OF CITY OFFICERS, 


The report of the sealer of weights 
and measures for the week ending 
April 28, 1921, was received and placed 


@ on file. 


Honorable mayor and city council: 

Gentlemen—rI herein submit the fol- 
lowing supplementary special assessment 
roll, to actual cost as per your order 
March 28, 1921. 

Grading Marcus ast., 
Franklin ave. 

Greding Hayford ave., Prospect st to 
Kalamazoo st, 

Grading north side of Michigan ave. 
fro 66 feet west of Fairview ave. to 
Clemens ave. 

Graveling Marcus at. 
ave to Falrvlew ave. 

Graveling Hayford ave, from Prospect 
st. to Kalamazoo st. 

Graveling Bartlett from Saginaw st. 
to north Genesee at drive. 

Paving Saginaw st. from Washington 
ave. to Saginaw ast. bridge. 

Respectfully submitted, 
JOHN 8. BENNETT, 
Assessor. 


Clemens ave to 


from Clemens 


Received and placed on file, 


To the honorable mayor and city coun- 
cil of the city of Lansing: 
@entlemen—I herewith present you 

with ‘the actual cost of paving Cedar 

at. fromm Michigan ave, to Hazel at.: 
Actual cost ooo +e $19,555.67 
Also plans and estimate of cogt for 
constructing a curb and gutter in Rull- 
son st. from, Lenawee st. to Hillsdale at. 
Estrmated cost ........$788.46 
Intersections and 20% of 
balance ... qee Fah 74 


eevee 


o@oeoe@# ea aod 


To be assessed - $670.76 
Also curb and gutter in Washtenaw 
st. from Logan sat. to Huron st. 
Estimated cost ........$2,040.22 


Interstions and 20% of 
balance 


eet ea ate 


416.78 


To be assessed........$1,623.44 


Also for grading Middle st. from Isaac 
st. to R. R. right of way. 


Estimated cost.......-..$130.00 
Intersections 18.00 


ewreeos#oPeeohRteoe 


To be assessed ..........$162.00 
Also for a sewer in Clemens ave. from 
manhole at Marcus atreet to south 300 
feet. ; 
Estimated cost ..........$860.00 
City’s 1-6 60.00 


seeae ves @ee naa 
® 


To be assessed .......+-. «$800.00 
Respectfully submitted, 
F O. BH. ECKERT, 
- City Engineer. 
Received and placed on file. 


To the honarable mayor and city coun- 
cily of the city of Lansing: 
Gentlemen—Herewith is a report of 


the actual cost of constructing eurb and — 


- er: ws * 


at 
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he on the following streets, vis; 


No, 422—Main st., Middle et. to West 


at. : : 
Intersections ...<1.....++ $195.01 
“20% of the remainder... 208.37 





To be paid by the city. .$403.38 
To be assessed to prop- 
erty benefitted ........ 883.63 


eS 


Total cost seve bec ccs cOa, 886.02 
Joseph at. 


Intersections _.....++++.+$175.70 
20% of the Femainder. « 99.31 





, To be, paid by the city. .$275.01 
“To be assessed to prop- 
erty benefitted ........ 897.27 





Tota} cost see enen ey eee s $672.28 


No. 441—Clifford st., Michigan aye, to 
Eureka at.: 
Intersections .....++++..$106.61 
20% of the remainder... 123.83 
To be paid by the city. .§229.34 
To be assessed to prop- 
erty benefitted ........ 496.38 





Total cost Ke das 0 vs Gi oonaet Ravea 
No. 417—Washtenaw st., Pine st. to 
Butler at. 


Intersectiong .....02000. $180.50 
20% of remainder....... 898.42 





To he paid by the city. .$578,92 
To be assessed to prop- 
erty benefitted .......1,698.71 





Total cost «oe 6 $2,172.68 
* No. 418—Kalamazoo st., Jones at. to 
Holmes st. 
Intergectiona ......6.0.000+$10.70 
20% of remainder .,....159.86 


See 


aeueee @ean 


To be paid by the city..$170.56 
To b@ assessed to prop- 
erty bené@fited ........ 639.42 





Total cost oc. cece eee $809.98 | 
No. 419—Allen st., Michigan ave, to 
Kalamazoo at. rk 
Intersections .........+.$273.64 
20% of remainder....... 483.19 





To be paid by the city. .$706.78 
To be assessed to prop- 
erty benefited ........1,782,92 





Total cost cat bsbw oe oe an dOR.46 
No. 446—Ailen “tt., Kalamazoo ast. to 
Marcus st. 
Intergections .....++6..++++$37.68 
20% of remainder........186.67 





To bo paid by the city. .$174.25 
To be assessed to prop- 
erty benefited ........ 546.94 





FStal OOM wc scceiins coee T2119 


to Cen- 


No. 420—Wall at., Cedar at. 
ter st. q 





“door casing and fire door. 


‘ PROCEEDINGS’ ae |< 


Intersections 
20% 


To be paid by the city..$132.53 
To ee assessed to prop- 
erty benefited ........ 450.71 


Teetee cert lk 
of remainder ......112.68 





Total COBt .....ccce00es e $588.24 


No. 422—-Cleveland st, May st. to 
Sheridan st. 
Intersections ....6.+0++++$234.38 


20% 


To be paid by the city. .$3388.36 
To be assessed to prop- 
erty benefited eeoeeee 615,86 


of the remainder.. 153.98 








Total cost ......660+66$91,004.22 
No, 423-—-Clemens ave., Michigan ave. 
to Jerome sat. 
IntersectionB .....ee. 
20% of remainder 


ae $55.41 
ot eben kas ie 
To be paid by the city. .$176.63 
To be assessed to prop- 

erty benefited ........ 484,92 


Total cost .....0eeeeeee> - $661.65 
No. 447—~Lenawee ast., Butler ast. to 


Logan at. 
IntersectiOng .........0..$26.43 
20% of remainder ......259.78 


To be paid by the city.§259.78 
To be assessed to prop- 
erty benefited ........ 937.46 





Total cost .....+++.-».$1,197.24 


No. 444—Mahlon at., 
Franklin ave. 


Intersections ......+..+.++-$56.01 
20% of remainder ......241.71 
To be paid by the city. .$297.72 
To be assessed to prop- 

erty benefited ........ 966.87 


Total cost ............$1,264,59 


Respectfully submitted, 
0. E. ECKERT, 


City Engineer. 


Received and placed on file. 


Honorable mayor and council: 


Gentlemen—The resolution of Alder- 
man McClellan to report to council rec- 
ommendations for improving 
hazard in the city hall was referred to 
the writer. Permit me to give you amie 
result of my findings. 

1. Open passage way in basermant 
from rear stairway, now used by Police 
Dept. so that the Fire dept. can get into 
the building from this point. 

2. Connect one hundred feet of hose, 


nozzle attached, to stand pipe in base- — 


ment. This would nicely take care of 
smaller incipient flres. 

3. Entrance to boiler room, 
Just ssouth 
of this entrance, brick up window, also 
brick up windows on this floor and 


stock room in southwest end of build- 


ing. 
4. Build fire proof ash vault adja- 
cent tacoal bin. Remove all wood par- 


Sheridan st. to 


the fire | 


Metal - 
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titions in coal and ash room. 

5. In motor room, use sand on floor 
instead of sawdust. Galvanized iron 
can to receive all oily rags, etc. 

6. Place all open wiring as far as pos- 
sible in conduits. Main fuses now on 
wood panel. Change to proper installa- 
tion. Replace lamp cord in attic with 
stationary -lights. Repair light at fix- 
ture at stairway, third floor to attic. 
Remove all dead wires and give all wir- 
ing a general overhauling by compe- 
tent electrician. 

7. Place metal can in clock room to 
receive all oily rags, waste, etc. \ 

8. Place on each floor, including attio, 
one 3 gation chemical! fire extinguisher, 
also one in Police Patrol garage. 

9, Would also recommend that attic 
“under roof, be sprinkled. Siamese hose 
connection on outside of building. Aiso 
carry water gtandpipe to attic and at- 
tach 75 ft. of hose and nozzle. 

I have written several letters regard- 
ing the sprinkler recommendations but 
to date have obtained little {nforzna- 
tion. “<i 

10. Place Master Fire Alarm Rox on 
outside of building and five auxillary 
boxes, one on each floor. Cost less fn- 
stallation $262.50. 

11. Install up to date Watchman 
Clock System. Some one person should 
also make the rounds hourly in the day 
time, and all reports of watchman be 
checked up daily. 

12. Immediately discontinue the heat- 
ing of the city hall from bollers In 
building; entirely umnecersrry, always 
danger from fire or explosion. In as 
much as the city owns a splendid steam 
heating plant, connections should be 
mada without delay and eliminate any 
possible danger. 

13. Have a general housecleaning 
once a week, remove all paper and rub- 
bish that might accumulate, any ‘com- 
bustible material in building that is of 
no value or use. This would help ma3- 
terially. 

14. Carry out the recommendations to 
the letter and the danger of destroying 
the City hall by fire ts auite remote. 
The building is of aplendid architecture 
and built as near fire proof as pnassible 
at the time of its construction. Ontsaide 
of the roof boards, the building would 
be designated as fire proof. 

However, dedurtions murt 
for the combustible material contsined 
inside of the building, and possibly much 
of this, as heretofore mentioned, could be 
removed and lessen the (fire hazard 
considerable. ° 

Respectfully yours, 
HUGO R. DELFS, 
Chief Fire Department. 


Referred to committee on buildings. 


Honorable mayor and city council: 
Gentlemen—The action of your hon- 
orable body at your regular meeting 
Monday, April 18th, recommending the 
widening of Michigan ave. from Michi- 
gan Central Railroad to Pennsylvania 
ave. and on the south side of Michi- 
gan ave. from Pennsylvania ave, to 


be made. 
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: April 26, 1921 
Bingham st., makes necessary immedi- 
ate reconstruction of Boulevard Light- 
ing System on the section affected. We 
estimate this will cost $1,800.00. Will 
you kindly authorize this work? 
Yours very truly, 
BOARD OF WATER & EL. LT. COM- 
’ MISSIONERS. 
OSCAR E, BULKELEY, 
Superintendent. 


By Ald. Britten— 

That the communication be referred 
to 6th and 7th ward aldermen. 

Carried, 


REPORT OF COMMITTER. 


7 


The committee on streets to whom was 
referred the petition for a curb and gut- 
ter in New York avenue, from Franklin 
avenue to North street, begs leave to 
rport as follows: 

We dite i petition be granted, 

. T BRITTEN 


F. W.-REDFERN. 
O. C. HOWE. 


apital Area District Libraries 








Received and placed on file. 2 

> 

The committee on streets:to.whom was 5 
referred the pétition for a curb and gut- tL 
ter in Vermont avenue, from Franklin e) 
avenue to North street, begs leave to re- i) 
port as follows: e 
We recommend the petition be granted. fe 
W, T. ERITTEN. 5 

F. W. REDFERN., ® 

O. C. HOWE. s 

Received and placed on file, o 

a ors 


The committee on streets to whom was 
referred the petition to gravel Ballard 
street, from Franklin avenue to North yw” 


1Fg ne 


street, begs leave to report as follows: 
We recommend the petition be granted. 
W. T. BRITTEN, 
F. W. REDFERN, 
Oo. Cc. HOWE, 
Committee. 
Received and placed on file. 


a 
sing an 


The sanitary inspector, to whom waa 
referred the committee report“relative to 
claims of W. F. Clark, begs leave to re- 
port as follows: 

That the report as adopted by the 
council ia a satisfactory settlement to 
the city scavenger and health depart- 


ment. . 
W. 8S. ROBBINS, 
Sanitary Inspector. 
Received and placed on file, 
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The committee on sewers to whom was 
referred the petition for sewer in Beaver 
street, from Center steet west, begs leave “ 
to report ‘as follows: 

We recommend that the request be 


granted. 
A. H. LEONARD, 
H. 8 FOWLER, 
ELMER CLAPHAM, 
Committee on Sewers, 
Received and placed on file, 


The committee on sewerg begs leave to 
report as follows: 

On March 28th, 1921, certain parties 
petitioned for a sewer in Lincoln street, 
from Teal avenue to Cedar atreet, and 








April 26, 1921 


= 
your sewer committee reported favor- 
ably on same, but upon investigation we 
find that the plat of Cedarhurst, of which 
Lincoln avenue is one of the principal 
atreets, has never been recorded and as 
Lincoln avenue is not a public street we 
recommend that the sewer be not built 
and that sewer resolution No, 1, dated 
April 18th, 1921, be rescinded. 
A. H, LEONARD, 
H. S&S. FOWLER, 
ELMER CLAPHAM, 
Committee. - 
By Ald. Leonard— 
That recommendation of the 
mittee be adopted. 
Carried. 


com- 


The committee on sewers begs leave 
to report as followe: 

On April 6th, 1921, certain parties 
petitioned for a sewer in Clemens ave- 
nue from manhole in Marcus street 
south 250 feet. Upon investigation we 
find that this sewer can be extended 
800 feet and serve the last house. We 
therefore recommend: that sewer reso- 
lution No, 1, of March 18th, 1921, be 
rescinded and a new No. 1 resolution be 
presented. 

A. H. LEONARD, 
H. 8S. FOWLER, 
ELMER CLAPHAM, 


Committee. 
By. Ald. “Keonard— 
- hat the recommendation of the 
committee be adopted. : 
Carried. 


The committee on ordinances to 
whom was referred the communication 
of Sands & Atkins relative to publica- 
tion of building code, begs leave to 
report as follows: 

We attach, hereto the offer of Sands 
& <Atkina, agreeing to print the city 
building code for $2.60 per page for 
10090 copies of the code; thig will make 
the cost approximately $500 for print- 
ing the code, If the code is passed 
we recommend that their offer be ac- 
cepted. We also recommend the code 
be not printed in the council proceed- 
ings and that the publication thereof 
be made by poating on the city bulletin 
boards. 

1 JOHN McCLELLAN, 
A. GC DYMOND, 
oO. C. HOWE, 


Committee. 

By Ald, McClellan— 

That report of the 
adopted. 
By Ald. Avery— 

That the report of the committee be 
laid on the table. 

Carried, 


committee be 


BONDS APPROVED 


The dray bond of M. R. Cogswell as 
principal with H. G. Cogswell and Geo. 
Galvin as sureties, was approved. 

The junk bond of Edward W. Thomas 
as principal with HBdward Cahill and 
Orlando F. Barnes as auretios, was ap- 
proved, 

The chimney sweep bond of W. L. 
Johnson ag principal with J. A. Daly 
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and Slam Moore as sureties, was. ap- 
proved. 

The electrician bond of Charles H. 
Bradley as principal with Aetna Cas- 
ualty & Surety Co. as surety, Was ap- 
proved. 

The junk bond of ——_ Riley as 
principal with P. DB, Dunham and Frank 
Stabler as gureties, was approved. 

The junk bond of Adolph W. Lentz 
as principal with Fred Szepanek and 
Raymond Crawford as sureties, was ap- 
proved. 

The dray bond of A. M. Dutcher as 
principal with Chas. .Vores and Jas. 
©’Connor as sureties, was approved, 

The dray bond of F J. Gregg as prin- 
cipal with F. J. Stahl and F. J. Wil- 
liams as sureties,” was approved. 

The dray bond of G. VanRockel as 
principal with S. C. Smith and Wm, 
Barnett as sureties, was approved. 

The junk bond of Edward ‘W. 
Thomas as principal with Edward 
Cahill and Orlando F. Barnes as. sure- 
ties, Was approved. 

The bond of W. Marshall & Son in 
connection with contract for construct- 
ing bridge over Grand River at Elm 
st. as principal with the Fidelity & 
Deposit Co. as sureties, was approved, 

The bond of W. Marshall & Son in 
connection with their contract for con- 
structing underpass under Elm at. as 
principal with The Fidetity & Deposit 
co, as sureties, was approved. 

The dray bond of Eugene Rider as 
principal with Guy Durfee and Ss. W. 
Rowland as sureties, was approved. 

The dray bond of Jos. Thomas as 
principal with P, E, Dunham and W. E, 
Cady as sureties, was approved. 

The auctioneer's bond of R. L. 
Boello as principal with Chas BE. Thoma 
and L. C. Abbott as sureties, was ap- 
proved. , 

The second hand store bond of R. L. 
Boelio as principal with Chas, KE. 
Thoms and L. C, Abbott as sureties, 
was approved. 

The second hand store bond of Laura 
M. Griffeith as principal with John 
Smailwood and C. J. Tolland as sureties, 
Was approved. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 


ler, Howe, Klock, Leonard, Main, Mce-. 


Clellan, Redfern, Sanders, Trager—16. 
Nays—None, . 
MOTIONS, RESOLUTIONS AND 
NOTICES 
By Ald. Hows— : 


Resolved by the city council of the 
city of Lansing: 

That the city comptroller be and he 
is hereby authorized to transfer from 
contingent fund to the credit of poor 


department, election, general paving and. 
Ward accounts a sufficient amount to 


balance said accounts and report said 

transfers to the council on May 9, 1921, 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 

Clapham, Doughty, Dymond, Eddy, Fow 

ler, Howe, Klock, Leonard, Main, Me- 

Clelian, Redfern, Sanders, Trager—16.- 
Nays-—None, 
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By Ald. Britten— , essary public improvement and that the © 


Resolved by thg city council of the 
city of Lansing: 

That the bid of Young Brothers and 
Daley for furnishing five thousand bar- 
rels of cement be and the same is here- 
by accepted, sald cement to he de- 
livered from warehouse to job, and be 
fit further resolved that the mayor and 
city clerk be directed to execute a con- 
tract with the said Young Brothers & 
Daley, in behalf of the city of Lansing, 
according to said bid presented, and 
epecifications on file, 

The above resolution was placed on 
file for one week in office of city clerk 
in accordance with section 92 of city 
charter. 


By Ald. Leonard— 

Resolved by the city council of the 
city of Lansing: 
- That all the assistance necessary to 
care for the removal of gasoline from 
any of the city’s sewers be given to the 
chief of the fire department. 

Carried. 


By Ald. McClellan— 
That when we adjourn it be to next 
Wednesday evening at 7:30 o'clock to 
take into consideration the building 
code, 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Dymond, Eddy, Fowler, Howe, 
Klock, McClellan, Sanders—11, 
Nays—Ald. Doughty, Leonard, Main, 
Redfern, Trager—5d. - 


MOTIONS, RESOLUTIONS AND. 
NOTICES. 


By Ald. Britten— 

Whereas a petition was duly and le- 
wally filed with the eclty council with 
the necessary number of signers and 
representatives and the necessary 
amount of frontage to pave Holmes st., 
from Michigan ave. to Main st.; and 

Whereas, the city council, acting upon 
said petition, took steps and proceedings 
to pave said street and has paved the 
_ same; and 

Whereas, one Charlies J. Davis, one of 
the interested parties who owns front- 
age upon said street, filed suit in the 
Circuit Court for the County of Ing- 
ham for the money he had paid by rea- 
gon of such taxation for the benefit of 
Holmes st. pavement; and 

Whereas, upon a trial of said cause 
in the Circuit Court for the County of 
Ingham, a verdict was rénderéd in his 
favor by said Court upon the grounds 
that no special assesment roll had been 
made and passed upon by the sald coun- 
cil subsequent to the filing of the peti- 
tion for said pavement; and 

Whereas, it is deemed proper for the 
correction ofthe same to take the nec- 
eSsary steps ag provided by the charter 
of the city of Lansing to re-assess said 
property fronting ypon said street, in 
accordance with the charter of the city 
of Lansing; 

Therefore, be it resolved, that the 
paving of said street wag and is a nec- 


wr ) 
i 


city engineer be and is hereby directed 
to make a report to this council of the 
cost of paving Holmes st, between Mich- 
igan ave. and Malin asat.- and that the 
regular proceedings be had thereafter, 
in accordance with the charter, for the 
special assessment and the making 
thereof in the case of paving. 

~ Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgess, 
* Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock; Leonard, Main, 
McOlellan, Redfern, Sanders,’ Trager— 
16, 

Nays—N one. 


By Ald. Doughty— 

Whereas, the city of Lansing has 
ordered street paved at the intersection 
of Michigan ave. and Hurley st; 

And whereas, it will be neoesary to 
destroy and remove certain trees there 
standing in order to make sald improve- 
ment; 

And whereas, it would be impossible 
to start work without removing said 
trees and by reason of the same they 
are an obstruction and nuisance. 

Therefore be it resolved, that the city 
engineer be and is hereby directed to 
remove said trees. 

Adopted by the following vote: 

Yeas—Ald,. Avery, Britten, Burgess, 


Clapham, Doughty, Dymond, Eddy,. 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders, Trager— 
18. 

Nays—None, i 


By Ald. Dymond— 

Resolved by the city council of the 
city of Lansing: 

That the action taken on April 11, 
1921, in the matter of Ald. McClellan 
and ex-Ald. Neller be rescinded. 

By Ald. Avery— 

That the resolution be iaid on the 
table, 

Carried. 


By Ald. Doughty— 

Whereas, the city of Lansing has or- 
dered a bridge to Qe built across the 
river at Elm at.; 

And whereas, it is necessary to re- 
move certain trees in order to place said 
bridge, from BEtm ast., and said bridge 
cannot be constructed without the re- 
moval of same. on 

And whereas, the same is an obstruc- 
tion and a nuisance as they now stand; 

Therefore be it resolved, that the city 
engineer be and is hereby instructed to 
remove said trees. 

Adopted by the following vote: 

Yeas—Ald. Avery, Rritten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Klock, Leonard, Main, Mec- 
Clellan, Redfern, Sanders, Trager—1é. 

Nays—None. — r 
By Ald. Doughty— 

Whereas the city of Lansing hes or- 
dered a re-pavement of East Michigan 
ave.: and 

Wherers, the said city deems it nec- 
essary for business purposes and in- 
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creased traffic to broaden said pavement 
on a portion of the said street from 
what-jt has been heretofore; and 

Whereas there are several trees grow- 
ing in the street within the lines where 
the street will be graded and paved; 
and 

Whereas it will be necessary to de- 
atroy and remove said trees in order to 
grade and pave said atreet; and 

Whereas, it would be imposstbie to 
carry on said ers properly and leave 
said trees standing, and by reason of 
the same they are a nuisance; 

Therefore, be it resolved, that the city 
engineer be and is hereby directed to 
remove said trees or so many of them 
as may be necessary that come within 
the lines of the street where the same 
is to be graded and paved. 
By Ald. Avery— 

_That the resolution be laid on the 
table, 

Carried. 


By Ald. Main— 

Whereas permission to aeli papers 
from a cart on the corner of Washing- 
ton and Michigan avenues was hereto- 
fore granted to one Sam Abramovitch; 
and a 

Wheréas since said permission was 
granted the said licensee has increased 
the nature of his business until now the 
same is being conducted from a semi- 
permanent stand on said corner; and 

Whereas it has heretofore been ex- 
pressed as the policy of this council 
that no vendors licenses be granted for 
the operation of stands or carts on any 
of the streeta within the business dis- 
trict of the city; 

Therefore be it resolved, That the 
chief of police be directed to notify the 
said Sam <Abramovitch to remove said 
stand from said corner on or before 
thirty days from the date of receiving 
said notice, : 

Adopted by the following vote: 

Yeus—Ald Avery, Burgess, Clapham, 
Dymond, Howe, Klock, Main, Redfern, 
Sanders, Trager—10. 

Nays—Ald, Britten, Doughty, 
Fowler, Leonard, McClellan—é6, 


By Ald. ~~ 

Whereas t e-fifthe of the qualified 
electors of the city of Lansing, on 
April 4th, 1921, authorized the city coun- 
cil to seil paving, sewerage and bridge 
bonds in the total sum of $800,000; and 

Whereas a portion of the said fund 
will be needed within the next ninety 
daya to construct se ‘ers, bridges and 
pavements, in accordance with a certain 
resclution adopted by the council on 
Febru 28th, 1921; 

Now, therefore, be it resolved, by this 
council, that the city clerk be and is 
‘hereby directed to give notice of the 
sale of the bonds cf the city of Lansing, 
by publishing the same in the State 
Journal, and that the notice sa given 
shall be in the following form: ‘Sale 
of city bonds. Notice is hereby given 
that bonds of the city of Lanalng in the 
following amounts are now on sale to 
the public: Sewerage bonds—$100,000; 
Paving bonde—$200,000; Bridge bonds— 


Eddy, 


\ 
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$200,000; Total—$500,000; The said 
bonde will be placed in the hands of the 
city treasurer for delivery not later than 
July 16th, and the denomination of the 
Bame will be as_ follows: $100,00; 
$500,00; and -$1,000.00. Said bonds may 
be purchased by applying to the city 
treasurer therefor between the hours of 
8:00 a. m, and 4:00 p. m., from April 
30th to May Sth, inclusive. Said 
-bonds will: bear 5% intareat payable 
semi-annually, All persons desiring to 
purchase any of said bonds shall apply 
therefor in writing, stating the amount 
and denomination of the bonds they de- 
sire to buy, for which they agree to pay 
not less less than par and accrued in- 
terest, if any, and shall deposit with the 
city treasurer cash or a certified check 
for 2% of the amount of bonds bid for. 
Judson A. Parsons, City Clerk.” 
Resolved further that said publication 
shall run for nine publications commenc- 
ing April 27th and again on Aprii 30th, 
May 4th, May 7th, May llth, May 14th, 
rid 18th, May 21st, and May 25th, 
dopted by the following vote: , 
eas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, Fow- 
ler, Howe, Kiock, Leonard, Main, Mc- 
Clellan, Redfern, Sanders, Trager—16. 
Nays—None, 


By Ald, Britten— 

Resolved by the city council of the 
eity of Lansing: 

That the bid of the Brick & Supplies 
Corporation for the furnishing of fifteen 
thousand barrels of cement in accord- 
ance with bid and supplemental letter 
dated April 15, 1921, which follows, be- 
ing the best and lowest bid, that same 
be and hereby is accepted, and be it 
further resolved that the mayor and 
city clerk be directed to excute a con- 
tract with the said Brick and Supplies 
Corporhtion, in behalf of the city of 
Lansing, according to said bid presented 
and specifications on file. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Bddy, 
Fowler, Howe, Klock, Leonard, Main, 
aia Redfern, Sanders, Trager— 

Nays—None, 


By Ald. Britten— 

Resolved by the city cuunci: of the 
city of Lansing: 

That the superintendent of pubilo 
works be directed to grade Middle at. 
from Isaac st. to Mfg. R. R. right of 
way dnd to report back to thia council 
the actual cost for assessment, 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
MecClelian, Redfern, Sanders, Trager— 
16. 

Nays—None, 


By Ald. Britten— 

Resolved by the city council of the 
city of Lansing: 

That the clty engineer be directed to 
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cause a curb and gutter to be built in 
Washtenaw st. from Logtn _ st. to 
Huron st. and in Rulison st. from Len- 
awee st. to Hillsdale st. and report back 
to this councll the actual cost for as- 
sessment. 4 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Malin, 
McClellan, Redfern, Sanders, Trager— 
16. 
Nays-—None. 


By Ald. Howe— 

Resolved by the clty council 
city of Lansing: 

That the committee appointed on 
Soldiers’ Memorial continue to act until 
the matter ig settled, and that the city 
planning commission continue with the 
present personnel until May 1, 1922, 


of the 


Adopted by the followlng vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, 
16, 

Nays-—None., 


Redfern, Sanders, Trager— 


By Ald. Burgess— 

That a eomplimentary' dinner’ be 
given to the retiring aldermen by the 
remalning aldermen, mayor and clerk 
at the Kerns hotel next Monday evening 
at 6:30 o’clock. 

Carried. 


By Ald. Leonard— 

Resolved, That the city clerk be and 
he hereby is directed to advertise, as 
provided by law, for sealed proposals for 
constructing a sewer in Clemens ave. 
from manhole at Marcus st. to south 300 
feet, in accordance with the plans and 
apecifications on file in the office of the 
city engineer. Proposals to be received 
up to 4 o’clock p. m., Monday, May 2, 
1921. 

Each proposal to be accompanied 
with a certified check in the sum of $10. 

Right is hereby reserved to reject any 
or all bids. 

Adopted by the followlng vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, WHddy, 
Fowler, Howe, Klock, Leonard, Malin, 
McClellan, Redfern, Sanders, Trager— 

Nays—None, 

By Ald. Leonard— 

Resolved, That the city clerk be and 
he hereby {fs directed to advertise, as 
provided by law, for sealed proposals 
for furnishing sewer castings for the 
year 1921, in accordance with the plans 
and specifications on file in the office 
of the city engineer, Proposals to be 
received up to 8 o’clock p. m., Monday, 
May 2, 1921. 

Each proposal to be accompanied with 
a certified check in the sum of one 
hundred ($100) dollars. 

Right is hereby reserved 
any or al! bids. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 


to reject 
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Dymond, Hddédy, 
Leonard, Main, 
Sanders, Trager— 


Clapham, Doughty, 

Fowler, Howe, Klock, 
McClellan, Redfern, 
16. 


PUBLIC IMPROVEMENT I. 


By Ald. Britten-—— 

Resolved by the city 
city of Lansing: 

That it la a public necessity, and it 
is hereby determined to construct a 
curb and gutter- in New York ave. from 
Franklin av@ to North atreet. 

That the city engineer be and hereby 
is directed to estimate the kind and 
quantity of material to be used therefor 
and to estimate in detail the probable 
cost and expense of such work and of 
the materials to be used therein, and 
make a record thereof In his office, and 
cause to bé prepared so far as necées- 
sary, plans and specifications for such 
work, and to prepare a profile’ of such 
portion of sald street and report his 
determination, estimate and plans to 
the city council at ita next regular meet- 
ing, or as soon thereafter as possible, 
as requlred by the charter of sald city. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, . Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
a Redfern, Sanders, Trager— 
16, j 

Nays—None, 


By Ald. Britten— 

Resolved by the clty council of the 
city of Lansing: 

That It is a public necessity, and it 
is hereby determined to construct a 
curb and gutter In Vermont ave. from 
Franklin ave, to North street. 

That the olty engineer be and hereby 
is directed to estimate the kind and 
quantity of material to be used therein, 
and to estimate In detail the” probable 
cost and expense of such work and of 
the materlals used therein, and make a 
record thereof in his office, and cause 
to be prepared so far as necessary, 
Plans and specifications for such work, 
and to prepare a profile of such por- 
tion of sald street and report his de- 
termination, estimate and plans to the 
city council at its next regular meeting, 
or as soon thereafter as possible, as 
required by the charter of said city. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
ie Redfern, Sanders, 
18. 
Nays-——None, 


By Ald. Leonard— 


Resolved by the city council of the 
city of Lansing: 


That it is a public necessity, and it 
is hereby determined to construct a 
sewer in Ionia street from Sycamore 
street to Grand avenue. 


That the city engineer be and hereby 
ig directed to estimate the kind and 
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quantity of material to be used there- 
for and to estimate in detail the prob- 
eble cost and expense of .such work 
and of the materiela to be used therein, 
and make a record thereof in his office, 
and cause to be prepared so far as nec- 
essary, Plans and specifications for such 
work, and to prepare a profile of such 
portion of said street and report his 
determination, estim&te and plans to 
the city council] at its next regular meet- 
ing, or as soon thereafter as possible, 
ag required by the charter of said city. 


Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, HBddy, 
Fowler, Howe, Klock, Leonard, Main, 


—— Redfern, Sanders, Trager— 
1 7 

Nays-—None. 
By Ald Britten— 

Resolved by the city council of the 
city of Lansing: 

That it is a publio necessity, and it 
is hereby determined to gravel Ballard 
street from Franklin ave. to North 
street, 

That the city engineer be and hereby 
is directed to estimate the kind and 
quantity of material to be used there- 
in, and to estimate in detail the prob- 
able cost and expense of such work 
and of the materials to be used therein, 
and make a record tHereof in his office, 
and cause to be prepared so far as 
necessary, plans and specifications for 
such work, and to prepare a profile for 
such portion of said street and report 
his determination, estimate and plans 
to the city council] at its next regular 
meeting, or as soon thereafter as pos- 
_ as required by the charter of said 

ty. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Wddy, 
Fowler, Howe, lock, Leonard, Main, 
oe Redfern, Sanders, Trager— 

Nays—None. 


PUBLIC IMPROVEMENT II. 


By Ald. Britten— 


Resolved by the city council of the 
city of Lansing: 


That the plans and apecifications re- 
turned by the city éngineer in pursuance 
of the resolution of this council adopted 
March 14, 1921 for constructing a curb 
and gutter in Rulison ast. from Lenawee 
at. to Hilisdate-st. are hereby adopted. 

That the portion of the city deemed 
to be specially benefited by such im- 
provement is all lots, premises and sub- 
divisions thereof fronting on or adjojn- 
ing eaid portion of said Rulison sat. 


within the south ling of Lenawee st. and . 


the north line of Hillsdale st. and ex- 
tending back from said Rulison at. a 
distance of 165 feet from each side of 
said street; exceptthe from said de- 
scribed district all publio streets, alleys, 
and parcels of land herein described not 
adicining said street, amd right of way 
of railroads, as are herein included, 
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That the estimated expense of said 
improvement is $7383.46. 

That the expense of such improvement 
in public gtreet and alley intersections 
is $20.02 which shall be paid by the 
city out of the general paving fund. 

That \890 per cent of the remainder of 
said estimated expense, towit, the sum 
of $570.76 shall be defrayed by special 
assessment upon the taxable lands and 
premises within the district heretofore 
described, in proportion to the benefits 
accruing to each parcel respectively 
from the construction of such improve- 
ment, and upon the owners and occu- 
pants of the houses and lands within 
said described district th be benefited 
thereby, in proportion ag Near as may 
be to the advantage which each shall 
acquire by the making of such improve- 
ment, and the remainder of such ex- 
pense, towit, $142.69 shall be paid by 
the city out of the general paving fund. 

That the city assessors be and hereby 
are directed to make an assessment roll 
in accordance with this resolution and 
return the same to the city council at 
its next regular meeting, or as soon 
thereafter as may be. 


Adopted by the followfng vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders, Trager— 
18, 

Nays-—None, 


By Ald. Britten— 

Resolved by the city council of the 
city of Lansing: 

That the plans and specifications re- 
turned by the city engineer in pursu- 
ance of the resolution of this council 
adopted March 28, 1921, for constructing 
a curb and gutter in Washtenaw st. 
from Logan st. to Huron st. are hereby 
adopted. 

That the portion of the city deemed 
to be specially benefited by such im- 
provement is all lots, premises and sub- 
divisions thereof fronting on or ad- 
joining said portion of said Washte- 
naw ast. within the west line of Logan 
st. and the east line of Huron st, and 
extending back from said Washtenaw 
st. a distance of 165 feet from each 
side of said street, excepting from said 
described district all public streets, 
alleys, and parcels of land herein de- 
scribed not adjoining said street, and 
rights of way of railroads, as are herein 
included. 

That the estimated expense of said 
improvement is $2,040.22, 

That the expense of such improve- 
ment in public street and alley intere 
sections is $10.92 which shall be paid by 
the city out of the general paving fund. 

That 80 per cent of the remainder of 
said estimated expense, towit, the sum 
of $1,623.44 shall be defrayed by special 
assessment upon the taxable lands and 
premises within the district heretofore 
deacribed, in proportion to the benefits 
accruing to each parcel respectively 
from the construction of such improve- 
ment, and upon the owners and occu- 
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Pants of the houses and lands within Yeas—Ald. Avery, Britten, Burgess, 
said described district to be benefited Clapham, Doughty, Dymond, Eddy, 
thereby, in proportion as near as may Fowler, Howe, Klock, Leonard, Majin, 
be to the advantage which each shall McClellan, Redfern, Sanders, Trager— 
acquire by the making of such iImprove- 16. 
ment, and the remainder of such ex- Nays—None, 
pense, to-wit, $405.86 shall be paid by 
the city out of the general paving fund. CONSTRUCTION OF SEWERS AND 


That the city assessors be and hereby 
are directed to make an assessment roll 
in accordance with this resolution and 
return the same to the city council at 
its next regular meeting, or as soon 
thereafter as may be. 


Adopted by the following vote: 


Yeas—Ald. Avery, Britten, BDurgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders, Trager—~ 
428. 

Nays—-None. 


By Ald. Britten— 
Resolved by the city council! of the 
city of Lansing: 


That the plans and specifications re-. 


turned by the city engineer in pursu- 
ance of the regolution of this council 
adopted June 16, 1919, for paving 
Cedar st. from Michigan ave. to Hazel 
st,, are hereby adopted. 

That the portion of the city deemed 
to be specially benefited by such im- 
provement is all lots, premises and sub- 
divisions thereof fronting on or adjoin- 
ing gaid portion of said Cedar at. within 
the south line of Michigan ave. and the 
south line of Hazel st. and extending 
back from sald Cedar st. a distance of 
166 feet from each side of said street, 
excepting from said described district 
all public streets, alleys, and parcels 
of land ‘herein described not adjolning 
said street, and rights of way of rail- 
roads, as are herein included. 


That the estimated expense of said 
improvement is $19,555.67. 


That the expense of such improve- 
ment In public street and alley Inter- 
sections is $6,724.09 which shall be paid 
by the city out of the general paving 
fund. 

That 80 per cent of the remainder 
of said estimated expense, towit, the 
sum of $10,265.27 shall be defrayed by 
special assessment upon the _ taxable 
lands and premises within the district 
heretofore described, in proportion to the 
benefits accruing to each parcel respect- 
ively from the construction of such im- 
provement, and upon the ownerg and 
occupants of the houses and lands with- 
in said described district to be bene- 
fited thereby, in proportion as near as 
may be to the advantage which each 
shall acquire by the making of such 


improvement, and the remainder of such . 


expense, towit, $2,566.31 shall be paid 
by the city out of the general paving 
fund. 

That the city assessors be and hereby 
are directed to make an assessment 
roll in accordance with this resolution 
and return the same to the city council 
at its next regular meeting, or as soon 
thereafter as may be. 

Adopted by the following vote: 


DRAINS, I, 
By Ald. Leonard— 

It is the opinion of the city council 
of the city of Lansing, that for better 
Sanitation, public convenience and gen- 
eral drainage purposes, the construction 
of a sewer in Clemens ave. from man- 
hole in Marcus st. to south 300 ft. as 
petitioned for, is desirable, therefore, 
be it. resolved: 

That the city engineer be and hereby 
is ingtructed to pfepare plans for a 
sewer in said street above mentioned in 
the Tofl Gate sewer and drain district, 
and that he cause a dlagram and plat 
of the whole of said district to be made, 


' Showing all the streets, public grounds, 


lands, lota and subdivisions thereof in 
said district, and the proposed route 
and location of the sewer, with a plan 
and profile showlng grade and dimen- 
sions thereof, and further, that he shall 
make and furnish to this counci] an 
estimate of the cost of the above de- 
acribed sewer. ‘ 


Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Kiock, Leonard, Majn, 
McClellan, Redfern, Sanders, Trager— 


Nays—None, 


By Ald. Leonard— 
It ts the opinion of the city council 
of the city of Lansing, that for better 
sanitation, public convenience and gen- 
eral drainage purposes, the construction 
of a sewer in Beaver at. from Center st, 
to west one-half block as petitioned fer, 
is desirable, therefore, be it resolved: 
That the city englneer be and hereby 
is instructed to prepare plans for a 
sewer in said street above mentioned in 
the 24th sewer and drain district, and 
that he cause a diagram and plat of the 
whole of said district to be made, show- 
ing all the streets, public grounds, lands, 
lots and subdivisions thereof in gald dis- 
trict, and the proposed route and loca- 
tion of the sewer, with a plan and_ pro- 
flle showing grade and dimensiona there- 
of, and further, that he shall make and 
furnish to this council an estimate of 
the cost of the above described sewer. 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, - Hddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders, Trager— 
16. - 
Nays—None. : 


CONSTRUCTION OF SEWERS AND 
DRAINS, NO. II. 


By Ald. Leonard— 
Resolved .by the city council of the 


_city of Lansing: 
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That it Is the intention of sald coun- 
cil to construct 800 feet of sewer in 
Clemens ave. from manhole at Marcus 
atreet to gouth 300 feet in the Toll Gate 
sewer and drain district, and that the 
plat and diagram thereof made and re- 
turned by the city engineer be received 
and placed on file in the office of the 
city engineer where the same may be 
found for examination. 

Further that the city council meet a. 
the city council rooms on Monday, th 
2nd day of May, 1921, at 8 o’clock p. m., 
to consider any suggestions and ob- 
jections that may be made by parties 
interested with respect to said sewer, 
and that the city clerk publish a notice 
thereof in aocordance with section 275 
of chapter 18 of the charter. 

The premises deemed to be especially 
benefited by this improvement are lots 
49 to 66 inclusive and lots 66 to 72 in- 
clusive Leslie Park subdivisipn except- 
ing from said described district all pub- 
lic streets and alleys and lands not 
benfited hy this séwer. 


Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler. Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders, Trager— 


« 


Nays—None, 


SIDEWALK RESOLUTION. 


By Ald. Eddy— 


Resolved by the city council of the 
city of Lansing: 


That it is a necessary public im- 
provement and it is hereby determined 


-that a new artificial stone sidewalk five 


feet wide, shall be built in front of 
east 69.2 feet of lot 142, Englewood 
Park, on the south side of Oakland 
avenue, owned by W, Dugenbury. 

Aiso tn front of east 40 feet of west 
80 feet of lot 142, Bnglewood Park, un 
the south side of Oakland avenue, 
owned by W. A. Barker. 

Algo in front of west 40 feet of lot 
142, Engiewood Park, on the south side 
of Oakland avenue, owned by Mrs. L. 
Force, 

Also in front of east $4.2 feet of lot 
117, Englewood Park, on the south 
side of Oakland avenue, owned by Alice 
Malloy. 

Also in front of west 1J5 feet of lot 
117, Englewood Park, on the south aside 
of Oakland avenue, owned by Geo, H. 
Smith, and that the owners of said 
above described lands be and they are 
hereby required to build the sag, and 
in accordance with the specifications 
on file in the office 9f the city engineer 
on or before the 4th day of June, 1921. 

That the superintendent of public 
works is authorized and directed to pro- 
ceed to construct such artificial stone 
walk in front of the above described 
Premises after the expiration of said 
date, upon the failure of the owner or 
owners of theparcels herein described to 
construct the same as hereby required; 
and that the expense of constructing 
the same shall be paid out of the con- 
tingent fund, and the city assessors 
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® 
are hereby directed to assess the ¢@x- 
penses of constructing the: same against 
said described land as provided by sec- 
tion five of Ordinance No. 23, of the 
Revised Ordinances of the City of Lan- 
sing, and chapter 17 of the city charter. 


The city clerk is directed to give’ 


due notice hereof by publication of a 
notice of this resolution for three suc- 
cessive days as provided by said Ordi- 
nance No, 5 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders, Trager— 
16. , 

Nays—None. 


SPECIAL ORDER. 

The following claims were allowed 
and referred to the city assessor to be 
spread upon the next general tax roll.. 

Claimant. Endorser. Amount. 
William Clark, J. A. Humphrey $95.60 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Clapham, Doughty, Dymond, © Eddy, 
Fowler, Howe, Klock, Leonard, Main, 
McClellan, Redfern, Sanders, Trager— 


16. 

Nays—None. 

GENERAL ORDER 
Claims Allowed, 

Claimant Endorser Amt. 
Geo E. Lawrence & Son, H. Lee 

Bancroft ..accccsccccsccscenee 20.80 
A. N. Bateman, H. Lee Bancroft 58.00 
F, J. Bianding Co.,, H. Lee 

Bancroft ...... errr 82,63 
R. W. Smith et al,,H, Lee Ban- 

POSE neces a . 489,11 
A.._ D. Donnelly et a HL. Den 

MMTOLt ww caresses eesvece ccm (meee 

H. Lee Bancroft, "HL Lee Ban- 

Co eS ey eee 5.82 


Sadier & Son, H. ‘Lew Bancroft’ 100.05. 
Am_ Forestry Ass’n, H. Lee 
BROPCPOER. fio 6s vaunedees 06a tee 4.90 
Ionia Pottery Co., H. Lee Ban- 
1 — ee sa % ae 34.32 
Keystone Cutting & Welding Co., 
H. Lee Bancroft ........ 2.50 
Cohen & Barry, H. Lee Bancroft 6.83 
Margaret Church, John 8, Ben- 


nett. . rd ee : 27.00 
C.J. Fox, C. i Fox wee las ee es Gon 3.40 
Rouser Drug Co No 1, James 

A. Humphrey ........... Fad 45.27 


Int. Pub. Co., J. A. Humphrey. . 3.00 
Ruby McCanderless, J. A. Hum- 
phrey .. scoowse © . arn 


Esther Galvin, a "A Humphrey 60.00 
Woman’s Hospital Ass'n, J A 

WMumpncey” oes. i ie vcs eee ~. 444.95 
Elma Wiegman, J A. Humphrey 50.00 
Lansing Fuel & Gas Co., J. A, 

Humphrey. ..... ie ates 2.08 
Lansing Fuel & Gas ‘Ce. J. A. 

UM PREP 4 os! sts ein Oe c Oe 9.58 
Auto Electric Co, J. A, Hum- 

phrey .... cot oe 1.75 
The Toledo Pharmacal Co. J. A, 

MRUMPHTSyY gw ec ew rcewene 3.60 


Norton Hardware Co., C. ‘T. Lard 7,52 
Lansing Elec. Eng. Co., C. T. 





chives - 





* 


J. I. Case Threshing Mach. Co., 


™ 4 
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Lord a . a ae ky «tek oe 50 A, Winegar eee ee ee esediaeneeaese 1.78 
The Survey Pub Co., C. T. Lord 5.00 Dubois & Hughes, A Winegar.. 27.43 
Dancer-Brogan Co., C, T. Lord 3.78 Grand Trunk Ry System, A. 

FE. N. Arbaugh Co, C T Lord.. 9.76 Ag) re 7 1, ee 6.82 
Mills Dry Goods Co, C. T. Lord 33.94 Jos, Colby, “H. Lee Bancroft.:. 52.20 
Vandervoort Hardware Co., C, t Gohr Bros. Construction Co., H. 

og SS ee eee cre eee ee 9.60 Lee Bancroft ...cscsescceess 934.80 
Freeman Hardware Co., C. T. Gohr Bros. Con, Co., H. Lee 

Lord . S. 6 swe. 8 wie & e108 6m & 6 Oe 6 @ S388 6.96 Bancroft .. aus eer eneerorasse 173.60 
W. W, Armstrong, C. “OT, Lord. 49.10 Hawkes Tire & Rubber Co., H. 
Lansing Pure Ice Co., C. T. Lord 1.60 e@G Bannrcht Face geccccccaces 24,94 
National Biscuit Co, C. T. Lord 13.98 Vera Thomas, Harold H. Camp- 
Worden Grocer Co, C. T. Lord. 16.96 rell . 2 «iia btam aks cow oO 19.36 
Lansing Creamery Co.,, C. T. Young Bros. & Daley, O. 3. 

Lord .. eeonaeoowetwev eau e ee ev ete e@ 3.73 Eckert Sd] s oe@steeoeeavpeeeseeaeovosvsate 294.79 
National Grocer Co, C. T. Lord 23.41 Kram Co., O. EB. Hekert...... 35.00 
°G. E. Lawrence & Son, C. T. The Briggs Ca, O. BH. Eckert.. 60.18 

ren SO PS Oe ae 22.74 John F. Crotty, O. HB, Eckert.. 81.85 
Mich Butter & Eee Co. C. T. F, N. Rounsville, O.7°E. Hekert 8.50 

7. a eee pee er 25.80 Simon Iron & Stee} Co., O. EB. 

Mrs. G. L Ward, CT Lord..... 5.60 (awe Tee re ree oe 4.20 
E. VanBuren, C. T. Lord...... 11.31 Paragon Refining Co, O, HO, 

Downs Frult Co., C. T. Lord... 21.37 pe tae. ne ee a ri 74 
N. H. Winans, C T Lord...... 80.00 Hoyt Woodman, O. BE. Eokert.. 115.12 
C. A, Connor Ice Cream Co., c. A. N. Bateman, O, E. Hekert.. 85.60 

ws * Sarre [PT 4:60 E. J. Noyce, O, H, Eckert. .,.. 4625.40 
Capital City Lumber Co., .C. T. ny i pe ota, et al, O. B. me 

Se: ea aa ° .* 406 em ae eee oe : 
Young Bros. & Lasley, ‘cl! Lora 6.45 mae! ae 8 Lj . eee 882.89 

r: OD, 
F, L. Young, ©. T. Lord ....... 2.80 
a. P. Sleight Coal Cc Cc T Le Cc. i Fox a@*e@ea tea eo eogtee seen ops 34.75 
elg fe) 0., a ‘ 84 Ernest Dell, Wm. C. Hinman.. 18.00 

Lord eae tptesevages untae ces ase e 1l John Crotty, A ie A. Humphrey, 64.46 
Rochester Germicide Co., ¢. T. Merle Hopper J. A. Humphrey 9.v0 

Lord . . weeeweseeseaces vesess 16.58 Sonn Crotty, J. A. Humphrey.. 3.35 
Lansing Fuel & Gas boas ©. T. Hawkes Tire & Rubber Co., J. 

MOTE oe cece ce ecencaes . 89.00 A, Hivvmpparwye ons ccc os waitinn 3.00 
¥F,. N. Rownaville, o. Lord... 8.96 Edward Gibbons, J. A. Humph- 
George F_ Trostel, C. T, Lord... 4.00 FOP ot ek Moe ranutncwae te. sim SOS 
Cc. J Rouser Drug Co No 3, C. T. Maxine Seymour, J. A. Humph- ' 

CG Oe ES eT ee pune 17.80 rey cere re. Sy rere 24.00 
Social Service Center, C. T. Lord 459.40 Alyce C. Rhoads, J. A. Parsons 14.00 
Social Service Center, C. T. Lord 31.24 Geo, Toman, et al, A. Winegar 656.41 
J. F. Crotty, -J. A. Parsons.... 24.90 A. C. Sack, et al, A, Winegar 1465.33 
Lulu Robertson, J. A. Parsons.. 7.12 Young Bros, & Daley, A. Wine- 

“ Myles F. Gray, J, A. Parsons.. 1.80 BOF. os We hages oi ewan Ot ise 7.76 
Lawrence & VanBuren ‘Co., J. A. Walterae & Son, A. Winegar... 15.80 

Parsons... ..... veceesaese 11.00 * John F. Crotty, A, Winegar... 8.96 
UA c Laycock, J. ‘< Parsons. ii 4.00 W. J. Porter, A. Winegar..... 26.76 
Ira H Clark, J. A. Parsobs.... 6.60 A. Winegar, A, Winegar...... 20.71 
Olie Gillson, Alfred Seymour.... 56.35 Ato Electric Co, A, Winegar 60.07 
Earl Nester, Alfred Seymour.. 72.25 Hoyt Woodman, A. Winegar.. 17.48 
William Clark, Alfred Seymour 10.00 re — Co., A. Wine- aa 
ge 7 Snger 8 ge ee Milborn, “A Winegar...-... 196.50 

° eo aeseeheeoeaeea ee@e ee » . Bishop, olmes, ammond 
sal Bales — A, Wine- 461.60 Jackson, A. Wimegar........ 1864.50 
BOE Sunder! “A Wineears. 1c Sieleo BARES Ping® abner Go a 
Bd, of Water & Elec, Lt. Com 8. Board of Water & Electric 

A. Winegar + aes 68 ed Oecd W'S a 10.00 Light Com,, F. #H. Presley... 2300.00 
Mrs Mason Johnson, A. Winegar 1.12 Adopted by the following vote: 
Edington Rug Co., A. Winegar 2.26 Yeas—Ald. Avery, Britten, Burgess, 
National Grocer Co., A, Winegar 4.00 Clapham, Doughty, Dymond, Eday, 
H. F. Heath, A. Winegar..... . 12,00 Fowiér, Howe, Kiock, Leonard, Main, 
Rep. Motor _ Co., A. Wine- McClellan, Redfern, Sanders, Trager— 

eer wed sigh 1.30 16. 

Capital Radiatoe “Repair Shop, 
A Winegar .........ssse.e0. 2,00 Nays—None. 
——— Hlec. Co, - A, ™ Council adjourned until next Wed- 
a Pa Reet Se . nesday evening af 7:30 o'clock. 
Frank Irish, A. Winegar...... 29.90 
Beach Manufacturing Co, A. JUDSON A. PARSONS, 
nearer Fe City Clerk, 


City Clerk’s Office, April 25, 1921. 
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Proceedings, April 27; May 2, 1921. 


City Council Rooms. 
Lansing, April 27, 1921. 


The city counci] met in adjourned 
regular session and was called to or- 
der by Mayor B, A. Kyea. 

Roll call: 


Present—Ald. Avery Britten, Clap- 
ham, Doughty, Dymond, Eddy, Fowler, 
Howe, Klock, Maln, McClellan, Trager 
—12, 


Absent—Ald. Burgess, Leonard, Red- 
fern, Sanders—4, 


PETITIONS AND COMMUNICATIONS. 


A communication was recetved from 
EH, M. Cole relative to injuries received 
from an automobile. 


Recelved and placed on file. 


A petition was received for graveling 
lllindis avenue from North street to 
Whyte street, and for graveling Whyte 
street from Illinois avenue to Vermont 
atreet. 

Received and referred to commitiece 
on streeta, 


The following applications were re- 
ceived for pool room licenses: Dee & 
Rariden, H. E. Hoiden, Chas. BE. Milles, 
Cc. F. Reide and H. W, Cleveland. 

Referred to committee on bonds and 
contracts. 


A petition was received for curb and 
gutter on Clark street from Sheridan 
atreet to Franklin avenue. 


Referred to committee on streets. 


A communication was received from 
the secretary of the Bastsaide Improve- 
ment Ausn., asking that the council al- 
low nothing to delay immediate action 
and continued progress on the paving of 
BE. Michigan avenue and to carry out its 


present plans including the widening 
of the street. 
Received and placed on file. 


REPORT OF COMMITTEBR. 


The committee on public butldinga, to 
whom was referred the communication 
of the Lansing Insurance Exchange rela- 
tlve to the increasing of insurance upon 
city hall bullding, begs leave to report 
as follows: 

We have made a careful Investigation 
of this matter and believe that the 
thirty thousand ($30,000.00) dollara now 
upon the city hall building is ample, 
and we advise that the insurance be al- 
lowed to stand as at present, 


E. 8S. AVERY, 

Ga. R. EDDY, 

ELMER CLAPHAM, 
Committee. 


By Ald. Avery— 

That the report of the committee be 
adopted. 

Carried. 


The committee on streets to whom 
was referred the petition of the Board 
of Education for curb and gutter in 
north side of Lenawee st. from Chestnut 
st. to Pine st., beg leave to report as 
follows: 

We recommend that the request be 
granted, 
- W. T. BRITTEN, 

oO. C. HOWE, 
Committee on Streets. 


Recelved and placed on file. 


The committee on sewers to whom 
was referred the petition for sewer in 
Shiawassee st. from Pine to Chestnut st. 
begs leave to report as follows: 
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We recommend that the request be 
granted. . 
J HH. S. FOWLER, 

ELMER CLAPHAM, 


Committee on Sewers. 


Recelved and placed on file. 


The’ committee on sidewalks to whom 
was referred the petition for sidewalks 
in front of lots 37, 38, 39, 40, 42, of 
Clark’s subdivision, begs leave to report 
as follows: 
We recommend that the request be 

granted. 

G. R. EDDY, 

E. D. KLOCK, 

8. S. MAIN, 


Committee on Sidewalks. 


By Ald. Eddy-—— 
That report of the committee be 
adopted. 

Carried. 


The committee on bonds and con- 
tracts to whom was referred the appli- 
cations of Alex Andros, James B. Mur- 
ray, Otto Perry and Brooks & Preston 
for licenses to conduct pool rooms begs 
leave to report as follows: : 

We recommend that the licenses be 
granted. 

E. D. KLOCK, 
E. 8. AVERY, 


Committee on Bonds and Contracts. 


By Ald. Klock— 
That report of committee be adopted. 
Carrted. 


The committee on bonds and contracts 
to whom was referred the application 
of G@. H. Turrell for dance hall license 
at U. C. T. Hall, begs leave to report 
as follows: 

We recommend that the license be 
granted. ; 

BE. D. KLOCK, 

‘ E. 8S. AVERY, 


_Committee on Bonds and Contracts. 


By ‘Ald. Klock— 

That the report of the committee be 
adopted, 

Carried. 


The committee on streets, city for- 
ester, and east side aldermen, to whom 
was referre’ the remonstrance against 
the widening of the street when re- 
paving E. Michigan ave. between Penn- 
sylvania ave. and Bighth st., begs leave 


| ta report as follows: 


‘We recommend that EB. Michigan ave. 
be widened as proposed and that the 
city forester be directed to plant trees 
in the space between the sidewalk qnd 


the proposd new curb. 


W. T. BRITTEN, 

O. C. HOWH, 

S. 8S. MAIN, 
Committee on Streets, 
W. E. TRAGER, 

A. H. DOUGHTY, 


Aldermen. 


By Ald. Britten—~ 
That report of the 

adopted, " 
Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Clapham, 

Doughty, r grtlh ‘Eddy, Fowler, Howe, 

Klock, Matfi, McClellan, Trager.—12, 
Nays—None, 


committee be 


BONDS APPROVED. 


The dray bond of Rowland Bros. & 
Durfee as -principal with A. McKercher 
and C. W. Christie as sureties, was ap- 
proved. 


The electrician bond of Fred E. Cor- 
yell as principal with National Surety 
Co. as surety, was approved. 


The chimney sweep bond of Albert 
Scott as principal with EB. M. Norton and 
F. 8S. Lawrence ag sureties, was ap- 
proved. 


Adopted by the following vote: 
Yeas—Ald. Avery, Britten, 
Dymond, Eddy, Fowler, Howe, Klock, 
Main, McClellan, ‘Trager,—1i1, 
Nays—None. 


MOTIONS, RESOLUTIONS AND NO- 
TICES. 


Ald. Dymond moved that the follow- 
ing resolution be taken from the table. 
By Ald. Doughty— 


Whereas the city of Lansing has or- 
dered a re-payement of East Michigan 
ave.; and . 


Whereas, the said city deems it nec- 
essary for business purposes and in- 
créased traffic to broaden said pavement 
on a portion of the said street from 
what it has been heretofore: and 

Whereas there are several trees grow. 
ing in the street within the lines where 
a street will be graded and paved; 
an 

Whereas it will be necessary to de- 
stroy and remove said trees in order to 
grade and pave said street: and 

Whereas, it would be impossible to 
carry on said work properly and leave 
‘said trees standing, and by reason of 
the same they are a nuisance; 

Therefore, be it resolved, that the city 
engineer be and is hereby directed to 
remove said trees or sO many of them 
as may be necessary that come within 
the lines of the street where the same 
is to be graded and paved, 

Carried. & 

“ The resolution was adopted by the fal- 
lowing vote: 


Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Main, McClellan, Trager.—12. 

Nays—None, 


PUBLIC IMPROVEMENT 1. 


By Ald. Britten: 

Resolved by the city council of the 
city of Lansing: 

That it is a public necessity, and it 
is hereby determined to construct a curb 
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and gutter in north side of Lenawee st. 
from Pine at. to Chestnut st. 


That the city engineer be and hereby 
is directed to estimate the kind and 
quantity of material to be used therefor, 
and to estimate in detail the probable 
cost and expense of such work and of 
the materials to be used therein, and 
make a record thereof in his office, and 
cause to be prepared so far as necessary, 
plans and specifications for such work, 
and to prepare a profile of such portion 
of said street and report his determina- 
tion, 
council at its next regular meeting, or 
as soon thereafter as possible, as re- 
quired by the charter of said city. 


Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 

Howe, Klock, 

Main, McClellan, Trager.—11, 
Nays—None. 


CONSTRUCTION OF SEWERS AND 
DRAINS, I. 


By Ald. Fowler— 

It ig the opinion of the city counci 
of the city of “Lansing, that for better 
sanitation, public convenience and gen- 
eral drainage purposes, the construction 
of a sewer in Shiawassee st. from Pine 
st. to Chestnut st. as petitioned for, 198 


desirable, therefore, be it resolved: 


That the clty engineagebe and Thereby 
is instructed to prepare plans for 4 
sewer in said street above mentioned. 
in the sewer and drain district, and 
that he cause a diagram and plat of 
the whole of said district to be made, 
showing all the streets, public grounas, 
Jjands, lots and subdivisiong thereof in 
and the proposed route 
and location of the sewer, with a plan 
ahd profile showing grade and dimen. 
Biong thereof, and further, that he shall 
make and furnish to this council an es- 
timate of the cost of the above described 
sewer. 

Adopted by the following vote: 
*Yeas—Ald. Avery, Britten, Clapham, 
Dymond, Eddy, Fowler, Howe, Klock, 
Main, McClellan, Trager.—11. 
Nays—None, 

ORDINANCES. 


By Ald. Howe— 

That the city council resolve itself in- 
to a committee of the whole to consider 
ordinances. 

Carried. 

The mayor called Ald. Britten to the 
chair to preside over the semmittee of 
the whole. After some time spent in 
the committee of the whole, the com- 
mittee arose and through its chairman 
reported that it had considered an or- 
dinance entitled “An Ordinance regu- 
tating all matters concerning or per- 
taining to the construction, alteration, 
repairs or additions to, remodeling, use 
or occupation of buildings, parts of 
buildings and structures of every na- 
ture whatsoever in the city of Lansing, 
Michigan, providing for condemning and 


estimate and plans to the city 
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stopping the use thereof, wrecking of 
the same, 
commissioner of buildings and city elec- 
trician and repealing certain  ordi- 
nances,’’ with amendments and recom- 
mend that the same be passed. 
Council then resumed regular session. 


By Ald. McClellan— 

That. rule No. 28 be suspended and 
the ordinance just considered in the 
committee of the whole and recom- 
mended for passage be now read a third 
time: 


Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Clapham, 
Doughty, Dymond, Eddy, Fowler, Howe, 
Klock, Main, McClellan, Trager.—12. 

Nays—None. i 


1 


The ordinance was then read a third 
time. 


By Ald, McClellan— 

That the ordinance entitled “An Or- 
dinance regulating all matters concern- 
ing or pertaining to the construction, 
alteration, repairs or additions to, re- 
modeling, use or occupation of bui'dings 
parts of buildings and structures of 
every nature whatsoever in the citv of 
Lansing. Michizan, nrovidine for con- 
demning and rtonnine the vee thereof. 
wreckine of the same. and erreatine tha 
affices af eammiselaner af hulldinesr and 
city elertvirien and certain 
ardinencer,” he now p2seea. 


ranasling 


Adovted bv the following vote: 

Yeas—Ald. Avery. Fritten, Clapham, 
Doughty, Dymond, Eddy, Fowler. Howe, 
Klock. Main, McClellan, Trager.—12. 

Nays—None. 

f 
By Ald. McClellan— 

That the building code ordinance be 
not published in the proceedings of the 
council—but that it be printed in 
pamphlet form and a copy of same be 
posted and attached on each of the 
bulletin boards of the city. 

Carried. 


By Ald. McClellan— 

That the assistant city attorney pre- 
pare an index to and for the building 
code ordinance. 

Carried. 


By Ald. McClellan— 

That the city clerk secure bids for the 
printing and binding of the building 
code ordinance to the amount of 1,03¢ 
copies. Printing and binding to be sub- 
stantially the same as the South Bend 
code. Twenty-four copies of the same 
to be ready on or before the 16th day 
of May, 1921, 

Carried. 

Council adjourned. 

J. A. Parsons, 
City Clerk, 
Lansing April 27, 1921. 


and creating the offices of 


my 
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Proceedings, May 2, 1921. 


City Council Rooms 
Lansing, May 2, 1921. 


The city council met in regular ses- 
gion and was called to order by Mayor 
B. A. Kyes. ; 

Roll call—Present— Ald. Avery, Brit- 
ten, Burgess, Clapham, Doughty, 
Dymond, Eddy, Fowler, Howe, Klock, 
Leonard, Main, Redfern, Sanders, 
Trager—16. 

Absent—Ald. McClellan—l. 

The fecord of the previous session 
was approved as printed. 


By Ald. Klock— 

Whereas, Ald. G. R. Eddy, John Mcec- 
Clellan, A. H. Leonard, F. W. Redfern, 
Alfred H. Doughty and L. E. Sanders 
are about to retire from service as 
members of the city council in which 
they have been active and valuable 
members, and 


Whereas, it is with regret that the 
remaining members of this council sever 
the pleasant relations which have existcd 
between them and these retiring mem- 
bers, therefore be it 


Resolved, That we hereby express to 
them our appreciation of the co-opera- 
tion which they have given us and the 
courtesies they have shown us a4t all 
times, and for the conscientious manner 
in which they have handled the affairs 
of the city which were entrusted to 
them; that we assure them of our sin- 
cere wishes for their future welfare 
and success and hope to see them 
present with us as often as they may 
find possible to attend future meetings 
of this council. 


Adopted by the following vote— 


Yeas—Ald. <Avery, Britten, 
Clapham, Dymond Fowler, 
Klock, Main, Trager-——-10. 

Nays—None. 


Burgess, 
Howe, 


On motion of Ald. Doughty the council 
adjourned aine die. . 
JUDSON A. PARSONS, 
City Clerk, 
Lansing, May 2, 1921. 
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City Council Rooms 


Lansing, May 2, 1921. 

The city council met in regular ses- 
sion and was called to order by Mayor 
B. A. Kyes. 

Roll call—Present—Ald, Avery, Brit- 
ten, Burgess, Chapman Clapham, 
Dymond, Fowler, Heeb, Howe, Klock, 
Main, MckKale, Phillips, Templeton 
Trager, Watley—16. 

Absent—None, 


To Your Honorable Body, 
The City Council; 


The first year of my administration 
has passed, and it was my aim at the 
beginning to conduct a business admin- 
istration. Just how successful I have 
been along that line I shall leave to 
the people to determine. 


As the presiding officer during the 
past year I have appreciéted very much 
the courtesy shown me by every mem- 
ber of the city council. Our work to- 
gether has been very pleasant to me. 

New members will oCcupy seats in the 
council this year and knowing them as 
I do, I am looking forward to another 
year of administrating city affairs that 
will not only be a credit to the mem- 


bers of the city council but profitably - 


to the city of Lansing. 
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I can assure each member of this 
honorable body that I stand ready to 
co-operate with you at any time, invit- 
ing your counsel and good judgment on 
all questions that are for the betterment 
of our city. 

We have several important and per- 
plexing problema to settle that have 
been before. not only this council but 
previous councils for many years, We 
have disposed of many of them, but 
there pre several more confronting the 
new council that will require the most 
cafeful thought and attention in the 
solving of the same. 


Parks. 


The city of Lansing has been very 
fortunate during the past year to re- 
ceive as a gift from Wm, C. Durant, 
the park now known as Durant Park 
one of the gifts to the city that we 
can justly be proud of, 


Mr. Durant: not only cleaned up one 
of the unsightly spots of the city, but 
transformed it into a beautiful park 
and from the kindness of his heart 
gave it to the city without even a re- 
quest as to the name or how it should 
be cared for, 


I believe I voice the sentiments of 
every oitizen of Lansing when I say our 
appreciation for this splendid gift is 
unlimited. 

It is our duty as citizens to see that 
this park ia kept as beautiful and as 
attractive in the years to come as it 
was when given to the city. This park 
added to the parks we now already have, 
not only make the city more beautiful 
but adds to the comfort and pleasure of 
the citizens as well, 

The benefits we derive from out door 
recreationa in the parks of the city are 
very valuable to the citizens of Lan- 
aing. and should be appreciated by all. 

The board of cemetery and public 
park commissioners are rendering very 
efficient services to the city and should 
be commended for their untiring efforts 
in making our parka beauty spots in 
the capital city .of our state. 


Street Car Situation. 


The street car situation has been 
one of our trying problems, The em- 
Pioyea of the road were compelled dur- 
ing the past, to work for a low wage 
and the company claiming the receipts 
of the road would not warrant a raise 
unless the fare was increased. 


In order that the men might receive 
a living wage and the city still have 
control over the street car situation 
in the city, we temporarily allowed the 
increase with the understanding that 
just as soon as conditions would war- 
rant, the fare would be lowered, The 
company Wag requvsted to make cer- 
tain improvements and during the past 
year the agreements for Improvements 
promised the city were fullfilled; namely 
the belt line around by the Olds factory 
and double tracking E. Michigan ave.,- 
from the old to the new city limits. 

With the improyementa promised this 
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year, the paving of E. Michigan and 
other improvements will not only add 
to the general condition of the road but 
should further improve the service. 

In talking the matter over with the 
company relative to the lowering of 
the fares, I am greatly encouraged with 
the prospects that in the near future 
the fare will be lowered. 

The citizeng of Lansing have been very 
patient and loyal in co-operating with 
the company helping to tide them over 
these abnormal times. Now that con- 
ditions are gradually becoming normal, 
I believe the lowering of fares even 
though wages for their employes remain 
where they are would increase rgceipts. 


Garbage. 


The question of the collection and dis- 
jposal of garbage is a problem that 
causes all cities more or less trouble. 
Several methods have been devised to 
solve the question as to the best method 
of handling it, but no system has yet 


‘been devised without fault. 


Some cities dispose of it by incinera- 
tion which is not only an expensive prop- 
osition to construct the plant, but an 
enormous waste, both in the fuel néc- 
essary to burn it and in the by products 
that can be obtained from garbage 
through other methods of disposal. As 
our system of disposal is by féeding 
to hogs, I am convinced more than ever 
that if it can be done by sanitary 
methods, it is the proper way to dis- 
pose of it. 

The city recently acquired a farm for 
the purpose of feeding hogs and dia- 
posing of its garbage by this method. 
I am very anxious and I believe that 
every alderman ig that this hog farm 
be conducted in a most sanitary way. 

The question of feeding garbage to 
hogs in the locality where the farm 
is located has been before the 
courts, and the city of Lansing has been 
given the chance to try it out along 
sanitary lines and now it is up to the 
city to make good. If this is done, we 
are fulfilling a promise made to those 
who live in close proximity to this farm 
and also to the court who gave us & 
chance to make good our promise. 

If it cannot be done in a sanitary 
way and the proper authorities so de- 
termine, then we should immediately 
abandon the system of disposing of 
garbage by feeding it to hogs and re- 
sort to some other method. 

I would recommend that before any 
hogs are placed on the farm that proper 
authorities be consulted as to the best 
method of conducting the farm not only 
from the standpoint of good business 
methods, but from the -standpoint of 
sanitation and health. 

It should not .be our aim entirely to 
see how much money we can make, 
but to conduct it in such a way that 
it will be looked upon as being a model 
hog farm. 


Electric Light and Water 


Our electric light and water plant, 
like all other utilities, is passing through 
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a reconstruction period that requires 
the most careful thought of good busi- 
ness minds in its operation. 

The improvements made during the 
last year has added greatly to the pro- 
duction of the plants. 

The increase in the supply of water by 
the installation of air lift pumps, wiil 


be ample to take care of our needs until: 


the growth of the city requires an in- 
crease in the supply of water which 
undoubtedly will be several years. 

The sapacity of our electric light 
plant is somewhat limited, but is tak- 
ing care of the needs of the city very 
well at present. 

But should our industrial institutions 
require of the city power to operate 
their plants to capacity, the city would 
be greatly handicapped in furnishing 
the electricity they would require, and 
unless they installed their own plants 
steps would have to be taken at once 
to take care of their needs. 


Police Department. 


During the past year it has been my 
privilege to be in close touch with our 
police department and I have no hes- 
itancy in saying, they are rendering 
very efficient service to the city of Lan- 
sing. 

While crime has been very evident 
in cities surrounding Lansing, we have 
been very fortunate to be as free from 
it as we have, and we must attribute it 
to the very efficient and well organized 
police department. 

As mayor and city council, we shall 
be ready at all times to co-operate 
with the board of police and fire com- 
missioners, for it is through this de- 
partment the pubjic is safeguarded. 


Health. 


Our health department, If believe is 
rendering very efficient service to the 
city. 

It is through this department that 
the public health of the city is safe- 


guarded against communicable diseases, . 


The department cannot accomplish 
this work alone, but needs the united 
support of every citizén of Lansing in 
their effort to make Lansing a better 
and more healthy place to live. 


Our detention hospital will be com- 
pleted tn a short time, which will add 
greatly to the relief of those suffering 
with contagious diseases. By the com- 
pletion of this hospital the horror of 
being placed in a pest house will be 
eliminated, as every convenience will 
be provided for the comfort of those 
placed in this institution. 


The. health board should te com- 
mended for the way in which they 
proceeded in the construction of this 
hospital as it wil! all come within the 
appropriation given the board for the 
erection of the bullding. 


In carrying out this work, I have 
the same request to make I made one 
year ago. 

I urge the most 


efficient service 


- electric 


‘be set aside for constructions, 


ts 
. 


April 26, 1921 


given with the atrictest economy. 
City Comptroller.. 


Reviewing the activities for the past 
year in the office of the City Comp- 
troller, discloses the fact that the bud- 
Set system is becoming a more import- 
ant factor each year in determining ac- 
curately the cost of our municipal gov- 
ernment besides assisting the several 
department heads to ‘improve meghods 
of administration, secure greater effi- 
ciency, reduce expenditures and to allo- 
cate their appropriations in such a Mman- 
ner that activities in their respective 
departments would be kept at a unil- 
form pace throughout the year. 

On account of conditions arising sub- 
sequent to the time the 1920-21 budget 
was adopted, it has been necessary to 
supplement the appropriations of the 
ward highways, poor department., elec- 
tion and general paving to the extent 
of $34,573.43 up to Aprit 15th, 1921. 
This has been done by transfers from 
contingent funds which has had an 
ample credit balance to take care of 
these transfers. The deficit referred to 
above will be included in the 1921-22 
budgets of those departments creating 
game and will revert to contingent fund 
during the ensuing year. 


Bonded Indebtedness, 


The total bonded indebtedness of the 
city at the present time, including 
$360,000 paving and sewerage bonds 
which will be sold on May 9th, is $2,- 
358,000, which its classified as follows: 


wee ee $615,900.00 
Sewer bonds - 813,800.00 
Water bonds ........ 680,000.00 
Electric light .-..... 616,000.00 
Miscellaneous . 383,300.00 


It is reasonable to expect that the 
water and electric light bonds, while the 
direct obligation of the city as a whole, 
will not have to be paid by taxation, 
but will be retired by the water and 
light department from their 
earnings. Omitting these two § items 
amounting to $1,095,000.00, we have @ 
bonded indebtedness of $1,263,000. Of 
the amount $764,220.00 will be spread on 
special assessment rolls and will be 
collected from property owners directly 
benefited. This leaves $508,780.00 which 
is a direct obligation upon the city at 
large or a per capita debt of $8.87;- 
42-100 of one per cent of our assessed 
valuation or approximately a debt per 
$1,000 valuatton of $4.25. , 

Included in the amount under paving 
and sewer bonds is $350,000 which will 
require- 


Paving bonds 


ments as follows: 

Paving Michigan ave. from M. C. R. R. 
tracks to city limits. 

Paving Pine st., St. Joseph st to Isaac. 

Paving Walnut at., Isaac st to Robert. 

Paving Center at., Saginaw st. to 
Beaver at. 

Paving Grand ave., Shiawagsee st. to 
Saginaw st. 

Sewers, extension and repairs, 
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“Work on the above construction has 
just been started. 


_During the season of 1920 we com- 
pleted 21,819 feet of paving or a fraction 
over four miles at an average cost per 
foot frontage of $4.87. 


Total curb and gutter oonstruction 
was 15,108 feet or an average cost per 
foot frontage of $4c. 

Total of graveled streets was 65,880 
feet or an average cost of 440 per foot. 

Total of grade and graveled streets 


- w&s 7,366 feet or an average cost of 70c 


per foot. 

The people of Lansing have, by ballot, 
placed in our hands thousands of dollars 
for public improvement. In doing s0 
they have oxpressed themselves as plac- 
ing the utmost confidence in us for the 
expenditure of this money. May those 
appropriationg entrusted to our’care be 
economically and judiciously spent, so 
we will not betray the confidence they 
have placed in us. 

By so doing we must as oity officials 
be ever on our guard seeing that the 
city gets 100 per cent in return for every 
dollar expended. 

I would further recommend in the 
construction of all public improvements 
that the work be given to citizens of 
Lansing to relieve so far as possible 
the great industrial depression. The, 
question of wages should be given the 
most careful consideration, while the 
cost of living has lowered along some 
lines, rents, fuel and many other neces- 
sities are still high. 

Men have been out of empleyment for 
several months, in a great many in- 


- gtances rents are unpaid and grocery 


bills have accumulated, so great care 
and judgment should be exercised in 


‘ considering the.wage question with our 


city employes. 

t igs my judgment that if wages are 
lowered they should be lowered to con- 
form with living oonditions as they 
exist. and not to the extent that will add 
to the hardship already existing in the 
city. 

In closing IJ wish to say let it be our 
aim in all committee work to be prompt 
in investimating and revorting hack to 
the council all propositions § referred, 
for we should carry on the business of 
the city without delay and without 
waste. 

Questions arise that cause men to 
differ in opinion and it ja right and 
proper that men should differ to reach 
@ proper solution of problems, but I 
ask it be done in a bualnesslike way, 
not to create a hatred between fellow 
councilmen for this invariably delays 
public improvements, 

I would earnestly request that the 
different devartments make up thetr 
budget for the coming year and deliver 
the same to the city comptroller that it 
may be in the hands of the ways and 
means committee as .early ag possible. 

I would also urge the committee on 
salaries to make their report at an early 
date that the report of the wavs a 
means committee may not be delayed. 

Again let me gay that we should ren- 
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P 
der the citizens of Lansing the very 
best service possible, keeping in mind 
at all times that we are their servants. 

As your presiding officer I promise to 
give each member of this coungil fair 
and impartial treatment and in return 
I ask your hearty co-operation in mak- 
ing this year a most profitable one to 
the citizens of Lansing. 


B. A. KYES, 
Mayor. 


By Ald. Avery— 

That the mayor's message be received, 
placed on file and printed in the pro- 
ceedings of the council. 

Carried, 


To the city council of the city of Lan- | 


aing: 
Gentlemen—I hereby appoint tHe fol- 
lowing standing committees: 


Ways and Means—Ald, Britten, Avery, 
Trager. 


City Affairs—Ald. Avery, McKale, 
Britten. 
Streets—Ald. Howe, Templeton, Dy- 
mond, 


Sewers—Ald. Fowler, Heeb, Clapham. 


Bridges — Ald. Clapham, Trager, 
Klock. . 

Sidewalks—Ald, Klock, Chapman, 
Fowler. 


Salaries—Ald. Trager, Burgess, Howe. 

Claims and <Accounts—Ald. Fowler, 
Phillips, Watley. 

Bonds and Contracts—Ald. Main, Tem- 
pleton, Phillips. 

Ordinances—Ald, 
Avery, 4 

Public Ruildings—Ald. McKale, Chap- 
man, Dymond. 

Fire Department—Ald. Trager,’ Heeb, 
Templeton. 


Dymond, MeKale, 


Auditing — Ald. Burgess, Watley, 
Klock, : 
Police—Ald. Heeb, Main, Fowler. 
Public Lighting—Ald. Phillips, Howe, 
Watley. 
; Poor—Ald. McKale, Templeton, Fow- 
er. 
Supplies — Ald. Watley, Clapham, 
Main. 


Street Railway—Ald. Avery, Dymond, 
Britten. : 


Jitneys—Ald, Chapman, Main, Heeb, 

Health — Ald. Watley, Templeton, 
Clapham, 

Market—Ald. Burgess, Trager, Chap- 
man, . 

Garbage—Ald, Main, Phillips, Heeb. | 

Legislation — Ald. Britten, McKale, 
Watley. 

Hurticulture—Ald, Tempieton, Klock, 
Phillips. 


I also appoint the following Commis- 
sioners: 
Board of Police and Fire Commissioners. 


Sixth Ward—J. G. Reutter. 
Seventh Ward—cC. E. Cady. 








Cemetery and Public Park 
Commissioners: 


Board of 


Second Ward—Joseph Beck. 
Fifth Ward—E. B. Johns. 
Bighth Ward—L. EB. Sanders, 


Board of Water and Electric Light 
Commissioners: 


Second Ward—oO, L. McKinley. 
Fifth Ward—F. L. Young. 
Sixth Ward—John F. Hopkins, 


B. A. KYBS, 
Mayor. 


By Ald, Britten— 
That the committees and board mem- 
bers named by the mayor be confirmed. 
Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Chapman, Clapham, Dymond, Fowler, 
Heeb, Howe, Klock, Main, McKale, 
Phillips, Templeton, Trager, Watley — 
16. 

Nays—None 


By Ald. Dymond-— 


That Ald. Burgess be elected presi- 
pent pro tem of the city council for the 
ensuing year, 

Carried unanimously. 


By Ald. Trager— 


That the rules governing the council 
for the past year be continued for tne 
coming year. 

Carried. 


PETITIONS AND COMMUNICATIONS. 


Ben Hur lodge applied for license to 
conduct a public dance hall for one 
month. 

Referred to committee on bonds and 
contracts. 


Ald. C. H. Burgess expressed the ap- 
preciation of Mrs. Burgess and himself 
for fiowers sent to her by the city 
- council, 

Received and placed on file. 


Adelbert Mosher applied for license 
to loan money under the provisions of 
Public Act. No. 228 of the year 1916, 
upon payment of license fee, and ap: 
proval of bond filed. 

Referred to committee on bonds and 
contracts. 


The following licenses were received 
for pool room licenses: 8S. A. Hunting- 
ton, Thomas Paltridge, L. N. Cahiil, 8. 
D. Gamel, George Katsarelos. 

Referred to committee on bonda and 
contracts. 


A petition signed by 62 persons was 
received, approving the lHcensing of 
Isaac Ruseell as a pop-corn vendor at 
the corner of Washington ave. and 
Ottawa st. 

Referred to committee on streets. 


G. A, Bauch applied for building per- 
mit to erect four atories on the Bauch 
Office Building on W. Allegan at. 

On motion of Ald. Clapham, the clerk 
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was directed to issue the permit upon 
payment of the required fee. 


A communication was recetved from 
Frank Graham relative to a small 
sign placed in the street, three feet in- 
Bide the curb in front of 31383) 5. Capli- 
tol ave, and asking permission te 
maintain this sign temporarily, replac- 
ing shortly with an electric sign. 

Referred to committee on streets. 


A petition was received asking that 
Haag Court from Vine street to Shia- 
Wwassee atreet be graveled. 

Referred to committee on streets. 

A petition was received asking that 
curb and gutter be constructed in Haag 
Court from Vine to Shiawassee street. 

Referred to committee on streets. 


A petition wag received asking for 
curb and gutter in Lenawee atreet from 
Logan street to old city Iimits. 

Referred to committee on streets. 


Petition was received for grade and 
gravel W. Lenawee ast. from Huron 
street to Heatherwood street. 

Referred to committee on atreeta. 


f 
A petition was recelved to grade 


Magnolia avenue from Kalamasoo street 


to P. M. R. R. 
Referred to committee on streets. 


A petition was received for sidewa:rk 
on Magnolia avenue from Kalamazoo 
street to P. M. R. R. 

Referred to committee on streeta, 


{ 

Lansing Loan Co. applied for license 
to lend money under the provisions of 
Act No, 228 of the Public Acta of 1915, 
and also a” license to lend money un- 
der the provisiona of Act No. 273 of the 
Public Acts of 1917, upon payment of 
fees required by the gaid Acts, and ap- 
proval of the bonds filed herewith. 

Referred to committee on bonds and 
contracts, 


A petition was received for sewer tn 
Sheridan street from Maryland street to 
Franklin avenue. . 

Referred to committee on sewers, 


A petition was received for sewer tin 
alley in Block 4, Manufacturers’ Adda., 
from Holmes street to Parker street. 

Referred to the committee on sewers. 


APPEALS, _. 

This being the time set for hearing 
any suggestions, changes or objections 
that may be made by the parties in- 
terested in the proposed construction 
of sewer in Clemens avenue from man- 
hole at Marcus atreet to south 300 feet. 


No objections being filed the same. 


was considered satiafactory to parties 
interested. 


OPENING OF BIDS. 


The following bids were received fur 
printing the Buliding Code Ordinance 
in’ book form, ten point type, 1024 
copies, 84 copies to be delivered on or 
before May 16th: 


on . 


Araa Diectrict 
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Bid of Robt. Smith Co., $3.07 per 
page. 

Bid of International Pub. Co., $4.00 
per page. 

Eid of Lawrence & VanBuren Co., 
$3.53 per page. 

Bid of Sands & Atkins, $2.50 per 
page. 

By Ald. Britten— 

Resolved by the City Council of the 
city of Lansing: 

That the bids be referred to the com- 
‘mittee on ordinances to report at thia 
meeting. 

Carried. 


The following bids were received sor 
sewer castings: . 

Bid of A. F. Bartlett & Co., $3.45 and 
$3.75 per 100 lbs, delivered. 

Bid of Michigan Brass & Iron Works, 
$3.75 and 38.85 per 100 lbs. delivered, 

Bid of Capitol Casting Co., $4.25 and 
$4.28 per 100 Ibs. delivered 
By Ald. Fowler— 

Resolved by the city council of the 
city of Lansing: 

That the bid of Michigan Brass & 
Tron Works for the furnishing of sewer 
castings for the sum of $8.76 and $3.86 
per cwt., delivered, being the best and 
lowest bid, that same be and hereby is 
accepted, and be it further resolved that 
the mayor and city clerk be directed ¢o 
execute a contract with the said Michi- 
gan Brase & Iron Works in behalf of 
the city of Lansing, according to said 
bid presented, and specifications on file. 

The above resolwélon was placed on 
fille for one week in office of city clerk 
in accordance with section 92 of city 
charter. 


REPORTS OF CITY OFFICERS, 


Social Center, expenditures, May, 1920, 
to May, 1921, and budget May, 1921, to 
May, 1922, was received and placed on 
file. 


To the Hon. Mayor and Members of the 
City Council, Lansing, Mich. 


Gentlemen: 

Ag I have heretofore notified you, 
judgment waa rendered against the city 
fn favor of Charies J. Davis on account 
of Holmes atreet paving in the sum of 
$350.65, and costa taxed at $42.30, in- 
tereat $8.75, total $401.70. I would 
recommend that the same be paid, 

Very respectfully, 


D. G. F. WARNER, 
City Attorneys. 
Received and placed on file. 


To the Hon, Mayor and Members of the 

City Council, Lanaing, Mich. 
Gentlemen: 

On January 24th, 1920, a judgment 
Was rendered against the city of Lan- 
sing in favor of Francesa Wilmot Shaw, 
for injuries she recelved by reason of 
a broken sidewalk. The amount of the 
verdict was $800. I wag not informed 
of this until I had been tn office for 
Z0ome months, when I learned it was in 
the court and a motton for a new trial 
pending. Sometime ago I took up the 
matter and argued the motion, which 
was decided againat the city. I have 
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examined the record very carefully and 
I am certain there would be no bene- 
ficial use of appealing this case or con- 
testing it further, and therefore recom- 
mend that the same be paid. The 
rae of the judgment is $800, costs 
46. 
Very respectfully, 
D. G. F. WARNER, 
City Attorney. 
Received and placed on file, 


Hon. Mayor and City Council, City, 
Gentlemen: 


It has come to my knowledge that 
there is some question as to the amounts 
collected in the Venereal Clinic at the 
Heaith Center and the amount turned 
over to the city treasurer. 

As my Integrity is under suspicion I 
would respectfully request your Honor- 
able Body to refer the matter to the 
health committee of the council for a. 
thorough investigation. 

Respectfully submitted, 
JAMES A. HUMPHREY, M. D., 
Health Officer. 
Referred to committee on health. 


Hon. Mayor and City Council, City: 
Gentiemen: 

In complHance with your order of 
April 27th, the investigation was made 
concerning the go-called city piggery on 
West Willow at. and the conditions 
found were practically those complained 
of by the township board of health. 

However, the oder is practically all 
confined to the portions used for feeding 
pen but a pile of garbage may prove a 
menace to health as soon as the weather 
becomes warmer and files begin to 
breed. Would advise a removal of same 
at earliest possible convenience. 

Respectfully submitted, 
JASON E. NICHOLS, 
Pres. Board of Health. 

Received and placed on file, 

To the Honorable Mayor and City Coun- 
ceil of the City of Lansing: 
Gentlemen: 

I herewith present you with plans and 
eatimate of cost of curb and gutter in 
Lenawee st. from Logan st. to Old City 
Limits. Estimated cost, $2,860.00. 

Reapectfully submitted, 
Oo. E. ECKERT, 
City Engineer. 
Recelved and placed on file, 


REPORT OF COMMITTERBS 
The committee on streets to whom 
was referred the plat of Frank L. Dodge, 
begs leave to report as follows: 
We recommend that the plat be ac- 
cepted. 
W. T. BRITTEN, @ 
oO. C. HOWE, 
Committee on Streets, 


Ald, Britten— 
That report of the committee be 
adopted. Carried. 


The committee on streets to whom 
wag referred the petition to construct a 
curb and gutter on Lenawee st, from 
Logan at. to Old City Limits, begs leave 
to report as follows: 


We recommend the petition be 

1 granted. 

W. T. BRITTEN, 

Oo. C. HOWE, 
Committee. 


Received and placed on file. 


The committee on bonds and contracts 
to whom was referred the application of 
Geo. H. Turrell for dance hall license, 
begs leave to report as follows: 

We recommend that the license be 
granted, 

L. E. SANDERS, 
E: D. KLOCK, 
E. S. AVERY, 
Committee on Bonds and Contracta. 
By Ald. Klock—« 

That the report of the committee be 

adopted. Carried. 


The committee on ordinances to 
whom was referred the bids for printing 
bullding code, begs leave to report as 
follows: 

The bid of Sands and Atkins being the 
lowest and best bid we recommend that 
the bid of Sands and Atkins for printing 
the aullatng code be accepted. 


A. E. DYMOND, 

E, 8. AVERY, 

W. H. McKALE, 

Committee, 

By Ald. Avery— 
That report of the 
adopted. 
Adopted by the following vote: 
¥eas—Ald. Avery, Britten, Burgess, 
Chapman, Clapham, Dymond, Fowler, 
Heeb, Howe, Klock, Main, McKale, 
Phillips, Templeton, Trager, Watley— 
16.. 
Nays—None. 


committee be 


The committee on bonds and contracts, 
to whom was referred the application of 
Dee & Rariden, H. E. Holden, Cc. F. 
Reitde, Chas. E. Miller, and H. W. Cleve- 
land for license to conduct pool rooms, 
begs leave to report as follows: 

We recommend that the city clerk be 
authorized to issue the license as re- 
quested. © 

L. E. SANDERS, 
E. D, KLOCK, 
E. S. AVERY, 


Committee on bonds and Contracts. 
By Ald Klock— 
That the report of the committee be 
adopted. Carried. a 


The committee on streets to whom 
asp referred the petition for graveling 
JiHnois ave. from North to Whyte st. 
and Whyte st. from Illinois to Vermont 
at., begs leave to report as follows: 
e recommend that the request be 
granted, " 
W. T. BRITTEN, 
oO. C. HOWE, 
Committee on Streets. 
Received and placed on file. 


The comsnittee on streets to whom was 
referred the bids for paving Seymour ay., 
from Grand River to North .st., begs 
leave to report as follows: 


We recommend that the contract be . 
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awarded to the H. G. Christman Co.,° 
this being the lowest and best bidder 
and the contractor to whom the atate 
work will be awarded, 
Respectfully submitted, 

W. T. BRITTEN, 

F. W. REDFERN, 

0. C. HOWE, 

Committee on Streets. 


\ Received and placed on file, 


BONDS APPROVED. 


The huckster bond of C. C, Carothers 
as principal with Southern Surety Co. 
as surety, was approved, 


The dray bond of Wm, Hardy & Son 
asp principal with Cc. M. Fuller and 
Frank Atzinger as sureties, was ap- 
proved, 


The junk bond of James DeMound as 
princtpal with Guy Durfee and 8. W, 
Rowland as sureties, was approved, 


The huckster and peddler bonds of 
Jack Fillieo as principal with Southern 
Surety Co. as surety, was approved. 


The dray bond of Columbia Transfer 
Co. as principal with I. B. McLean and 
H. A. Jersey ag sureties, war approved. 


The dray bond of Wm. Norris as prin- 
cipal with Leslie Norris and Matt Maur- 
er as sureties, was approved. 

es 


The dray bond of Roscoe C. Phelps as 
principal with P. E. Dunham and Bren- 
ner’ & Heeb as sureties, was approved. 


The drainlayer bond of John Bray as 
principal with Ray B. Dungey and J. A. 
Daly as gureties, was approved. 


The money lender license bond of 
Adetbert Mosher as principal with The 
Aetna Casualty & Surety Co. as aurety, 
was approved, 


The dray bond of E. L. Streeter as 
principal with R. M. Wiegandt and J. 
P. Smith as sureties, was approved. 

The dray bond of Maurice D. Rich as 
principal with Gustave H. Peters and 
Louls Simons as sureties, was ap- 
proved, 

The dray and junk bonas of Chas. 
Marsh as principal with P. B. Dunham 
and John Ryan as sureties, was ap- 


_ proved. 


The second hand atore license bond of 
Wolf Lewis as principal with David 
Friedlang@ and Joseph Beck ag sureties, 
was approved. 


The drainlayer bond of W. N. Fineout 
as principal with F. H. Dains and F. D. 
Fineout as sureties, was approved . 


The dray bond of Crosby & Curtis Co. 
as principal with Harry D, Bennett and 
M. L. Garlock as sureties, was ap- 
proved, 

The junk dealer bond of Earl T. 
Smith as principal with Joseph M, Smitk 
and H. C. Flebig as sureties, was ap- 
proved. 
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The dray license bond of Lansing 
Storage Co. as principal with Aetna Cas- 
uaity & Surety Co. as surety, was ap- 
proved. 

The junk dealer bond of Fred Karkau 
as principal with Emil Filebig and Frank 
Preuss as sureties, was approved. 

The contract for sewer in Orchard st. 
bond of John Bray as principal with 
Elmer B. Decke and Geo, E. Decke as 
sureties, was approved. 

The contract for sewer in Gienn st. 
bond of John Bray as principal with 
Elmer B. Decke and Geo. BE. Decke as 
sureties, was approved, 

The second hand dealers bond of C. B. 
Hanks as principal with C. F. Hanks 
and A. J. Hanks as sureties, Was ap- 
proved. 

The dray Heense bond of Lewis Bros. 
as principal with R. J. Mott and F. Mc- 
Ewing as sureties, was approved. 

The dray license bond of Howard 
Cornell as principal with Clarence E. 
Rogers and Louis La Pearl as sureties, 
was approved. 

The junk license bond of John Smith 
as principal with M. A. Harper and J. 
R. Rantree as sureties, was approved. 

The dray license ovond of Bar! T. 
“Smith as principal with J. M. Smith and 
H. C. Fiebtg as sureties, was approved. 

The second hand dealer and dray 
bond of G. E. Laing as principal with 
Carl C. Jaeger and Carl F. Pirscher as 
sureties, was approved. 

The dray bond of Herbert Lamson as 
principal with Guy Durfee and S. W. 
Rowland as sureties, was approved. 

The second hand store bond of H. J. 
Kyes as principal with FR. A. Kyes and 
Frank Preuss es gureties, was approved. 

Adopted. by the foltowing vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Chaoman. Clapham, Dymond, Fowler, 
Heeb, Howe, Klock. Main. McKale, 


Phillips, Templeton, Trager, Watley—164. 

Nays—None. 

MOTIONS, RESOLUTIONS AND 
NOTICES 
Fy Ald. Main— 

Resolved hy the city council of the 
elty of Lansing: 

That the city clerk be and is hereby 
directed to draw the following orders 
in favor of Fioyd Baker for 65 cents, lot 
168 Snyder's Subdivision, and Jas. Par- 
ish for $1.70, lots 160 and 161 Snyder's 
Rubdivision. tn correct erroneous sprink- 
ling tax and charge same to eighth ward 
highway fund. 

Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Hurgess, 
Chapman, Clapham, Dymond, Fowler, 
Heeb, Howe. Klock. age MeKale, 
Phillips, Templeton, Trager, atley—16. 


Nays—None. 
By Ald, Britten— 
Resolved by thé city 
city of Lansing: 
. That the bid of H. G. Christman Com- 
pany for the construction of paving on 
Seymour ave, from the Grand river to 
North st. at prices named in their pro- 
posal, being the best and lowest bid. 
that the same be and hereby ‘a ac- 
cepted: and be it further reanived that 
the mayor and city clerk be directed to 
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execute a contract with the said H. G. 
Christman Company in behaif of the 
city of Lansing according to said bid 
presented and specifications on file, | 

The above resolution was placed on 
file for one week in office of city clerk 
in acordance with section 92 of city 
charter. 

By Ald. Britten— 

Resolved by the city council of the 
city of Lansing: 

That the:bid of Young Brothers and 
Daley for furnishing five thousand bar- 
rela of cement be and the same ig here- 
by accepted, said cement to be de- 
livered from warehouse to job, and be 
it further resolved that the mayor and 
city clerk be directed to execute a con- 
tract with the said Young Brothers & 
Daley, in behalf of the city of Lansing, 
according to said bid presented, and 
specifications on file. 

Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgeas, 
Chapman, Clapham, Dymond, Fowler, 
Heeb, Howe, Klock, Main. McKeale, 


Phillips, Templeton, Trager, Watley—16, 

Nays—None. 

By Ald. Fowler— 

Resolved by the city council of the 
city of Lansing: 

That the bid of John Bray for the 
construction of sewer in Orchard st. 
from 132 ft. east of Pennsylvania ave. 
to east end of Orchard st. for the sum 
of $499; being the best and lowest bid, 
that same he and, hereby is accepted, 
and be it further resolved that the 
mayor and city clerk be directed to ex- 
ecute a contract with the said John 
Bray, in behalf of the city of Lansing; 
according to said bid presented and 
specificationa on file. . 

Adopted by the following vote: 


Yeas—Ald. Avery, Britten’ Burgess, 
Chapman, Clapham, Dymond, Fowler, 
Heeb, Howe, Klock. Main. McKalo, 


Phillips, Templeton, Trager, Watley—16, 
Nays—None. 
Py Ald. Fowler— 
Resolved hy the cfty council of the 
city of Lansing: 
That the bid of John Rray for the con- 
struction of sewer in Glenn st. from 48 
ft. east of Linwood st. to west end of 


. Glenn st. for the sum of &187.50, being 


the beat and lowest bid, that same bde 
and herehy is accented. and he it fur- 
ther resolved that the mayor and city 
clerk he directed to execute a contract 
with the ssid John Bray in hehalf of 
the city of Tanaeing, according to said 
bid presented, and specifications on file. 
Adonted by the followine vote: 


Yeas—Ald. Avery, Britten. FPurgess, 
Chapman, Clapham. Dymond, Fowler, 
Heeb. Howe. Klock. Matin. MecKale, 


Phillips, Templeton, Trager, Watley—16, 

Nays—None. 

By Ald. McKale— 

Resolved by the city council! of the 
city of Lansing: 

That the city engineer be and he !s 
hereby directed to construct a catch 
basin at the intersection of T.enawee st. 
and Rulison st. on the south side of 
Lenawee ast., and charge to the general 
sewer fund. 
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Adopted by the following vote: 
Yeas—Ald. Avery, Britten, Burgess, 
Chapman, Clapham, Dymond, Fowler, 
Heeb, Howe, Klock, Main, McKale, 
Phillips, Templeton, Trager, Watley—16. 
Nays—None. 


By Ald. Britten— 

Whereas judgment was rendered 
agalnst the city of Lansing on January 
24th, 1920, in favor of Frances Wilmot 
Shaw, for the sum of $800.00 and $45.00 
costs; 

Therefore, be it resolved that the 
clerk of the city of Lansing be and is 
hereby authorized to draw an order for 
said amount in favor of Frances Wilmot 
Shaw and charge the same to the con- 
tingent fund, and that an item be made 
in the 1921 budget for the said amount. 


Adopted by the following vote: 
Yemws—Ald. Avery, Britten, Burgess, 


Chapman, Clapham, Dymond, Fowler,. 


Heeb, Howe, Klock, Main, McKale, 
Phillips, Templeton, Trager, Watley—16. 
Nays—None. 
By Ald. Britten— 
Whereas judgment was recently ren- 
dered against the city of Lansing in 


favor of Charles J. Davis, in the sum of 


$350.65, $8.75 interest and $42.30 costs, 
total $401.70; 

Therefore, be it resolved, that the clly 
clerk be and is hereby authorized to 
draw an order in favor of Charles J. 
Davig in the sum of $401.70, in full pay- 
ment of said claim, and that $360.65, 
the amount of sald judgment, be 
charged to the Holmes st. paving fund, 
and $651.05, the amount of interest and 
costs, be charged to the contingent fund. 

Adopted by the following vote: 
.Yeas—Ald. Avery, Britten, Burgess, 
Chapman, Clapham, Dymond, Fowler, 
Heeb, Howe, Klock, Main, McKale, 
Phillips, Templeton, Trager, Watley—16. 

Nays—None. 

By Ald. Philiips and Main— 

Resolved by the city council of the 
eity of Lansing: 

That the chief of police be authorized 
to place a policeman on the corner of 
Michigan and Foster aves. between the 
hours of 8 and 8:30 in the morning, 
11:30 and 1:30 at noon, 3 to 3:30 in the 
afternoon for the protection of school 
children. 

Adopted by the foilowing vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Chapman, Ciapham, Dymond, Fowier, 
Heeb, Howe, Klock, Main, McKale, 
Phillips, Templeton, Trager, Watley—16. 

Nays—None. 


By Ald. Burgess— 


Resolved by the city council of the 
city of Lansing: 


That the city clerk be and is hereby 
directed to report to this council on 
Monday next, May 10, the number of 
dance halls and pool rooms licensed dur- 
ing the year May 3, 1920, to May 2, 
1921. 

Adopted by the following vote: 

Yeas—Ald. Avery, Britten, Burgess, 
Chapman, Clapham, Dymond, Fowler, 
Heeb, Howe, Main, McKale, Phillips, 
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Templeton, Trager, Watley—ik 
Nays—None. 


By Ald. Britten— 
_ Resolved by the city council of the 
city of Lansing: 

That the city engineer be dlrected to 
construct a curb and gutter on Lenawee 
st. from Logan at. to old City Limits. 

Also a sewer in Clemens ave, from 
manhole at Marcus st. south 300 feet, 
and report back to this council the 
actual cost for assessment. 

Adopted by the followlng vote: 

Yeas—Ald, Avery, Britten, Burgess, 
Chapman, Clapham, Dymond, Fowler, 
Heeb, Howe, Maln, McKale, Phillips, 
Templeton, Trager, Watley—15. 

Nays—None., 


SPECIAL ASSESSMENT ROLL TO 
ACTUAL COST. 


By Ald, Britten— 

Resolved by the city councii of the 
city of Lansing: 

That the special assessment roll for 
constructing curb and gutter in the fol- 
lowing named streets: 

Main st. from Middle st. to West st. 
ee st. from Main at. to St, Joseph 
st. 
Clifford st from Michigan ave, to 
Eureka at, 
Neepiiaris at, from Pine st, to Butler 
st, 

Kalamazoo at. from Jones st. to 
Holmes st. 

Allen st. Michigan ave. to Kalamazoo 
st. 
Allen st. from Kalamazoo st, to Mar- 
cus sat. 

Wall st. from Cedar st. to Center at. 

Cleveland st. from Sheridan st. to May 
st. 
Clemens ave. from Michigan ave. to 
Jerome st. 

Lenawee st. from Butler st. to Logan 
at. 
Mahlon at. from Sheridan st. to Frank- 
lin ave., be returned to the city asses- 
sors for correction to actual cost, ag re- 
ported by the city engineer in a com- 
munication April 25, 1921, which shali 
then be returned to this councii at its 
next reguiar meeting. 

Adopted by the following vote: 

Yeas—Ald, Avery, Britten, Burgess, 
Chapman, Clapham, Dymond, Fowier, 
Heeb, Howe, Main, McKale, Phillips, 
Templeton, Trager, Watley—15. 

Nays—None. 


PUBLIC IMPROVEMENT, 1 


By Ald, Britten— 

Resolved by ‘the city council of the 
city of Lansing: 

That it is a public necegaity. da it 
is hereby determined to constfuct a 
eurb and gutter on Lenawee st. from 
Logan st. to West City Limits. 

That the city engineer be and hereby 
is directed to estimate the kind and 
quantity of material Zo be used there- 
for, and to estimate detail the prob- 
able cost and expense of such work and 
of the materials to be used therein, 
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and make a record thereof in his office 

and cause to be prepared so far aa nec- 
essary, Plans and specifications for such 
work, and to prepare a profile of such . 
portion of said atreet and report his 
determination, estimate and plans to 
the city council at its next regular 
meeting, or as soon thereafter as pos- 
sible, as required by the charter of said 
elty. 

Adopted by the following vote: 


Yeas—Ald. Avery, Britten, Burgess, 
Chapman, Clapham, Dymond, Fowler, 
Heeb, Howe, Main, McKale, Phillips, 


Templeton, Trager, Watley——16, 
Nays—None, 


— 


By Ald. Britten— 


Mesolved by the city council of the 
ty of Lansing: 
That it is a public necessity. and it 


is hereby determined to gravel Illinois 
ave. from North st. to Whyte at. and 


. Whyte st. from Illinois ave to Vermont 


ave, 

That the city engineer be and hereby 
is directed to estimate the kind and 
quantity of material to be used there- 
for, and to estfinate in detail the prob- 
able cost and expense of such work and 
of the materials to be used therein, 
and make a record thereof in his office 
and cause to be prepared so far as nec- 
essary, plans and specifications for such 
work, and to prepare a profile of such 
portion of- said street and report his 
determination, estimate and plans to 
the city council at its -next regular 
meeting, or as soon thereafter as pos- 
sibie, as required by the charter of said 
city. ‘ 

Adopted by the following vote: 


Yeas—Ald,. Avery, Britten, Burgess, 
Chapman, Clapham, Dymond, Fowler, 
Heeb, Howe, Main, MeKale, Phillips, 


Templeton, Trager, Watley—16. 
Nays—None, 


. 


PUBLIC IMPROVEMENT II. 


By Ald. Britten— : 

Resolved by the city council] of the 
city of Lanaing: 

That the plang and specifications re- 
turned by the city engineer in pursu- 
ance of the resolution of this council 
adopted May 2, 1921, for corfstructing a 
curb and gutter in Lenawee street from 
Logan street to old west city limits are 
hereby adopted, 

That the portion of the city deemed 
tou be specially benefited by such im- 
provement is all lota, premises and sub- 
divisions thereof fronting orf or ad- 
joining said portion of said Lenawee 
atreet within the west line of Logan 
and the west line of oldscity Mmits 
and extending back from said Lenawee 
a distance of 166 feet from each side 
of said street, excepting from said des- 
cribed district all public streets, alleys 
and parcels of land herein described 
not adjoining said street, and rights of 
way of rallroads, as are herein included. 

That the estimated expense of said 
{improvement is $2,860. ° 

That the expense of such improvement 
In public street and alley intersections 
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is $608.20 which shall be paid by the 
city out of the general paving fund. 

That 80 of the remainder of said 
estimated expense, to-wit, the sum of 
$1,801.44 strat be defrayed by special 
assessment upon the taxable land and 
premises within the district heretofore 
described. in proportion to the benefits 
accruing to each parcel 
from the construction of such improve- 
ment, and upon the owners and occu- 
pants of the houses and lands within 
said described district to be benefited 
thereby, in proportion as near as may 
be to the advantage which each - shall 
acquire by the making of such im- 
provement and the remainder of such 
expense, to-wit, $4650.36, shall be paid 
by the city out of the general paving 
fund. 

That the city assessors be and hereby 
are directed to make an assessment roll 
in accordance with this resolution and 
return the same to the city counci] at 
its next regular meeting, or as soon 
thereafter as may be. 


Yeas—Ald, Avery, Britten, Burgess, 
Chapman, Clapham, Dymond, Fowler, 
Heeb. Howe, Main, McKale, Phillips, 


Templeton, Trager, Watley—165. 
Nays—N one. 


PUBLIC IMPROVEMENT VY. 


Ratifying and Confirming Supplementary 
Roll. 


By Ald. Britten— 

Reeolved by the city 
city of Lansing: 

That the supplementary special] as- 
sessment roll for the following named 
improveménts: 

Grading Marcus street, from Clemens 
avenue to Fairview avenue. 

Grading Hayford avenue from Pros- 
pect street to Kalamazoo street. 

Grading north side of Michigan avenue 
from 66 feet west of Fairview avenua 
to Clemens avenue. 

Gravelling Marcus street, from Clemens 
avenue to Fairview avenue. 

Graveliing Hayford avenue, from Pros- 
pect street to Kalamazoo atreet. 

Graveiling Bartlett street, from Sag- 
inaw street to N, Genesee Street. Drive as 
returned by the city assessor be and the 
Same is hereby ratified and confirmed 
and that the mayor be and hereby is 
directed to affix ten daye his warrant 
directing the city treasurer to refund 
to all persons who have paid said tax 
as originally assessed the 
amount of difference ag shown in said 
supplementary roll, and collect al] un- 
paid tax as shown on said roll on or 
before June 30th, 1921. 
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Yeas—Ald, Avery, Britten, Burgesa, 
Chapman, Clapham, Dymond, Fowler, 
Heeb, Howe, Main, McKale, Phillipa 


Templeton, Trager, Watley—16, 
Nays—Noane. 


SIDEWALK RESOLUTION. 
By Ald. Chapman-—— 
Resolved by the city council of the 
city of Lansing: 
That it is a necessary public improve- 
ment and it Ils hereby determined that 


respectively - 


pro rata. 
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@ new artificial stone sidewalk five 
feet wide shall be built in front of lot 
6, block 30, Elmhurst subdivision on 
the north side of Lenore avenue, owned 
by Ernest D. Smith and that the owner 
of asid above described lands be and he 
is fereby required to build the same 
and in accordance with the specifications 
on file in the office of the city engineer 
on or before the i1lth day of June, 
1921. 

That the superintendent of public 
works is authorized and directed to 
proceed to construct such artificial stone 
walk in front of the above described 
premises after the expiration of said 
date, upon the failure of the owner or 
owners of the parcels herein described 
to construct the same as hereby re- 
quired; and that the expense of con- 
structing the same shali be paid out of 
the contingent fund. and the city asses- 
sors are hereby directed to assess the ex- 
penses of constructing the same against 
said described land as provided by sec- 
tion five of ordinance No. 23, of the 
Revised Ordinances of the city of Lan- 
sing and Chapter 17 of the City Charter. 

The city clerk ig directed to give due 
notice hereof by publication of a notice 
of this resolution for three successive 
=e as provided by said Ordinance No. 


Yeas—Aid. Avery, 
Chapman, Clapham, Dymond, 
Heeb, Howe, Main, McKale, 
Templeton, Trager, Watley—16, 

Nays—None. 


Britten, Burgess, 
Fowler, 


Phillips, 


SPECIAL ORDER. 


The following claims were allowed 
and referred to the city assessor to 
be spread upon the next general tax 


roll. 

Claimant Endorser Amt. 

William Clark, J. A. Humphrey $122.60 
Adopted by the following vote: 
Yeas—Ald, Avery, Britten, Burgess, 

Chapman, Clapham, Dymond, Fowler, 

Heeb, Howe, Main, McKale, Phillips, 
Templeton, Trager; Watley—15 
Nays—None. 


GENERAL ORDER, 


Claims Allowed. 


Endorser. 
et al, H. Lee 


Claimant. 

A. D. Donnelly, 
Bancroft 

Gohr Bros. Construction Co., 
Lee Bancroft 

Capitol Machine Co., H. Lee Ban- 
croft 

Joe Colby, H. Lee Bancroft 

Acme Chemica! Co., H. Lee Ban- 
croft 

R. W. Smith, et al., 
croft 

7T. S. Chamberlain, H. Lee Ban- 
croft ... 

Sadler & ster, H. Lee Bancroft.. 

Reo Service Station, H. Lee Ban- 
croft ... 

H. Lee Bancroft, H. Lee Bancroft 

H. Lee Bancroft, H. Lee Bancroft 


H. Lee Ban- 


May 2, 1931 


H. Lee Bancroft, H. Lee Bancroft 4.48 
Norton Hardware Co., H. Lee 
BERGE eam. He Be elas 0s ahack 
Detroit Bird Store, H. Lee Ban- 
OPM s.08u ite thetic am, Be 
Sadler & Son, H. Lee Bancroft. 6.85 

Park & Cemetery, H. Lee Ban- 
croft ee Oey Pe 3.00 
12.00 


Park & ‘Cemetery, H. Lee Ban- 
20.70 


26.48 


rr er oP eee 
Margaret Church, John S. Bennett 
Mich. Brief and Record Co., A. 

R. Black @ edie: ©. @ sare ae die a etna 
Vera Thomas, Harold Campbell. 
CC. J... POX, “Ged, BAB dic. ce win dicen 
Ernest Dell, Wm. C. Hinman.... 
Bludeau, Siebert & Gates, Wm. 

C. Tilman 2.6... uaedse. ss. 4, Te 
Velma Garner, et a., James A. 

Humphrey . Z ‘ 

A. S. Perry, James A. Humphrey 
Milton Shaw, James A. Humphrey 
Michigan State Tel. Co., James A. 

Humphrey ....... 
Merle Hopper, 

phrey ..... rr 
Cc. Cc. Young, James A. Humphrey 
E, C. Smith,. James A. Humphrey 
W. W. Armstrong Co., James A. 

EEGRIDTPOP 0.05 sccm ade 0a cieses 
Samuel D, Butterworth, James 

A. Humphrey ....cccccnssccee SOO. 00 
Health Dept., James A. oe 

ee oe nee a 
Allen & DeKleine Co, J. A. Par- 

ie oe a ee 
Frank L. Schray, F. H. Presley 108.03 
Dudley Paper Co., F. H. Presley 1.60 
Franklin Printery, F, H. Presley 49.75 
Tra H. Clark, F. H. Presley.... 112.00 
Municipal Court, Phoebe K. Pegg 1.60 
J. J. Cook, Phoebe K. Pege.... 108.89 
City Treas., Frieda A. Schnet@er 487.59 
P. M, Keenan, Frieda A. Schneider 62.69 
City Treas., Friéda A. Schneider 3.00 
John F. Crotty, D. G. KF. War- 

J eee ee ee ee ee 4.66 
The Lansing Co., O. E. Eckert... 360.86 
Gohr Bros., O. E. Eckert........ 147.00 
The Briggs Co., O. E. Eckert.... 349.26 
Page & Harryman, O. E. Eckert 5.00 
Norton Hdw. Co., O. E. Eckert 81.76 
Bd. of Water & El. Lt. Com’a, 

ce Me! | ee ee 
Brick & Supplies Corp., O. E. 

Mekert oie re veeccvsseses ss « Me 
Lansing ‘Tent & Awning Co., 

O. BD. Belsert . 265s wes. es. 000 Shee 
The Tisch-Hine Co., O. EB. Eckert 4.26 
Cove Lumber & Finish Co,, QO. 

» Bh BRE, ik as eines Gama een 
Moers Boiler Works, oO. BD, Eck- 

OE <.. eeedhea 
Dept. Pub* Works, 
Silver Lead Paint Co., 

Eckert 
Capitol 

Eckert 
Young Bros. 

WoMwert. .. 6660 6s ht05 04 St deaws ed 9 eee 
Heller Bros, O. BE. Eckert ....... 176.66 
F. Burgess et al, O. BD. Eckert. ..1081.26 
H. Simmons et al, O. E. Eckert. .1078.64 
Cc, Fitzsimmona et al, O. BB. 

Beckert correo seer eo seevnedteneeateee 698.80 
Lufkin Rule Co., O. BH. Bckert... 15.16 
B. D. Spence, O. E. Eckert...... 6.60 
Hoad & Decker, O. BE. Eckert... 8566.25 


58.59 
20.26 
16,00 
20.26 


222.50 
4.10 
20.00 


eS ee 6.05 
James A, Hum- 

9,00 
50.00 


1.50 


*sep @e@ et @@aeute aes 


13.50 


19.50 
3.50 


6.42 


35.67 


187.40 
13.06 


e@atus 


O. gL ‘Eckert 
QO, E. 
Behe ees Spe ee oestenanseaera a ai) 
Machine Co, Q BD 


4 
eeeeeetopeaeeoeeeteeweee tee eane ts 


& Daley, ©. 4H. 


56.00 
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VanDervoort Hardware Co., O. BR. 

MMEETU ode we Wow hcetsachesnsves Gar eee 
Dr. B. M. Davey, O. B. Eckert.. 6.00 
E. Christopher, O. BH. Bckert.... 248.22 
E. Christopher, O. B. Eckert.... 226.18 
George Leavens, O. BD. Eckert.... 200.00 


Neller Hardware So., A. Winegar 10.60 


Dean W. Kelley, D. G. F. Warner 250.00 
Michigan Brass & Iron Works, 
ee oe ee 1239.35 
Allen & DeKleine Co., A. Winegar 6.20 
Vandervoort Hardware Co. A. 
Winegar @*@eesoseeeas@eseeuvus a eo¢euse 17.80 
Page & Harryman, A. Winegar.. 17.00 
Elkhart Brass Mfg. ~Co., A. 
PARES 5s o 5 45 gar OR ETS Cee §.04 
Cc. F. Hoisington, A, Winegar.... §.09 
Dept. Public Works, A. Winegar 40.88 
Cove Lumber & Finish Co., A. 
oO ee ee ee ern 7.60 
Michigan Bridge & Pipe Co., A. 
Winegar eeecteaeeeseeoee eee nsaaeve 72.00 
Lansing Tent & Awning Oo,, A. 
DEE) co ccs cw tasccedeoesesee , B0207E 
Norton Hardware Co., A. Winegar 16.67 
Dept. Public Works, A. Winegar.. 12.18 
A. Winegar, A .Winegar....... » 10.64 
Wilder & Quinn, A. Winegar.... 4,80 
City Engineer Dept., A. Winegar 45.90 


COUNCIL PROCEEDINGS 15 
F. N. Rounsville, A. Winegar,... -60 
Michigan Cental R. R., A. Wine- 
TE 5 2 121 ata bee . bs 2 eee 47.60 
The Edwards Laboratory, A. 
TPS 8 aie 0 @ + 01.0-0caw Ue quae «» 26.13 


H, Milburn, A. Winegar........ 166,96 
Capitol Machine Co., A, Winegar 12.00 
‘Worden Grocer Co., A. Winegar 4.61 


Hoyt Woodman, A. Winegar..... 664.00 
Bishop, Holmes, Hammond & 
Jackson, A, Winegar ....... » 1636.80 
Republic Motor Sales Co, A, 
| rr res yo 68,31 
Bd. of Water & El. Lt. Com’s,, 
a. WERGRGE o.oo eae §.85 


Young Bros. & Daley, A. Winegar 12.58 
George Toman, et al., A. Winggar 769.88 


A. C. Sack, et al., A. Winegar...1887.68 | 


Adopted by the following vote: 
Yeas—Ald. Avery, -Britten, Burgess, 
Chapman, Clapham, Dymond, Fowler, 
Heeb, Howe, Main, McKale, Phillips, 
Templeton, Trager, Watley-—16, 
Nays—None. 


Counci] adjourned. 


JUDSON A. PARSONS, City Clerk. 
City clerk’s offlce, May 2, 1921, 
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